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DEPARTMENT  OF  THE  NAVY 

FY  1932  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
SUMMARY  OF  LOCATIONS 

AUTH.  REOUEST  APPRO.  REQUEST 

STATE/COUNTRY  ( $000)  ( SQQQ ) 


INSIDE  THE  UNITED  STATES 


ALASKA 

25,640 

25.640 

CALIFORNIA 

126,552 

126.552 

CONNECTICUT 

1  1 .480 

1 1 .480 

DISTRICT  OF  COLUMBIA 

15.660 

15.660 

FLORIDA 

40.430 

40,430 

GEORGIA 

9.780 

9.780 

HAWAII 

78.700 

78,700 

ILLINOIS 

7.000 

7.000 

INDIANA 

8.700 

8.700 

MARYLAND 

27.390 

27.390 

NEVADA 

2.500 

2.500 

NEW  JERSEY 

5.240 

5.240 

NORTH  CAROLINA 

28.050 

28.050 

OKLAHOMA 

4.700 

4.700 

PENNSYLVANIA 

4.000 

4.000 

SOUTH  CAROLINA 

21.970 

21.970 

TEXAS 

1 .500 

1.500 

VIRGINIA 

73,910 

73.910 

WASHINGTON 

32,810 

32.810 

SUBTOTAL 

526.012 

526.012 

OUTSIDE  THE  UNITED  STATES 

Bahrain  island 

1.300 

1.300 

CUBA 

41.150 

41,150 

GUAM 

2.000 

2.000 

ICELAND 

10.600 

10.600 

ITALY 

26.170 

26. 17C 

PUERTO  RICO 

7,660 

7.660 

SCOTLAND 

1 .400 

1 .400 

SUBTOTAL 

90.280 

90.280 

VARIOUS  LOCATIONS 

210.708 

210.708 

TOTAL  -  FY  1992  MILITARY  CONSTRUCTION 

827.000 

827.000 

AND  FAMILY  HOUSING  PROGRAM 

LESS  FAMILY  HOUSING 

169,200 

169.200 

TOTAL  -  FY  1992  MILITARY  CONSTRUCTION 

657.800 

657 . 800 

PROGRAM 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


STATE/ 

COUNTRY 


PROJ.  INSTALLATION/LOCATION 

NO. _ PROJECT  TITLE 


AUTH. 

REQUEST 

(SOOO) 


APPROP.  %  DESIGN 
REQUEST  AS  OF  PAGE 

($000)  JAN  91  NO. 


INSIDE  THE  UNITED  STATES 


ALASKA 


NAVAL  SECURITY  GROUP  ACTIVITY, 
ADAK.  ALASKA 


1 


069  BACHELOR  ENLISTED  QUARTERS 
076  CLASSIC  WIZARD  FACILITY 
ADDITION 
SUBTOTAL 


9.100  9,100  50 

3.600  3.600  45 


12,700  12.700 


FLEET  SURVEILLANCE  SUPPORT  COMMAND.  7 

AMCHITKA  ISLAND.  ALASKA 


CALIFORNIA 


924 

SUPPLY  PIER 

7,200 

7.200 

40 

9 

SUBTOTAL 

7.200 

7 , 200 

NAVAL  SECURITY  GROUP  SUPPORT 

DETACHMENT. 

1 1 

ANCHORAGE .  ALASKA 

192 

OPERATIONS  BUILDING  CLASSIC 

2.600 

2.600 

50 

13 

OWL 

SUBTOTAL 

2.600 

2.600 

NAVAL  SECURITY  GROUP  SUPPORT 

DETACHMENT. 

15 

SHEMYA.  ALASKA 

292 

OPERATIONS  BUILDING  CLASSIC 

3.140 

3.  14C 

50 

17 

OWL 

SUBTOTAL 

3.140 

3.140 

TOTAL  -  ALASKA 

25.640 

25.640 

AMPHIBIOUS  TASK  FORCE 

19 

CAMP  DENDLETON.  CALIFORNIA 

956 

BACHELOR  ENLISTED  OUARTERS 

5.750 

5,750 

50 

21 

954 

LANDING  CRAFT  AIR  CUSHION 

12.000 

12.000 

35 

23 

COMPLEX  (INCREMENT  IV) 

SUBTOTAL 

17,750 

17.750 

MARINE  CORPS  AIR  STATION. 

25 

CAMP  PENDLETON.  CALIFORNIA 

439 

AIRCRAFT  FIRE  AND  RESCUE 

650 

6  oC 

80 

346 

STATION  ADDITION 

605 

OPERATIONAL  TRAINER  FACILITY 

1.360 

1.360 

80 

27 

ADDITION 

SUBTOTAL 

2.010 

2.01C 

MARINE  CORPS  BASE. 

29 

CAMP  PENDLETON.  CALIFORNIA 

522 

ARMORY  ADDITION  AND  MOTOR 

1.460 

1.460 

80 

31 

TRANSPORT  FACILITY 

362 

09BA 

FAMILY  HOUSING 

16.172 

16. 172 

N/A 

SUBTOTAL 

17.632 

17.632 

NAVAL  AMPHIBIOUS  BASE. 

33 

CORONADC.  CALIFORNIA 

187 

SMALL  CRAFT  BERTHING  PIER 

1.600 

1.600 

40 

35 

SUBTOTAL 

1,600 

1 .600 

HI 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


STATE/ 

COUNTRY 


CALIFORNIA 


AUTH. 

APPROP . 

V.  DESIGN 

PROJ 

installation/location 

REOUEST 

REOUEST 

AS  OF 

PAGE 

NO  . 

PROJECT  TITLE 

(SOOO) 

(SOOO) 

JAN  91 

NO 

INSIDE  THE  UNITED  STATES 

NAVAL  AIR  STATION. 

366 

LEMOORE.  CALIFORNIA 

182 

COMMUNITY  CENTER 

1.070 

1.070 

N/A 

367 

SUBTOTAL 

1  .070 

1.070 

NAVAL  AIR  STATION. 

37 

MIRAMAR.  CALIFORNIA 

350 

CASS  TRAINING  BUILDING 

2,000 

2 ,  OuO 

40 

39 

ADDITION 

338 

MAINTENANCE  HANGAR 

1.250 

1.250 

45 

41 

ALTERATIONS 

SUBTOTAL 

3.250 

3 . 250 

NAVAL  POSTGRADUATE  SCHOOL. 

43 

MONTEREY.  CALIFORNIA 

162 

FIRE  PROTECTION  SYSTEM 

2.900 

2.900 

45 

45 

SUBTOTAL 

2 . 900 

2,900 

NAVAL  CONSTRUCTION  BATTALION  CENTER. 

47 

PORT  HUENEME.  CALIFORNIA 

486 

BACHELOR  ENLISTEO  OUARTERS 

6.8B0 

6.880 

50 

49 

(INCREMENT  I) 

481 

CONSTRUCTION  BATTALION  CENTER 

8.300 

8,300 

50 

51 

OPERATIONS  FACILITY 

463 

CHILD  DEVELOPMENT  CENTER 

2.070 

2.070 

40 

53 

ADDITION 

190 

FAMILY  HOUSING 

11.160 

11.160 

N/A 

370 

SUBTOTAL 

28.410 

28.410 

fleet  COMBAT  TRAINING  CENTER  PACIFIC 

55 

SAN  DIEGO.  CALIFORNIA 

034 

APPLIED  INSTRUCTION  BUILDING 

640 

640 

100 

346 

ADDITION 

SUBTOTAL 

640 

640 

NAVAL  STATION. 

57 

SAN  DIEGO .  CALIFORNIA 

288 

MESS  HALL  IMPROVEMENTS 

310 

310 

75 

346 

294 

SHIP  DEMAGNETIZING  FACILITY 

2.800 

2.800 

80 

59 

subtotal 

3.110 

3.110 

NAVAL  SUBMARINE  BASE. 

61 

SAN  DIEGO.  CALIFORNIA 

048 

BACHELOR  ENLISTEO  OUARTERS 

14.130 

14.130 

lOO 

63 

SUBTOTAL 

14 . 130 

14.130 

NAVY  PUBLIC  WORKS  CENTER. 

373 

SAN  DIEGO.  CALIFORNIA 

188 

family  housing 

29.800 

29.800 

N/A 

374 

subtotal 

29.800 

29.800 

) 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION!  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


STATE/ 

COUNTRY 


CALIFORNIA 


CONNECTICUT 


DISTRICT  OF 


FLORIDA 


PROJ.  INSTALLATION/LOCATION 

NO  . _ PROJECT  TITLE _ 


AUTH.  APPROP.  •/  DESIGN 

REOUEST  REQUEST  AS  OF  PAGE 

( $000 )  fSOOO)  JAN  91  NO. 


INSIDE  THE  UNITED  STATES 


MARINE  CORPS  AIR-GROUND  COMBAT  CENTER. 
TWENTYNINE  PALMS.  CALIFORNIA 


COLUMBIA 


480 

FIRE  FIGHTER  TRAINING 

680 

680 

lOO 

336 

FACILITY 

SUBTOTAL 

680 

680 

MARE  ISLAND  NAVAL  SHIPYARD. 

69 

VALLEJO.  CALIFORNIA 

287 

ROAD  REALIGNMENT 

3.570 

3.570 

35 

71 

SUBTOTAL 

3.570 

3.570 

TOTAL  -  CALIFORNIA 

126.552 

126.552 

NAVAL  SUBMARINE  BASE. 

73 

NEW  LONDON.  CONNECTICUT 

320 

FIRE  STATION 

770 

770 

60 

347 

415 

FUEL  TANKS  REPLACEMENT 

3.650 

3.650 

85 

75 

417 

RELIGIOUS  EDUCATION  CENTER 

1.260 

1.260 

60 

77 

SUBTOTAL 

5.680 

5.680 

SUBMARINE  SUPPORT  FACILITY. 

79 

NEW  LONDON.  CONNECTICUT 

394 

SUBMARINE  INTERMEDIATE  MAINT¬ 

5.800 

5.800 

70 

B  1 

ENANCE  facility  modernization 

SUBTOTAL 

5.800 

5.800 

TOTAL  -  CONNECTICUT 

1 1.480 

1 1 .480 

commandant  naval  district. 

83 

WASHINGTON.  DISTRICT  OF  COLUMBIA 

306 

CHILD  DEVELOPMENT  CENTER 

3.700 

3.700 

70 

85 

092 

DEMOLITION 

9.910 

9.910 

N/A 

378 

304 

HAZARDOUS  WASTE  STORAGE 

2.050 

2,050 

80 

87 

facility 

SUBTOTAL 

15.660 

15.660 

T0T 

AL  -  DISTRICT  OF  COLUMBIA 

15.660 

15.660 

NAVAL  STATION. 

89 

maysort.  Florida 

736 

CHILD  DEVELOPMENT  CENTER 

2.  150 

2.150 

50 

9  1 

183 

community  CENTER 

710 

7  10 

N/A 

382 

836 

HAZARDOUS  WASTE  STORAGE 

990 

990 

65 

336 

FACILITY 

SUBTOTAL 

3 , 850 

3.850 

NAVAL  TRAINING  CENTER. 

93 

ORLANDO.  FLORIDA 

479 

BARRACKS 

7.980 

7.980 

50 

95 

175 

CHILD  DEVELOPMENT  CENTERS 

4.000 

4,000 

60 

97 

202 

COLO  STORAGE  WAREHOUSE 

2.150 

2.150 

100 

99 

240 

MESS  HALL 

7.300 

■’.300 

40 

101 

SUBTOTAL 

21.430 

21 .430 

PAGE 

NO .  V 

DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


STATE/ 

COUNTRY 


FLORIDA 


GEORGIA 


HAWAII 


AUTH. 

APPRDP . 

DESIGN 

PROJ 

INSTALLATION/ LOCATION 

REOUEST 

REOUEST 

AS  OF 

PAGE 

NO  . 

PROJECT  TITLE 

(SOOO) 

(SOOO) 

JAN  91 

NO. 

INSIDE  THE  UNITED  STATES 

NAVAL  COASTAL  SYSTEMS  CENTER. 

103 

PANAMA  CITY.  FLORIDA 

303 

BACHELOR  ENLISTED  OUARTERS 

9.000 

9,000 

35 

105 

311 

MESS  HALL 

2  .  150 

2  .  150 

35 

107 

SUBTOTAL 

11,150 

11.150 

NAVAL  AIR  STATION. 

109 

PENSACOLA,  FLORIDA 

047 

BRIG 

4.000 

4.000 

100 

1  1  1 

SUBTOTAL 

4,000 

4.000 

TOTAL  -  FLORIDA 

40,430 

40.430 

NAVAL  SUBMARINE  BASE. 

113 

KINGS  BAY.  GEORGIA 

442 

GENERATOR  TEST  BUILDING 

580 

580 

100 

347 

ADDITION 

444 

TRIDENT  TRAINING  COMPLEX 

9.200 

9.200 

50 

1  15 

ADDITION 

SUBTOTAL 

9 . 780 

9,780 

TOTAL  -  GEORGIA 

9,780 

9.780 

NAVAL  AIR  STATION. 

117 

BARBERS  POINT.  HAWAII 

225 

BACHELOR  ENLISTED  OUARTERS 

3.300 

3.300 

40 

1 19 

MODERNIZATION 

SUBTOTAL 

3,300 

3.300 

NAVAL  COMM  AREA  MASTER  STATION 

EASTPAC. 

121 

HONOLULU.  HAWAII 

130 

BACHELOR  ENLISTED  OUARTERS 

1.500 

1.500 

50 

123 

MODERNIZATION 

SUBTOTAL 

1,500 

1.500 

NAVAL  MAGAZINE. 

125 

LUALUAlEI.  HAWAII 

140 

TORPEDO  MAINTENANCE 

8.700 

8.700 

60 

127 

FACILITIES 

SUBTOTAL 

8 . 700 

8.700 

NAVAL  INACTIVE  SHIP  MAINTENANCE 

FACILITY. 

129 

PEARL  HARBOR.  HAWAII 

351 

ELECTRICAL  DISTRIBUTION 

3,200 

3.200 

40 

131 

SYSTEM  IMPROVEMENTS 

SUBTOTAL 

3.200 

3.200 

NAVAL  SUBMARINE  BASE. 

133 

PEARL  HARBOR.  HAWAII 

12C 

BERTHING  WHARF 

23.000 

23.000 

40 

135 

115 

SHORE  INTERMEDIATE 

39.000 

39 . 000 

35 

137 

MAINTENANCE  ACTIVITY 

SUBTOTAL 

$2,000 

62.000 

TO" 

A.  -  HAWAII 

78 . 700 

7e.700 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


STATE/ 

AUTH. 

APPROP . 

%  DESIGN 

PROJ 

INSTALLATION/LOCATION 

REQUEST 

REQUEST 

AS  OF 

PAGE 

COUNTRY 

NO  . 

PROJECT  TITLE 

($000) 

( $000 ) 

JAN  91 

NO  , 

INSIDE  THE  UNITED  STATES 

ILLINOIS 

NAVAL  TRAINING  CENTER. 

141 

GREAT  LAKES.  ILLINOIS 

550 

MESS  HALL  MODERNIZATION 

7.000 

7.000 

40 

143 

SUBTOTAL 

7.000 

7.000 

TOTAL  -  ILLINOIS 

7,000 

7.000 

INDIANA 

NAVAL  WEAPONS  SUPPORT  CENTER. 

145 

CRANE.  INDIANA 

246 

ELECTRONICS  MAINTENANCE  SHOP 

8.700 

8.700 

50 

147 

SUBTOTAL 

8.700 

8.700 

TOTAL  -  INDIANA 

8.700 

8.700 

MARYLAND 

d.w.  taylor  naval  ship  research  &  dev  cen. 

149 

ANNAPOLIS.  MARYLAND 

172 

composite  materials 

3.450 

3.450 

60 

151 

laboratory 

SUBTOTAL 

3.450 

3.450 

NAVAL  RADIO  TRANSMITTING  FACILITY 

153 

ANNAPOLIS.  MARYLAND 

810 

ANTENNA  MODIFICATIONS 

2.400 

2.400 

100 

155 

963 

ELECTRICAL  DISTRIBUTION 

1.900 

1 .900 

80 

157 

SYSTEM  IMPROVEMENTS 

965 

ELECTRICAL  distribution 

920 

920 

90 

347 

SYSTEM  IMPROVEMENTS 

SUBTOTAL 

5 . 220 

5.220 

NATIONAL  NAVAL  MEDICAL  CENTER. 

159 

EETHESOA.  MARYLAND 

923 

BACHELOR  ENLISTED  QUARTERS 

3.500 

3.500 

40 

161 

MODERNIZATION 

932 

SANITARY  SEWAGE  SYSTEM 

970 

970 

100 

337 

IMPROVEMENTS 

SUBTOTAL 

4,470 

4 , 470 

NAVAL  AIR  test  CENTER. 

163 

PATUXENT  RIVER.  MARYLAND 

494 

ALERT  FORCE  FACILITY 

5.800 

£  v  800 

35 

165 

SUBTOTAL 

5.800 

5.800 

NAVAL  ELECTRONIC  SYSTEMS  ENGINEERING 

ACT. 

167 

ST.  INI  GOES .  MARYLAND 

712 

ACLS  INTEGRATION  AND  TEST 

1.750 

1 , 750 

35 

169 

FACILITY 

720 

ELECTRONICS  SYSTEMS 

5.800 

5,800 

80 

171 

INTEGRATION  LABORATORY 

725 

SANITARY  WASTEWATER  SYSTEM 

900 

90C 

100 

337 

SUBTOTAL 

8,450 

8.450 

TOTAL  -  MARYLAND 

27,390 

27 . 390 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


STATE/ 

COUNTRY 


NEVADA 


NEW  JERSEY 


NORTH  CAROLINA 


OKLAHOMA 


auth  . 

APPROP . 

%  DESIGN 

PROJ. 

installation/location 

REQUEST 

REOUEST 

AS  OF 

PAGE 

NO  . 

PROJECT  title 

(SOOO) 

(SOOO) 

JAN  91 

NO  . 

INSIDE  THE  UNITED  STATES 

NAVAL  AIR  STATION, 

173 

FALLON.  NEVADA 


2S2 

RANGE  AIR  SURVEILLANCE 

2 , 500 

2,500 

40 

175 

FACILITY 

subtotal 

2.500 

2.500 

TOTAL  -  NEVADA 

2.500 

2,500 

NAVAL  WEAPONS  STATION, 

177 

EARLE.  NEW  JERSEY 

87  1 

CHILD  DEVELOPMENT  CENTER 

1 .250 

1.250 

80 

179 

931 

ROAD  IMPROVEMENTS 

3  .€50 

3.650 

50 

181 

SUBTOTAL 

4,900 

4.900 

NAVAL  AIR  ENGINEERING  CENTER,  NAS. 

383 

LAKSHURST,  NEW  JERSEY 


1  84  A 

HOUSING  OFFICE 

340 

340 

N/A 

384 

SUBTOTAL 

340 

340 

TOTAL  -  NEW  JERSEY 

5.240 

5.240 

MARINE  CORPS  BASE. 

183 

CAMP  LEJEUNE.  NORTH  CAROLINA 

853 

VEHICLE  READY  FUEL  STORAGE 

2.500 

2.500 

50 

185 

FACILITY 

SUBTOTAL 

2.500 

2.500 

MARINE  CORPS  AIR  STATION. 

187 

CHERR'  POIN".  NORTH  CAROLINA 

031 

AIRCRAFT  BOMEING  RANGE 

1.450 

1.450 

35 

189 

SUPPORT  FACILITIES 

014 

WASTEWATER  TREATMENT  PLANT 

17.000 

17.000 

60 

337 

IMPROVEMENTS 

subtotal 

16.450 

18.450 

MARINE  CORF’S  AIR  STATION. 

19- 

NEW  RIVER.  NORTH  CAROLINA 

545 

AIRCRAFT  DIRECT  FUELING 

7.  100 

7.  100 

40 

193 

FACILITY  MODIFICATIONS 

SUBTOTAL 

7  .  100 

7.  100 

TOTAL  -  NORTH  CAROLINA 

28.050 

28.050 

NAVAL  AIR  OETACHMENT 

195 

INKER  AIR  FORCE  BASE.  OKLAHOMA 


062  BACHELOR  ENLISTED  OUARTERS 
(INCREMENT  II) 

4.700 

4.700 

60 

197 

SUBTOTAL 

4.700 

4.700 

TOTAL  -  OKLAHOMA  4.700  4.700 


) 


PAGE  NO 


VI 1 1 


DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  ANO  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


STATE/ 

COUNTRY 


PENNSYLVANIA 


SOUTH  CAROLINA 


TEXAS 


VIRGINIA 


PRO  J  . 

INSTALLATION/LOCATION 

AUTH. 

REQUEST 

APPROP . 
REOUEST 

•/.  DESIGN 
AS  OF 

PAGE 

NO .  _ 

PROJECT  TITLE 

(SOOO) 

( SOOO ) 

JAN  91 

NO  . 

INSIDE  THE  UNITED  STATES 


NAVAL  INACTIVE  SHIP  MAINTENANCE 

FACILITY. 

199 

PHILADELPHIA.  PENNSYLVANIA 

587 

obstruction  REMOVAL  AND 

4.000 

4.000 

40 

201 

ELECTRICAL  POWER 

SUBTOTAL 

4.000 

4.000 

TOTAL  -  PENNSYLVANIA 

4,000 

4.000 

MARINE  CORPS  AIR  STATION. 

203 

BEAUFORT.  SOUTH  CAROLINA 

380 

AIR  TRAFFIC  CONTROL  TOWER 

2.250 

2.250 

80 

205 

SUBTOTAL 

2,250 

2.250 

fleet  and  mine  warfare  training 

CENTER. 

207 

CHARLESTON.  SOUTH  CAROLINA 

624 

fire  FIGHTING  TRAINER 

14.620 

14.620 

50 

209 

FACILITY 

SUBTOTAL 

14,620 

14.620 

MARINE  CORPS  RECRUIT  DEPOT. 

2  1  1 

PARRIS  ISLAND.  SOUTH  CAROLINA 

304 

COMBAT  TRAINING  FACILITY 

5. 100 

5,  100 

40 

213 

SUBTOTAL 

5, 100 

5.100 

TOTAL  -  SOUTH  CAROLINA 

21.970 

21.970 

NAVAL  AIR  STATION. 

215 

KINGSVILLE.  TEXAS 

206 

ELECTRICAL  DISTRIBUTION 

1 .500 

1 .500 

65 

217 

SYSTEM  IMPROVEMENTS 

SUBTOTAL 

1.500 

1 .500 

TOTAL  -  TEXAS 

1.500 

1 .500 

NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST. 

219 

CHESAPEAKE.  VIRGINIA 

832 

BACHELOR  ENLISTED  O'JARTERS 

8, 100 

8. 100 

50 

221 

AND  MESS  HALL  ADDITION 

864 

COMM/SEC  MATERIAL  ISSUING 

1 ,400 

1 .400 

50 

223 

office  addition 

84  1 

ELEC-RICAL  DISTRIBUTION 

4,300 

4.300 

50 

225 

SYSTEM  UPGRAOE 

SUBTOTAL 

1 3 , 800 

13 . 800 

NAVAL  AMPHIBIOUS  BASE. 

227 

^I*T_E  CREEK.  VIRGINIA 

338 

LANDING  CRAFT  AIR  CUSHION 

10.500 

10.500 

70 

229 

COMPLEX  (INCREMENT  HI) 

204 

Surface  warfare  development 

2.230 

2.230 

100 

231 

GROUP  OPERATIONS  FACILITIES 

SUBTOTAL 

12.730 

12 . 730 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


STATE/ 

COUNTRY 


PROJ.  INSTALLATION/LOCATION 

NO  . _ PROJECT  TITLE _ 


AUTH. 
REOUEST 
I SOOC ) 


APPROP . 
REOUEST 
( SOOO) 


V.  DESIGN 
AS  OF 
JAN  91 


PAGE 

NO. 


INSIDE  THE  UNITED  STATES 


VIRGINIA 


WASHINGTON 


NAVAL  AIR  STATION. 

233 

NORFOLK.  VIRGINIA 

519 

AIRCRAFT  MAINTENANCE  HANGAR 

6.270 

6,270 

35 

235 

300 

ALERT  FORCE  FACILITY 

1  .  100 

1  .  100 

35 

237 

SUBTOTAL 

9.370 

9.370 

NAVAL  COMMUNICATION  AREA  MASTER 

STA  LANT 

239 

NORFOLK.  VIRGINIA 

401 

SATELLITE  TERMINAL  AND  COM¬ 

6,550 

6.  0 

40 

241 

MUNICATION  CENTER  ADDITIONS 

SUBTOTAL 

6.550 

6,550 

NAVAL  STATION. 

243 

NORFOLK.  VIRGINIA 

638 

FIRE  ALARM  SYSTEM 

340 

340 

35 

348 

IMPROVEMENTS 

SUBTOTAL 

340 

340 

OCEANOGRAPHIC  SYSTEM  ATLANTIC. 

245 

NORFOLK.  VIRGINIA 

332 

SURTASS  SUPPORT  CENTER 

3.250 

3.250 

35 

247 

SUBTOTAL 

3.250 

3.250 

NAVAL  AIR  STATION. 

249 

OCEANA,  VIRGINIA 

179 

OPERATIONAL  FLIGHT  TRAINER 

2.C20 

2.C20 

50 

251 

BUILDING  ADDITION 

718 

SOUADRON  TRAINING  BUILDING 

5.250 

5.250 

100 

253 

ADDITION 

SUBTOTAL 

7.270 

7.270 

NAVAL  HOSPITAL. 

255 

PORTSMOUTH.  VIRGINIA 

C25 

BACHELOR  ENLISTED  OUARTERS 

6 . 600 

6.600 

40 

25” 

SUBTOTAL 

6.600 

6.600 

SHORE  INTERMEDIATE  MAINTENANCE 

ACTIVITv  . 

259 

PORTSMOUTH.  VIRGINIA 

320 

SHORE  INTERMEDIATE 

14.000 

1 4 . 000 

95 

261 

MAINTENANCE  FACILITY 

SUBTOTAL 

O 

o 

o 

1 4 . 000 

TOTAL  -  VIRGINIA 

73.910 

73.910 

COMMANDER  SUBMARINE  GROUP  9. 

265 

BANGOR.  WASHINGTON 

409 

satellite  terminal  addition 

2  ,  C5C 

2,050 

40 

26' 

SUBTOTAL 

2.C50 

2 . 050 

TR I DENT  RE?I-  facility. 

269 

BANGOR .  WASHINGTON 

C3  * 

Data  processing  center 

2.17  C 

2.17C 

40 

27  1 

ADDITION 

SUBTOTAL 

2.170 

2.  170 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


( 


STATE/ 

COUNTRY 


PROU.  INSTALLATION/LOCATION 

NO  . _ PROJECT  TITLE _ 


AUTH.  APPROP  .  %  DESIGN 

REQUEST  REQUEST  AS  OF  PAGE 

( $000)  ( $0001  JAN  91  NO. 


INSIDE  THE  UNITED  STATES 


WASHINGTON 


NAVAL  STATION. 
EVERETT.  WASHINGTON 


273 


103 

081 

130 

administration  facility 

MESS  HALL 

UTILITIES  AND  SITE 

IMPROVEMENTS 

4 . 500 

2. 400 
14.890 

4.500 

2,400 

14,890 

45 

45 

50 

275 

277 

279 

SUBTOTAL 

21 , 790 

21.790 

NAVAL  AIR  STATION. 

281 

WHIDBEY  ISLAND.  WASHINGTON 

511 

FLEET  AREA  CONTROL  AND 
SURVEILLANCE  FACILITY 

6,800 

6.800 

100 

283 

SUBTOTAL 

6.800 

6.800 

TOTAL  -  WASHINGTON 

32.810 

32.810 

SUBTOTAL  -  MILITARY  CONSTRUCTION 

456.850 

456.850 

SUBTOTAL  -  MILITARY  CONSTRUCTION 

for  family  housing 

69. 162 

69.  162 

TOTAL  -  INSIDE  THE  UNITED  STATES  526,012  526.012 


BAHRAIN  ISLAND 


CUBA 


GUAM 


OUTSIDE  THE  UNITED  STATES 


ADMINISTRATIVE  SUPPORT 

UNIT. 

285 

BAHRAIN  ISLAND.  BAHRAIN 

800  COMMUNICATION  BUILDING 

1.300 

1.300 

35 

287 

AODITION 

SUBTOTAL 

1 .300 

1 . 300 

TOTAL  -  BAHRAIN  ISLAND 

1 . 300 

1 . 300 

NAVAL  station, 

GUANTANAMO  BAY,  CUBA 

289 

088  FAMILY  HOUSING 

38.400 

38.400 

N.'A 

386 

381  WATERFRONT  OPERATIONS 

2 . 750 

2.750 

40 

29  1 

BUILDING 

SUBTOTAL 

in 

O 

41 . 150 

TOTAL  -  CUBA 

41.150 

41.150 

NAVAL  COMM  AREA  MASTER 

STATION 

WESTPAC. 

293 

GUAM 

234  CLASSIC  WIZARD  UPGRADE 

900 

900 

100 

348 

237  FIRE  PROTECTION  SYSTEM 

1  .  100 

1 .  100 

50 

295 

SUBTOTAL 

2.000 

2.000 

TOTAL  -  GUAM 

2.000 

2.000 
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FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  LOCATIONS 


STATE/ 

COUNTRY 


ICELAND 


ITALY 


PUERTO  RICO 


SCOTLAND 


VARIOUS 


PROJ.  INSTALLATION/LOCATION 

NO.  PROJECT  TITLE 

AUTH. 
REOUEST 
(  $000 ) 

APPROP . 
REOUEST 
( $000 ) 

•/.  DESIGN 
AS  Oc 
JAN  91 

PAGE 
NO  . 

OUTSIDE  THE  UNITED  STATES 

NAVAL  COMMUNICATION  STATION. 
KEFlAVIK.  ICELAND 

297 

802  COMMUNICATION  CENTER 

10.600 

10.600 

35 

299 

SUBTOTAL 

10.600 

10.600 

TOTAL  -  ICELAND 

10,600 

10.600 

NAVAL  SUPPORT  ACTIVITY. 

NAPLES.  ITALY 

301 

112  AIR  CARGO  TERMINAL 

137  UTILITIES  SYSTEM  UPGRADE 

4.770 

6.500 

4.770 

6,500 

100 

45 

303 

305 

SUBTOTAL 

1 1 .270 

1 1.270 

NAVAL  COMMUNICATION  STATION. 

SICILY.  ITALY 

307 

4C7  SATELLITE  TERMINAL 

2,750 

2,750 

35 

309 

SUBTOTAL 

2.750 

2.750 

NAVAL  AIR  STATION. 

SIGONSLLA.  ITALY 

31  1 

220  ENGINE  MAINTENANCE  SHOP 

ADDITION 

144  OPERATIONS  CONTROL  CENTER 

2.300 

9.B50 

2.300 

9. 850 

50 

35 

313 

317 

subtotal 

12. 150 

12. 150 

TOTAL  -  ITALY 

26. 170 

26.170 

NAVAL  STATION. 

ROOSEVELT  ROADS.  PUERTO  RICO 

319 

495  SANITARY  WASTEWATER  SYSTEM 

UPGRADE 

7.660 

7.660 

40 

338 

suetctal 

7,660 

7.660 

TOTAL  -  PUERTO  RICO 

7.660 

7.660 

NAVAL  SECURITY  GROUP  ACTIVITY. 

ECZE.i. .  SCOTLAND 

321 

063  CLASSIC  WIZARD  FACILITIES 

UPGRADE 

1,400 

1 .400 

35 

323 

SUBTOTAL 

1 ,400 

1 .400 

TOTAL  -  SCOTLAND 

1.400 

1.400 

SUBTOTAL  -  MILITARY  CONSTRUCTION 

51  .880 

51.880 

SUBTOTAL  -  MILITARY  CONSTRUCTION 

FOR  FAMILY  HOUSING  _ 

38 . 400 

38.400 

TOTAL  -  OUTSIDE  THE  UNITED  STATES 

90.280 

90.260 

VARIOUS  LOCATION'S 

VAR  AS=  SERVICES  6  CONST  DESIGN  6.200  6.2CC  N'A  453 

(FAMILY  HOUSING) 
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INOEX  OF  LOCATIONS 


{ 


STATE/ 

COUNTRY 


PROJ.  INSTALLATION/LOCATION 

NO  . _ PROJECT  TITLE _ 


AUTH.  APPROP.  %  DESIGN 

REQUEST  REQUEST  AS  OF  PAGE 

I SOOO)  ( SOOO  >  JAN  91  NO 


VARIOUS  VARIOUS  LOCATIONS 


092 

POST  ACQUISITION  CONSTRUCTION 
( IMPROVEMENTS) 

55.438 

55.438 

N/A 

390 

405 

SATELLITE  TERMINAL 

1.800 

1.800 

45 

325 

109 

SATELLITE  TERMINAL 

8.770 

8.770 

45 

327 

192 

ACCESS  ROADS 

1.000 

1  ,000 

N/A 

343 

092 

LAND  ACQUISITION 

45.900 

45.900 

N/A 

331 

092 

UNSPECIFIED  MINOR 

CONSTRUCTION 

12.400 

12.400 

N/A 

339 

VAR 

ARCHITECTURAL  AND  ENGINEERING 
SERVICES  &  CONSTRUCTION  DESGN 

77.200 

77.200 

N/A 

341 

092 

HOST  NATION  INFRASTRUCTURE 

2.000 

2.000 

N/A 

329 

SUPPORT 


SUBTOTAL  -  MILITARY  CONSTRUCTION  149.070  149.070 

SUBTOTAL  -  MILITARY  CONSTRUCTION  61.638  61,638 

FOR  FAMILY  HOUSING  _ 


( 


total  -  VARIOUS  LOCATIONS 

TOTAL  -  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

TOTAL  -  f  Y  1992  MILITARY  CONSTRUCTION  FAMILY 
HOUSING  PROGRAM 

GRAND  TOTAL 


210.708  210,708 
b57 . 800  657. 80C 
169.200  169. 20C 

827. OCO  827.000 


<• 

c 

* 

X 

o 

5 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
MISSION  STATUS  INDEX 


INSTALLATION/ 

PROJ. 

COST 

LOCATION 

NO 

PROJECT  TITLE 

1  $000 

INSIDE  THE  UNITED  STATES 

ADAK  AK  NSGA 

069 

BACHELOR  ENLISTED  QUARTERS 

9, 100 

076 

CLASSIC  WIZARD  FACILITY 

3.600 

ADDITION 

AMCHITKA  IS  AK  FLTSURSPCD 

924 

SUPPLY  PIER 

7.200 

ANCHORAGE  AK  NSGSO 

192 

OPERATIONS  BUILDING  CLASSIC 

2,600 

OWL 

SHEMYA  AK  NSGSD 

292 

OPERATIONS  BUILDING  CLASSIC 

3. 140 

OWL 

CAMP  PENDLETON  CA  PHIBTSF 

956 

BACHELOR  ENLISTED  OUARTERS 

5.750 

954 

LANDING  CRAFT  AIR  CUSHION 

12.000 

COMPLEX  (INCREMENT  IV) 

CAMP  PENDLETON  CA  MCAS 

439 

AIRCRAFT  FIRE  AND  RESCUE 

650 

STATION  ADDITION 

605 

operational  trainer  facility 

1.360 

addition 

CAMP  PENDLETON  CA  MCB 

522 

ARMORY  ADDITION  AND  MOTOR 

1.460 

TRANSPORT  FACILITY 

098A 

FAMILY  HOUSING 

16. 172 

CORONADO  CA  NAVPHIBASE 

187 

SMALL  CRAFT  BERTHING  PIER 

1 .600 

LEMOORE  CA  NAS 

182 

COMMUNITY  CENTER 

1 .070 

MIRAMAR  CA  NAS 

35C 

CASS  TRAINING  BUILDING 

2.000 

ADDITION 

338 

MAINTENANCE  HANGAR 

1.250 

alterations 

MONTEREY  CA  NOGS 

162 

FIRE  PROTECTION  SYSTEM 

2.900 

PORT  HUENEME  CA  NCBC 

486 

BACHELOR  ENLISTED  OUARTERS 

6.880 

(INCREMENT  I) 

481 

CONSTRUCTION  BATTALION  CENTER 

8.300 

OPERATIONS  FACILITY 

463 

child  development  center 

2,070 

ADDITION 

190 

FAMILY  HOUSING 

11.160 

SAN  DIEGC  CA  FCTCPAC 

034 

APPLIED  INSTRUCTION  BUILDING 

640 

ADDITION 

SAN  Cl  EGO  CA  NS 

288 

MESS  HALL  IMPROVEMENTS 

310 

294 

SHIP  DEMAGNETIZING  FACILITY 

2.800 

SAN  DIEGO  CA  NSE 

048 

BACHELOR  ENLISTED  QUARTERS 

14.130 

SAN  DIEGC  CA  PWC 

188 

FAMILY  HOUSING 

29.800 

TWENTYNINE  PALMS  CA  MAGCC 

480 

FIRE  FIGHTER  TRAINING 

680 

FACILITY 

VALLEJO  CA  MARE  IS  NSY 

287 

ROAD  REALIGNMENT 

3.57C 

NEK  LONDON  CT  NSE 

320 

FIRE  STATION 

770 

415 

FUEL  TANKS  REPLACEMENT 

3.650 

4  17 

RELIGIOUS  EDUCATION  CENTER 

1.260 

NEW  LONDON  CT  SUESUPPFAC 

394 

SUBMARINE  INTERMEDIATE  MAINT¬ 

5.800 

ENANCE  FACILITY  MODERNIZATION 

WASHINGTON  DC  COMNAVDIST 

306 

CHILD  DEVELOPMENT  CENTER 

3.700 

092 

DEMOLITION 

9.910 

304 

HAZARDOUS  WASTE  STORAGE 

2.050 

FACILITY 

MAYPORT  FL  NS 

736 

CHILD  DEVELOPMENT  CENTER 

2. 150 

183 

COMMUNITY  CENTER 

710 

836 

HAZARDOUS  WASTE  STORAGE 

990 

FACILITY 

ORLANDO  FL  NTC 

479 

barracks 

7.980 

175 

CHILD  DEVELOPMENT  CENTERS 

4,000 

202 

COLD  STORAGE  WAREHOUSE 

2. 150 

240 

MESS  HALL 

7.300 

PANAMA  CITY  FL  NCSC 

303 

BACHELOR  ENLISTED  QUARTERS 

9.000 

31  1 

MESS  HALL 

2.150 

PENSACO.A  FL  NAS 

047 

BRIG 

4,000 

MISSION 

STATUS 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
MISSION  STATUS  INDEX 

COST  MISSION 
$000)  STATUS 


INSTALLATION/ 

LOCATION 


PROJECT  TITLE 


INSIDE  THE  UNITED  STATES 

KINGS  BAY  GA  NSB  442  GENERATOR  TEST  BUILDING 

ADDITION 

444  TRIDENT  TRAINING  COMPLEX 
ADDITION 

BARBERS  POINT  HI  NAS  225  BACHELOR  ENLISTED  QUARTERS 

MODERNIZATION 

HONOLULU  Hf.  NAVCAMS  EPAC  130  BACHELOR  ENLISTED  OUARTERS 

MODERNIZATION 

LUALUALEI  HI  NM  140  TORPEDO  MAINTENANCE 

FACILITIES 

PEARL  HARBOR  HI  NISMF  351  ELECTRICAL  DISTRIBUTION 

SYSTEM  IMPROVEMENTS 

PEARL  HARBOR  HI  NSB  120  BERTHING  WHARF 

115  SHORE  INTERMEDIATE 

MAINTENANCE  ACTIVITY 

GREAT  LAKES  IL  NTC  550  MESS  HALL  MODERNIZATION 

CRANE  IN  NAVWPNSUPPCEN  246  ELECTRONICS  MAINTENANCE  SHOP 

ANNAPOLIS  MD  DTRC  172  COMPOSITE  MATERIALS 

LABORATORY 

ANNAPOLIS  MD  NRTF  810  ANTENNA  MODIFICATIONS 

963  ELECTRICAL  DISTRIBUTION 
SYSTEM  IMPROVEMENTS 
965  ELECTRICAL  DISTRIBUTION 
SYSTEM  IMPROVEMENTS 

BETHESDA  MD  NATNAVMEDCEN  923  BACHELOR  ENLISTED  QUARTERS 

MODERNIZATION 

932  SANITARY  SEWAGE  SYSTEM 
IMPROVEMENTS 

PATUXENT  RIVER  MD  NAT C  494  ALERT  FORCE  FACILITY 

ST  I NI GOES  MD  NAVELEXSYS  712  ACLS  INTEGRATION  AND  TEST 

FACILITY 

720  ELECTRONICS  SYSTEMS 

INTEGRATION  LABORATORY 
725  SANITARY  WASTEWATER  SYSTEM 
FALLON  NV  NAS  2B2  RANGE  AIR  SURVEILLANCE 

FACILITY 

EARLE  NJ  NWS  871  CHILD  DEVELOPMENT  CENTER 

931  ROAD  IMPROVEMENTS 

LAKEHURST  NJ  A I RENGCEN  184A  HOUSING  OFFICE 

CAMS  LEJEUNE  NC  MCE  e53  VEHICLE  READY  FUEL  STORAGE 

FACILITY 

CHERRV  POINT  NC  MCAS  031  AIRCRAFT  BOMBING  RANGE 

SUPPORT  FACILITIES 
014  WASTEWATER  TREATMENT  PLANT 
IMPROVEMENTS 

NEW  RIVER  NC  MCAS  545  AIRCRAFT  DIRECT  FUELING 

FACILITY  modifications 

tinker  AFe  OK  NAVAIRDET  062  BACHELOR  ENLISTED  OUARTERS 

(INCREMENT  II) 

PHILADELPHIA  PA  NISMF  587  OBSTRUCTION  REMOVAL  AND 

ELECTRICAL  POWER 

BEAUFORT  SC  MCAS  380  AIR  TRAFFIC  CONTROL  TOWER 

CHARLESTON  SC  FMWTC  624  FIRE  FIGHTING  TRAINER 

FACILITY 

PARRIS  ISLAND  SC  MCRD  304  COMBAT  TRAINING  FACILITY 

KINGSVILLE  TX  NAS  206  ELECTRICAL  DISTRIBUTION 

SYSTEM  IMPROVEMENTS 

CHESAPEAKE  VA  NSGA  NW  832  BACHELOR  ENLISTED  OUARTERS 

AND  MESS  HALL  ADDITION 
864  COMM/SEC  MATERIAi.  ISSUING 
OFFICE  ADDITION 


580  C 

9 . 200  N 

3 . 300  C 

1 . 500  C 

8 . 700  N 

3 . 200  C 

23.000  C 

39,000  C 

7,000  C 

8 . 700  N 

3.450  C 

2 . 400  C 

1 . 900  C 

920  C 

3.500  C 

970  C 

5.800  N 

1.750  C 

5 . 800  C 

900  C 

2 . 500  C 

1.250  fi 

3.650  N 

340  C 

2 . 500  C 

1.450  C 

1 7 , 000  C 

7.100  N 

4 . 700  N 

4 . 000  C 

2.250  N 

14,620  N 

5.100  C 

1 . 500  C 

8.100  N 

1 .400  N 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
MISSION  STATUS  INDEX 


INSTALLATION/ 

LOCATION 

PROU  . 

NO  . 

PROJECT  TITLE 

COST 
(1000 i 

MISSION 

STATUS 

INSIDE  THE  UNITED  STATES 

841  ELECTRICAL  DISTRIBUTION 

4 . 300 

c 

LITTLE  CREEK  VA  NAVPHIESE 

338 

SYSTEM  UPGRADE 

LANDING  CRAFT  AIR  CUSHION 

10,500 

N 

204 

COMPLEX  (INCREMENT  HI) 

SURFACE  WARFARE  DEVELOPMENT 

2.230 

C 

NORFOLK  VA  NAS 

519 

GROUP  OPERATIONS  FACILITIES 
AIRCRAFT  MAINTENANCE  HANGAR 

8.270 

c 

300 

ALERT  FORCE  FACILITY 

1  .  IOC 

c 

NORFOLK  VA  NAVCAMS  LANT 

401 

SATELLITE  TERMINAL  AND  COM¬ 

6.550 

c 

NORFOLK  VA  NS 

638 

MUNICATION  CENTER  ADDITIONS 
FIRE  ALARM  SYSTEM 

340 

c 

NORFOLK  VA  COMOSYSLANT 

332 

IMPROVEMENTS 

SURTASS  SUPPORT  CENTER 

3.250 

N 

OCEANA  VA  NAS 

179 

OPERATIONAL  FLIGHT  TRAINER 

2.020 

N 

718 

BUILDING  ADDITION 

SQUADRON  TRAINING  BUILDING 

5.250 

C 

PORTSMOUTH  VA  NH 

025 

ADDITION 

BACHELOR  ENLISTED  QUARTERS 

6.600 

C 

PORTSMOUTH  VA  SIMA 

320 

SHORE  INTERMEDIATE 

14.000 

C 

BANGOR  WA  COMSUBGRL  9 

409 

MAINTENANCE  FACILITY 

SATELLITE  TERMINAL  ADDITION 

2.05C 

N 

BANGOR  WA  TRIDENT  REPITFA 

031 

DATA  PROCESSING  CENTER 

2.  170 

N 

PUGET  SOUND  WA  NS 

103 

ADDITION 

administration  FACILITY 

4.500 

C 

081 

MESS  HALL 

2.400 

c 

130 

UTILITIES  and  site 

14.890 

c 

WHIDBEY  IS  WA  NAS 

51  1 

improvements 

FLEE’  AREA  CONTROL  AND 

6.800 

N 

BAHRAIN  ISLAND  ADMINSUPU 

SURVEILLANCE  FACILITY 

outside  the  united  STATES 

800  COMMUNICATION  BUILDING 

1 . 300 

N 

GUANTANAMO  BAY  CUBA  NS 

088 

ADDITION 

FAMILY  HOUSING 

38.400 

C 

381 

WATERFRONT  OPERATIONS 

2.750 

C 

GUAM  NAVCAMS  WESTPAC 

234 

BUILDING 

CLASSIC  WIZARD  UPGRADE 

900 

N 

237 

FIRE  PROTECTION  SYSTEM 

1  .  ICO 

C 

KEFLAVIK  ICELAND  NCS 

8C2 

COMMUNICATION  CENTER 

10.600 

c 

NAPLES  ITALY  NSA 

112 

AIR  CARGO  TERMINAL 

4 . 770 

c 

137 

UTILITIES  SvSTEM  UPGRADE 

€.500 

c 

SICILY  IT  NAVCOMMS'A 

407 

satellite  terminal 

2. 750 

N 

SIGONELLA  ITAL'  NAS 

220 

ENGINE  MAINTENANCE  SHOP 

2.300 

£ 

144 

ADDITION 

OPERATIONS  CONTROL  CENTER 

9.850 

c 

ROOSEVELT  RDS  PR  NS 

495 

SANITARY  WASTEWATER  SYSTEM 

7.660 

c 

EOZELL  SCOTLAND  NSGA 

063 

UPGRADE 

CLASSIC  WIZARD  FACILITIES 

1.400 

N 

VARIOUS  LOCATIONS 

VAR 

UPGRADE 

A6E  SERVICES  6  CONST  DESIGN 

6.200 

N/A 

092 

(FAMILY  HOUSING) 

POST  ACQUISITION  CONSTRUCTION 

55 . 438 

N/A 

405 

( IMPROVEMENTS  1 

SATELLITE  TERMINAL 

1 . 800 

N'/A 

109 

SATELLITE  TERMINAL 

6.770 

N/A 

192 

ACCESS  ROADS 

1 .000 

N/A 

092 

LAND  ACQUISITION 

45 . 900 

N/A 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
MISSION  STATUS  INDEX 


INSTALLATION/ 

PROJ. 

LOCATION 

NO 

PROJECT  TITLE 

COST 
( SOOO ) 


MISSION 

STATUS 


092 

UNSPECIFIED  MINOR 

1 2 . 400 

N/A 

CONSTRUCTION 

VAR 

ARCHITECTURAL  AND  ENGINEERING 

77,200 

N/A 

SERVICES  &  CONSTRUCTION  DESGN 

092 

HOST  NATION  INFRASTRUCTURE 

2.000 

N/A 

SUPPORT 

total 

-  VARIOUS 

LOCATIONS 

210.708 

TOTAL 

-  CURRENT 

MISSION 

451.432 

TOTAL 

-  NEW  MISSION 

164.860 

TOTAL 

-  FY  1992 

MILITARY 

CONSTRUCTION  AND 

827,000 

FAMILY  HOUSING  PROGRAM 
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DEPARTMENT  OF  THE  NAVY 
FY  1992  MILITARY  contruction  PROGRAM 


INSTALLATIONS  INDEX 
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NAVAL  SECURITY  GROUP  ACTIVITY. 

FLEET  SURVEILLANCE  SUPPORT  COMMAND, 

NAVAL  SECURITY  GROUP  SUPPORT  DETACHMENT, 
D.W.  TAYLOR  NAVAL  SHIP  RESEARCH  &  DEV  CEN, 
NAVAL  RADIO  TRANSMITTING  FACILITY. 


ADAK.  ALASKA 
AMCHITKA  ISLAND,  ALASKA 
ANCHORAGE.  ALASKA 
ANNAPOLIS.  MARYLAND 
ANNAPOLIS,  MARYLAND 


ADMINISTRATIVE  SUPPORT  UNIT, 
COMMANDER  SUBMARINE  GROUP  9, 
TRIDENT  REFIT  FACILITY, 

NAVAL  AIR  STATION, 

MARINE  CORPS  AIR  STATION. 
NATIONAL  NAVAL  MEDICAL  CENTER. 


BAHRAIN  ISLAND.  BAHRAIN 
BANGOR.  WASHINGTON 
BANGOR,  WASHINGTON 
BARBERS  POINT,  HAWAII 
BEAUFORT.  SOUTH  CAROLINA 
BETHESDA,  MARYLAND 


MARINE  CORPS  BASE. 

AMPHIBIOUS  TASK  FORCE 
MARINE  CORPS  AIR  STATION, 

MARINE  CORPS  BASE. 

FLEET  AND  MINE  WARFARE  TRAINING  CENTER, 

marine  corps  air  station. 

naval  SECURITY  group  ACTIVITY  NORTHWEST. 
NAVAL  AMPHISIOUS  BASE, 

NAVAL  WEAPONS  SUPPORT  CENTER, 


C 

CAMP  LEJEUNE.  NORTH  CAROLINA 
CAMP  PENDLETON.  CALIFORNIA 
CAMP  PENDLETON.  CALIFORNIA 
CAMP  PENDLETON.  CALIFORNIA 
CHARLESTON.  SOUTH  CAROLINA 
CHERRY  POINT.  NORTH  CAROLINA 
CHESAPEAKE.  VIRGINIA 
CORONADO.  CALIFORNIA 
CRANE.  INDIANA 


E 


NAVAL  WEAPONS  STATION. 

NAVAL  SECURITY  GROUP  ACTIVITY, 
NAVAL  STATION. 


EARLE ,  NEW  JERSEY 
EDZELL.  SCOTLAND 
EVERETT,  WASHINGTON 


NAVAL  AIR  STATION, 


FALLON.  NEVADA 


NAVAL  TRAINING  CENTER. 

NAVAL  COMM  area  master  STATION  WESTPAC . 
NAVAL  STATION. 


G 

GREAT  LAKES.  ILLINOIS 
GUAM 

GUANTANAMO  BAY,  CUBA 


H 

NAVAL  COMM  AREA  MASTER  STATION  EASTPAC.  HONOLULU,  HAWAII 


NAVAL  COMMUNICATION  station, 
naval  submarine  BASE, 
naval  AIR  STA'ION. 


KEFlAVIK.  ICELAND 
KINGS  BAY,  GEORGIA 
KINGSVILLE,  TEXAS 


naval  AMPHIEIOL'S  BASE. 


L 

LITTLE  CREEK,  VIRGINIA 


XIX 


1390 

NUMBER 


1 
7 
1  1 
149 
153 


285 

265 

269 

117 

203 

159 


1B3 

19 

25 

29 

207 

187 

219 

33 

145 


177 

321 

273 


173 


14  1 
293 
289 


121 


297 
1  13 
215 
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L 


NAVAL  MAGAZINE.  LUALUALE I  .  HAWAII  125 


M 

NAVAL  STATION.  MAYPORT,  FLORIDA  89 
NAVAL  AIR  STATION.  MIRAMAR,  CALIFORNIA  37 
NAVAL  POSTGRADUATE  SCHOOL,  MONTEREY.  CALIFORNIA  43 


N 

NAVAL  SUPPORT  ACTIVITY.  NAPLES.  ITALY  301 
NAVAL  SUBMARINE  BASE.  NEW  LONDON,  CONNECTICUT  73 
SUBMARINE  SUPPORT  FACILITY,  NEW  LONDON,  CONNECTICUT  79 
MARINE  CORPS  AIR  STATION.  NEW  RIVER.  NORTH  CAROLINA  191 
NAVAL  AIR  STATION.  NORFOLK,  VIRGINIA  233 
NAVAL  COMMUNICATION  AREA  MASTER  STA  LANT  NORFOLK,  VIRGINIA  239 
NAVAL  STATION.  NORFOLK,  VIRGINIA  243 
OCEANOGRAPHIC  SYSTEM  ATLANTIC.  NORFOLK.  VIRGINIA  245 


0 

NAVAL  AIR  STATION.  OCEANA.  VIRGINIA  249 

NAVAL  TRAINING  CENTER,  ORLANDO.  FLORIDA  93 


P 

NAVAL  COASTAL  SYSTEMS  CENTER.  PANAMA  CITY.  FLORIDA  103 
MARINE  CORPS  RECRUIT  DEPOT,  PARRIS  ISLAND.  SOUTH  CAROLINA  211 
NAVAL  AIR  TEST  CENTER,  PATUXENT  RIVER.  MARYLAND  163 
NAVAL  INACTIVE  SHIP  MAINTENANCE  FACILITY.  PEARL  HARBOR.  HAWAII  129 
NAVAL  SUBMARINE  BASE.  PEARL  HARBOR.  HAWAII  133 
NAVAL  AIR  STATION.  PENSACOLA.  FLORIDA  109 
NAVAL  INACTIVE  SHIP  maintenance  FACILITY.  PHILADELPHIA.  PENNSYLVANIA  199 
naval  CONSTRUCTION  BATTALION  CENTER.  PORT  HUENEME,  CALIFORNIA  47 
NAVAL  HOSPITAL.  PORTSMOUTH.  VIRGINIA  255 
SHORE  INTERMEDIATE  MAINTENANCE  ACTIVITY,  PORTSMOUTH.  VIRGINIA  259 


R 

NAVAL  STATION,  ROOSEVELT  ROADS,  PUERTO  RICO  319 


S 

FLEET  COMBAT  TRAINING  CENTER  PACIFIC.  SAN  DIEGO.  CALIFORNIA  55 
NAVAL  STATION.  SAN  DIEGO.  CALIFORNIA  57 
NAVAL  SUBMARINE  BASE.  SAN  DIEGO.  CALIFORNIA  61 
NAVAL  SECURITY  GROUP  SUPPORT  DETACHMENT.  SHEMYA,  ALASKA  15 
NAVAL  COMMUNICATION  STATION,  SICILY,  ITALY  307 
NAVAL  AIR  STATION,  SIGONE..LA.  ITALY  311 
NAVAL  ELECTRONIC  SVSTEMS  ENGINEERING  ACT.  ST.  INIGOES.  MARYLAND  167 


T 

NAVAL  AIR  DETACHMEN’.  TINKER  AIR  FORCE  BASE.  OKLAHOMA  195 

MARINE  CORPS  A I R -GROUND  C0M5AT  CENTER.  TWENTYMNE  PAlMS.  CALIFORNIA  67 
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MARE  ISLAND  NAVAL  SHIPYARD,  VALLEJO,  CALIFORNIA  69 

W 


COMMANDANT  NAVAL  DISTRICT, 
NAVAL  AIR  STATION. 


WASHINGTON.  DISTRICT  OF  COLUMBIA 
WHIDBEY  ISLAND.  WASHINGTON 


B3 

281 


) 
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MILITARY  CONSTRUCTION,  NAVY 


For  acquisition,  construction,  installation,  and  equipment  of 
temporary  or  permanent  public  works,  naval  installations,  facilities,  and 
real  property  for  the  Navy  as  currently  authorized  by  law,  including 
personnel  in  the  Naval  Facilities  Engineering  Command  and  other  personal 
services  necessary  for  the  purposes  of  this  appropriation, 

[$1,132,606,000]  $657,800,000,  to  remain  available  until  September  30, 
[1995]  1996:  Provided,  that  of  this  amount,  not  to  exceed  [$74,451,000] 
$77,200,000  shall  be  available  for  study,  planning,  design,  architect  and 
engineer  services ,  as  authorized  by  law,  unless  the  Secretary  of  Defense 
determines  that  additional  obligations  are  necessary  for  such  purposes  and 
notifies  the  Committees  on  Appropriations  of  both  Houses  of  Congress  of 
his  determination  and  the  reasons  therefor. 
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ludget  Plan  (amounts  for  MILITARY 
CONSTRUCTION  actions  programed) 
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Budget  Plan  (amounts  for  MILITARY 
CONSTRUCTION  actions  programed) 
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DEPARTMENT  OF  THE  NAVY 
FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

SPECIAL  PROGRAM  considerations 


POLLUTION  ABATEMENT 

The  military  construction  projects  in  this  program  will  oe  oesigneo  to 
meet  environmental  standards .  Military  construction  projects  proposed 
primarily  for  aPatement  of  existing  pollution  proDlems  at  Naval  ano 
Marine  Corps  installations  nave  Peer,  reviewed  to  ensure  that  corrective 
design  is  accomplished  in  accordance  with  specific  standards  and 
cr i ter ie . 

ENERGY  CONSERVATION 

The  military  construction  projects  proposed  in  this  program  will  Pe 
oesigneo  for  minimum  energy  consumption. 

FLOODPLAIN  MANAGEMENT  ANO  WETLANDS  PROTECTION 

Proposed  land  acquisition,  disposals,  end  installation  construction 
projects  nave  Peen  planned  to  allow  the  proper  management  of  floodplains 
and  the  protection  of  wetlands  by  avoiding  long  and  snort-term  adverse 
impacts,  reducing  the  risk  of  flood  losses,  and  minimizing  tne  loss  or 
degradation  of  wetlands.  Project  planning  is  in  accordance  with  the 
requirements  of  Executive  Order  Nos.  1198B  and  11990. 

DESIGN  FOR  ACCESSIBILITY  OF  PHYSICALLY  HANDICAPPED  PERSONNEL 
In  accordance  with  Public  Law  90-48C.  provisions  for  physically 
handicapped  personnel  will  be  providea  for.  where  appropriate,  in  the 
design  of  facilities  included  in  this  program. 

PRESERVATION  OF  HISTORICAL  SITES  ANO  STRUCTURES 

Facilities  incluaeo  in  this  program  do  not  directly  o'*  indirectly  affect 
a  district,  site,  building,  structure,  object  or  setting  listed  in  the 
National  Register  of  Historic  Places,  except  as  noted  on  DD  Form  1391. 

PLANNING  IN  THE  NATIONAL  CAPITAL  REGION 

Projects  located  in  the  National  Capital  Region  are  submitted  to  tne 
National  Capital  Planning  Commission  for  budgetary  review  and  comment  as 
pa-t  of  the  commission's  annual  review  of  tne  Future  Years  Defense 
Program  (Fydp).  Construction  projects  w'tmn  tne  District  of  Columbia, 
with  the  exception  of  the  Bol 1 i ng/Anacost ia  area,  are  submitted  to  tne 
Commission  for  approval  prior  to  the  start  of  construction. 

ENVIRONMENTAL  PROTECTION 

In  accordance  with  Section  102(2)(c)  of  the  National  Environmental  Policy- 
Act  of  1969  (Puolic  Law  91-190).  the  environmental  impact  analysis 
process  has  been  completed  or  is  actively  underway  for  all  projects  in 
tne  military  construction  program . 

ECONOMIC  ANALYSIS 

Economics  are  an  inherent  aspect  of  project  development  anc  design  o* 
r- litany  construction  projects.  Therefore,  all  projects  induced  in  this 
p-cg-am  represent  the  most  economics'  use  of  resources ,  Where 
alternatives  can  be  evaluated,  a  primary  economic  analysis  was  prepared 
ano  tne  results  indicated  on  tne  DD  Form  1391. 

CONSTRUCTION  CRITERIA  MANUAL 

Project  designs  conform  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  ano  Design  Guide". 

CONGRESSIONAL  REPORT  REQUIREMENTS 

a.  NSY  Mare  Island.  Vallejo.  CA .  Navy  is  directed  to  expedite 
design  for  the  following  projects: 

Naval  Electronics  Engineering  Center,  P-296 
Marine  Corps  Bachelor  Enlisted  Quarters,  P-C76 
Ent-ance  Road  Realignment,  P-287 
Computer  Building.  P-295 

Hazeroous/F 1 ammabl e  Storage  Building,  p-282 
p-296  and  p-282  are  unproorammed .  P-076  ano  P-295  are  proo-ammed  for  Fv 

1994.  Project  287  on  page  71  is  in  response  to  the  HAC  requirement  contained  on 
page  13  of  the  HAC  Report  101-608,  dated  July  19,  1990. 

c  NAS  Keflavik,  Iceland.  Communication  Center .  Navy  is  directed 
tc  ou-sue  funding  under  Fiscal  Yea-  '99C  euthorit,  to  complete  project. 
CASC  Report  lQi-922.  dated  October  23,  1990,  page  687.  NAVFAC  to  pursue 
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DEPARTMENT  OF  THE  NAVY 
FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

SPECIAL  PROGRAM  CONSIDERATIONS 
reprogramming  to  complete  remaining  antenna  work. 

c.  Camp  Covington,  Guam,  Messnal 1 .  Navy  is  directed  to  execute 
tnis  project  in  a  timely  manner.  CAC  Report  101-888.  dated  OctoBer  16, 

199C,  page  8.  Design  complete.  Waiver  not  Being  pursued. 

d.  MCAS  Iwakuni ,  japan.  Hangar  Conversion.  Navy  directed  to  seek 
Japanese  Facilities  Improvement  Program  (JFIP)  funds  for  this  project. 

HAC  Report  101-608,  dated  July  IS.  1990,  page  14.  CMC  investigating  JFIP 
funding 

e.  NESEA.  St.  Inigoes,  MO,  Sanitary  Wastewater  System.  Navv 

directed  to  include  this  project  in  FY  1992  Budget  request.  Page  337  is 

in  response  to  the  SAC  Committee  requirement  contained  on  page  17  of  the 
SAC  Report  101-410.  dated  August  1,  1990. 

f.  Green  Bank,  WV,  Various  Facilities.  Navy  is  directed  to 
proceed  with  design  of  Radio  Telescope  Facility  ano  Master  Clock 
Facility  and  include  projects  in  the  FY  1992  budget  reouest .  SAC 
Report  101-410,  dated  August  1.  1990,  page  17.  MILCON  requirement  being 
determined. 

NON-MILCON  CONSTRUCTION 

The  following  is  in  response  to  the  requirement  on  page  24  of  the  FY  1988 
Senate  Appropr lat ions  Committee  Report  100-200  and  page  1006  of  the  FY 
1988  Committee  of  Conference,  House  and  Senate  Appropriation  Committees 
Report  100-498: 

a.  Operation  and  Maintenance,  Navy 

Minor  Construction.  $58,286,000 

b.  Operation  and  Maintenance,  Marine  Corps 

Minor  Construction.  $26,589,000 

c.  Aircraft  Procurement.  Navy.  $22,900,000 
RESOLUTION  TRUST  CORPORATION 

Following  guidance  provided  in  the  Senate  Armed  Services  Committee  Report  No.  101-384 
on  the  National  Defense  Authorisation  Act  for  FY  1991,  a  review  was  accomplished  with 
the  results  that  the  requirements  of  the  projects  contained  in  this  budget  request  could 
not  be  more  economically  met  through  the  purchase  of  assets  of  the  Resolution  Trust 
Corporation  or  any  similar  entity. 
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1.  COMPONENT  ; 

NAVY 

FY  1992  MILITARY 

CONSTRUCTION  PROGRAM 

'2.  DATE 

1 

3.  INSTALLATION  AND  LOCATION 

|4.  COMMAND 

i  AR£i  CONSTR 

CCS’  *0£X 

NAVAL  SECURITY  GROUP  ACTIVITY. 

!  NAVAL  SECURITY  GROUP 

AOAK ,  ALASKA 

'  COMMAND 

;  2.93 

>.  personnel 

STRENGTH 

a.  AS  OF 
09/30/80 
D.  END  FY 
1996 


PERMANENT 


OFFICES  |  ENLISTED  ICIVILIAN 


STUDENTS 


B23BHI 


SUPPORTED 


OFFICES  |  ENLISTED  !  CIVILIAN 


7.  INVENTORY  DATA  IS000) 


(  8.820) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

O.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


67.680 

3.000 

12.700 

0 

0 

17.000 

100.380 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATECOSY 

CODE  PROJECT  TITLE 

SCOPE 

COST 

tSOOOl 

DESIGN 

Start 

status 

complete 

721 .11 

BACHELOR  ENLISTED  OUARTERS 

23.000 

SF 

9.  lOO 

06/90 

11/91 

143.80 

CLASSIC  WIZARD  FAC  ADON 

TOTAL 

8.200 

SF  _ 

3.600 

12,700 

05/90 

10/91 

9.  FUTURE  PROJECT 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


PHMiW-UFm 


10.  MISSION  OR  MA _ 

Tni*  activity  is  part  of  tna  worldwide  taiacommuni cat  ions  systam 
providing  tactical  snip-to-snora  and  point-to-point  communications 
for  tna  Navy  Dafansa  Communications  Systams  ane  Naval  Saeurity  Group 
oparations. 


LWTT.HTVM  I,'  .»-fU 113137 


1  1 .  OUTSTA 

POLLUTION  A8ATEMEN 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  OSH): 


DD  FORM  1390 
1DEC76 


PAGE  NO 


PAGE  NO. 


1  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY, 

AOAK,  ALASKA 

4.  PROJECT  TITLE 

BACHELOR  ENLISTED  QUARTERS 

5.  PROGRAM  ELEMENT 

6.  CATEGORY  C00E 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0305896N 

721.11 

P-069 

9.  100 

9.  COST  ESTIMATES 

ITEM 

U/M 

QUANTITY 

UNIT  COST 

COST  ($000) 

1  BACHELOR  ENLISTED  QUARTERS  . 

SF 

23.000 

- 

5.670 

BUILDING  . 

SF 

23.000 

229.00 

(  5.270) 

ARCTIC  C0RRI00R 

LS 

- 

- 

(  400) 

SUPPORTING  FACILITIES 

- 

2,460 

SPECIAL  CONSTRUCTION  FEATURES . 

us 

- 

(  110) 

ELECTRICAL  UTILITIES  . 

LS 

- 

“ 

(  930) 

MECHANICAL  UTILITIES  . 

LS 

- 

“ 

(  180) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

(  500) 

DEMOLITION 

LS 

- 

- 

(  740) 

subtotal  . 

- 

- 

8.130 

CONTINGENCY  (  5.0%). 

• 

- 

4  10 

TOTAL  CONTRACT  COST. 

8.540 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%) 

- 

- 

560 

TOTAL  REQUEST.  .  .  . 

- 

“ 

“ 

9. 100 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Three-story  wood  frame  building,  pile  foundation,  concrata  slab, 
wood  frame  module*,  preformed  metal  roofing  and  Biding  with  precast 
concrete  wainscot,  upgrade  primary  electrical  distribution  system, 
new  transformer  and  switchgear,  fire  protection  system,  heating  and 
mechanical  ventilation,  utilities;  30  two-bedroom  modules  with  private 
bathrooms,  lounge  areas,  laundry,  vending  and  storage  areas;  demolition 
of  one  building,  asbestos  removal,  removal  of  two  underground  fuel  tanks 
and  contaminated  soil.  Grad*  mix:  56  Ei-EA;  32  E5-E6.  Total:  68. 


1 1 . 


REQUIREMENT : 
PROJECT: 


357  PN 


ADEQUATE : 


0  PN  SUBSTANDARD:  ( 


257 )  PN 


Provides  adequate  billeting  for  86  enlisted  personnel .  (New  mission.) 
REQUIREMENT: 

Adequate  housing  for  357  enlisted  personnel  assigned  to  the  station. 

CURRENT  SITUATION: 

Existing  berthing  capacity  of  257  spaces,  consisting  of  257  substandard 
spaces  requiring  modernization,  are  insufficient,  resulting  in 
overcrowding .  Because  of  Adak's  extreme  isolation,  there  are  no  civilian 
facilities  which  can  be  utilized  to  assist  in  minimizing  the  requirements 
of  this  project.  A  new  construction  oeficienc,  of  100  adequate  billeting 
spaces  exists.  After  construction  of  this  project,  the  remaining 
projected  space  deficit  will  be  satisfied  by  a  follow-on  project. 

IMPACT  IF  NOT  PROVIDED: 

Overcrowding  of  adequate  facilities  will  continue,  with  personnel  berthed 
in  facilities  below  the  minimum  standards  of  adequacy,  to  the  detriment 
of  morale  and  career  retention  efforts. 

(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 


2.  DATE 


FY  1B92  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  SECURITY  GROUP  ACTIVITY.  ADAK,  ALASKA 


PROJECT  TITLE 


5.  PROJECT  NUMBER 


BACHELOR  ENLISTED  QUARTERS 


P-069 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  OESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ’FACILITY  PLANNING  ANO  DESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 52 

11-90 

11-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  «  (A)  +  (B)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 


(4)  CONSTRUCTION  START. 


YES  X  NO 


(SOOO) 

420) 

_ 222) 

1,120 

920) 


(E)  IN-HOUSE . (  200) 


•  ■  ■  01-92 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


00  FORM  139 1C 
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PAGE  NO. 


4 


1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


4.  PROJECT  TITLE 


NAVAL  SECURITY  GROUP  ACTIVITY, 
AOAK ,  ALASKA 


5.  PROGRAM  ELEMENT  16.  CATEGORY 


03041 14N 

N  F  I  P 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

143.80 

t 

P-076 

CLASSIC  WIZARD  FACILITY 
ADDITION 


8.  PROJECT  COST  (SOOO 


3,600 


9.  COST  ESTIMATES 


OCEAN  SURVEILLANCE  BUILDING  ADDITION  .... 

BUILDING  ADDITION . 

BUILT-IN  EOUIPMENT  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  6  OVERHEAD  (  6.5%)  . 

TOTAL  REOUEST . 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


8,200  ! 

8.200  308.00 


(NON- ADD )( 


2.650 
(  2.530) 

(  120) 

570 

(  280) 

{  290) 

3.220 
160 
3.380 
220 
3.600 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  steal  framed,  precast  concrete  tilt-up  panel  building  addition 
to  match  existing,  concrete  foundation  and  floor,  metal  roof,  design  for 
seismic  zone  4,  computer  flooring,  shielding,  sound  cover  system, 
grounding  system,  fire  protection  system,  air  conditioning,  utilities. 


33.200  SF 


ADEQUATE : 


25.000  SF  SUBSTANDARD : 


1'  REQUIREMENT: 

PROJECT : 

Provides  an  addition  to  the  Classic  Wizard  facility.  (New  mission.) 
REQUIREMENT : 

Space  to  house  new  mission  essential  electronic  systems  and  personnel  in 
support  of  the  Classic  Wizard  mission.  Advances  in  communications 
technology  and  an  increased  demand  for  communications  support  dictate  the 
need  for  additional  space. 

CURRENT  SITUATION: 

The  existing  facility  does  not  have  the  capacity  to  support  additional 
modern  electronic  equipment  and  support  personnel  in  a  sensitive 
compartmented  information  facility  (SCIF)  environment. 

IMPACT  IF  NOT  PROVIDED: 

This  activity  will  not  be  able  to  accommodate  new  equipment  or  support 
personnel  to  meet  an  expanding  mission. 

12.  SUPPLEMENTAL  OATA : 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


(1)  STATUS: 

(  -1  DATE  DESIGN  STARTED . 

(E)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 
(C)  DATE  DESIGN  35%  COMPLETE  . 


05-90 

_ 45 

10-90 


(CONTINUED  ON  DD  13910 


00  FORM  1391 
1DEC76 


PAGE  NO. 


5 


1.  component 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY  j 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY.  AOAK ,  ALASKA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

CLASSIC  WIZARD  FACILITY  ADDITION 

P 

-076 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(D)  DATE  DESIGN  COMPLETE .  10-91 


12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(D)  DATE  DESIGN  COMPLETE .  10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  ■  (A)  *  (B)  OR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  171  ) 

(B)  ALL  OTHER  DESIGN  COSTS . (  121  ) 

(C)  TOTAL .  292 

(D)  CONTRACT . (  2B1  ) 

(E)  IN-HOUSE .  ( _ U) 

(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


00  FORM  1J91C 
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I 


> 


i 


1.  COMPONENT 


NAVY 


FY  1992  MILITARY  INSTRUCTION  PROGRAM 


2.  OATE 


3.  installation  and  location 

FLEET  SURVEILLANCE  SUPPORT  COMMAND, 
AMCHITKA  ISLAND.  ALASKA 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
D.  END  FY 
1996 


4.  COMMAND 

CHIEF  OF  NAVAL 
OPERATIONS 


S.  AREA  CONST* 
COST  INDEX 


3. 98 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

CIVILIAN 

1 

34 

2 

■g 

B 

B 

bB 

115 

1 

135 

2 

n 

IB 

1 

— 1 

362 

7.  INVENTORY  DATA  (SOOO) 


a.  TOTAL  ACREAGE 

D.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

O.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUOED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


(  37,653) 


76 . 360 
O 

7.200 

O 

0 

31.000 

114,580 


6.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

151 .60 


PROJECT  TITLE 


SCOPE 


COST 

ISOOOl 


SUPPLY  PIER 
TOTAL 


LS 


7.200 


DESIGN  STATUS 
start  complete 

08/90  07/91 


7.200 


9.  FUTURE  PROJECTS: 

A.  I.  LUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 

6.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Surveillance,  early  warning,  and  target  Identification, 
management  of  air  1 ntarcept  capab 1 1 1 ty . 


Effective 


i i .  outstanding  pollution  And  safety  deficiencies: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 


DO  FORM  1390 
1DEC76 
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PAGE  NO. 


e 


1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

FLEET  SURVEILLANCE  SUPPORT  COMMAND. 
AMCHXTKA  ISLAND.  ALASKA 


4.  PROJECT  TITLE 
SUPPLY  PIER 


S.  PROGRAM  ELEMENT 
0204577N 


€.  CATEGORY  CODE 
151 .60 


| 7.  PROJECT  NUMBER 


i 


P-924 


8.  PROJECT  COST  (S000)| 
7.200 


9.  COST  ESTIMATES 


ITEM 


U/Ml  QUANTITY  IUNIT  COST 


COST  (SOOO) 


SUPPLY  PIER . 

PIER . 

RETAINING  WALL  . 

DOLPHINS  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0/0  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIOED  FROM  OTHER  APPROPRIATIONS 


LS  ! 
LS 
LS 
LS 

LS 

LS 


I 


.910 

.690) 

710) 

310) 

560 

250) 

310) 


.470 

320 


i .  790 

4  10 


(NON- ADD ) 


'.200 

0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Concrete  piles,  pile  caps,  beams,  bents,  seeking  and  wood  fender  system, 
retaining  wall  with  access,  lighting,  fire  protection  system,  fuel  line, 
utilities;  demolition  of  existing  pier. 


11.  REQUIREMENT;  AS  REQUIRED 
PROJECT  : 

Replaces  the  existing  supply  pier,  (Current  mission.) 

REQUIREMENT; 

A  supply  pier  is  required  at  Amehitka  to  accommodate  berthing  for  the 
transfer  of  material  and  supplies  between  barge  and  shore.  This  activity 
supports  the  Relocatable  Over-the-Hor izon  Radar  (ROTHR). 

CURRENT  SITUATION: 

Pier  inspection  completed  on  27  February  1990  discovered  structural  piles 
supporting  the  Amehitka  pier  are  severely  eroded  and  buckled.  As  a 
consequence,  pier  operations  are  currently  limited  to  a  10-foot  wide  path 
and  must  De  inspected  prior  to  each  use.  In  addition,  the  activity's 
crane  and  forklift,  which  are  normally  used  to  offload  barges,  cannot  be 
used  on  the  pier  due  to  the  reduced  load-bearing  capability.  Delays  in 
off-loading  due  to  limited  pier  use  result  in  additional  demurrage  cost. 

IMPACT  IF  NOT  PROVIDED: 

The  only  pier  on  Amehitka  Island  will  continue  to  deteriorate,  and 
complete  failure  of  the  pier  is  imminent.  The  pier  woula  be  closed  to 
all  supply  operations  essential  to  ROTHR  logistics  and  operational 
support.  Deliver/  of  materials  and  supplies  would  require  air  delivery. 

The  cost  of  air  shipment  is  prohibitive  ano  large  bulk  cargo  or  equipment 
could  not  be  delivered  to  this  remote  island.  Failure  or  oelays  in 
delivering  e  uipment  and  material  to  support  the  remote  island  would 
severely  imt  ir  the  Fleet's  ability  to  preserve  the  free  use  of  the  see 
lanes  and  carry  out  Joint  support  agreements  for  defense  in  the  Pacific. 

(CONTINUED  ON  DD  1391C) 
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t.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

FLEET  SURVEILLANCE  SUPPORT  COMMAND.  AMCHITKA  ISLAND.  ALASKA 


4.  PROJECT  TITLE 
SUPPLY  PIER 


12.  SUPPLEMENTAL  DATA: 


S.  PROJECT  NUMBER 


P-924 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

1C)  DATE  DESIGN  35%  COMPLETE  . 

">)  DATE  DESIGN  COMPLETE . 


08-90 

_ 40 

11-90 

07-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  ■  (A)  *  (B)  OR  (0)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

i E )  IN-HOUSE  . 


YES  NO  X 


(SOOO) 

(  300) 

(  270) 

570 
(  530) 

( _ 40) 


(4)  CONSTRUCTION  START. 


•  •  •  01-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

NAVAL  SECURITY  GROUP  SUPPORT  DETACHMENT, 
ANCHORAGE.  ALASKA 


6.  PERSONNEL 
STRENGTH 

a.  AS  OP 
09/30/90 

b.  END  FY 
1996 


PERMANENT 


STUDENTS 


4.  COMMAND 

NAVAL  SECURITY  GROUP 
COMMAND 


SUPPORTED 


I  l  AREA  CONST* 
I  COS*  INDEX 


OFFICER  ENLISTED  CIVILIAN  OFFICER  j  ENLISTED  ICIVILIAN  OFFICER  ENLISTED  |  CIVILIAN 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

C.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


TENANT  OF  ELMEN  AFB 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


0 

0 

2.600 

0 

0 

0 

2,600 


CATEGORY 

CODE 


PROJECT  TITLE 


131.56  OPS  BLDG  CLASSIC  OWL 
TOTAL 


-2.600 

2.600 


DESIGN  STATUS 
TART  COMPLETE 


05/90  10/91 


9.  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTION 


To  support  ttis  Classic  Owl  oparation. 
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1.  COMPONENT 


FY  is92  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  SUPPORT  DETACHMENT. 

ANCHORAGE.  ALASKA 

4.  PROJECT  TITLE 

OPERATIONS  BUILDING  CLASSIC 
OWL 

5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

0305B96N 

131.56 

P-192 

2.600 

N  F  I  P 

9.  COST  ESTIMATES 


OPERATIONS  BUILDING  CLASSIC  OWL . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

paving,  site  improvement,  and  demolition  . 

CONTAMINATED  SOIL  REMOVAL . 

SUBTOTAL  . 

CONTINGENCV  (  5. OX) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  £.5%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


UNIT  COST  COST  (SOOO) 


i  .620 
500 
50) 
50) 
300) 
100) 
2.320 
120 
2.440 
160 
2.600 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  steel  frame  building,  reinforced  concrete  foundation  and  floor 
slab  on  grade,  cast- in-place  reinforced  concrete  exte*  *>r  walls, 
reinforced  concrete  roof  deck  witn  membrane  roofing,  c.  jign  for  Sensitive 
Compartmented  Information  Facility  (SCIF),  air  conditioning,  fire 
protection  system,  utilities;  potable  water  well,  septic  system,  replace 
underground  fuel  storage  tank,  security  fencing,  outdoor  vehicle  wash  pad 
with  oil/water  separator,  access  road  and  parking;  demolition  of  one 
building,  asbestos  removal. 


11.  REQUIREMENT; 

PROJECT : 

Constructs  an  operations  building  to  sensitive  compartmented  information 
facility  (SCIF)  standards  in  support  of  Classic  OWL  operations.  (New 
mission. ) 

REQUIREMENT: 

Adequate  facility  to  provide  operational  capability  for  a  new  classified 
mission  with  initial  operating  capability  (IOC)  of  September  1992. 
CURRENT  SITUATION. 

Facilities  do  not  exist  at  this  activity  to  support  this  new  mission. 
IMPACT  IF  NOT  PROVIDED: 

IOC  for  this  essential  new  mission  with  “BRICKBAT*  priority  cannot  be 

met . 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 

( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTEC . 


(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 

NAVY 

FY  ig92  MILITARY  CONSTRUCTION  PROGRAM 

• 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  SUPPORT  DETACHMENT.  ANCHORAGE.  ALASKA 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

OPERATIONS  BUILDING  CLASSIC  OWL 

P 

-192 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 


12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(S)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  . 50 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE  ...» .  10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  •  (A)  ♦  (B)  OR  (D)  ♦  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 40) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ !0) 

(C)  TOTAL .  . SO 

(D)  CONTRACT .  ( _ O) 

(E)  IN-HOUSE .  ( _ 50) 

(4)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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V  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY  | 


3.  installation  and  location 

NAVAL  SECURITY  GROUP  SUPPORT  DETACHMENT. 
SHEMYA.  ALASKA 


4.  COMMAND 

NAVAL  SECURITY  GROUP 
COMMAND 


2.  DATE 


i  S  ME*  CONST* 
I  COST  mDEX 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
0.  END  FY 
1996 


PERMANENT  STUDENTS  SUPPORTED 


OFFICER  I  ENLISTED  ICIVILIAN  OFFICER  ENLISTED  CIVILIAN  OFFICER  \  ENLISTED  CIVILIAN 


7.  INVENTORY  DATA  ($0001 


TENANT  OF  AFB 


a.  TOTAL  ACREAGE  TENAI 

t>.  INVENTORY  TOTAL  AS  OF  30  SEP  90 . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  Pi  JNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  RE  INING  DEFICIENCY . 

h.  GRAND  TOTAL 


O 

0 

3.140 

O 

O 

O 

3.  140 


B.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

COST 

DESIGN  STATUS 

CODE 

SCORE 

ISOOQ) 

START  COMPLETE 

131.56 

OPS  BLOG  CLASSIC  OWL 

LS 

3.  140 

05/90  10/91 

TOTAL 

3.  140 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


1 1 .  OUTSTANDING  P 


AFETv  DEFICIENCY 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO 

O 


00  FORM  1390 
10EC76 


PAGE  NO 


15 


) 


PAGE  NO. 


16 


1.  COMPONENT 


FY  1992  military  construction  program 


3.  INSTALLATION  AND  LOCATION 


i 4 .  PROJECT  TITLE 


NAVAL  SECURITY  3R0UP  SUPPORT  DETACHMENT, 
SHEMYA.  ALASKA 


OPERATIONS  BUILDING  CLASSIC 
OWL 


S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

030S896N 

131 .56 

P-292 

3.  140 

h  r  i  p 

9.  COST  nTIMATES 


ITEM  '| 

t 

U/M 

OUANTITY 

UNIT  COST 

COST  (SOOO) 

OPERATIONS  BUILDING  CLASSIC  OWL . 

LS 

- 

-  | 

2.350 

SUPPORTING  FACILITIES . 

• 

• 

460 

ELECTRICAL  UTILITIES  . 

LS 

- 

• 

(  1  10) 

MECHANICAL  UTILITIES  .  j 

LS 

- 

- 

(  100) 

PAVING  AND  SITE  IMPROVEMENT .  1 

LS 

- 

(  150) 

REMOVAL . 

LS 

(  100) 

SUBTOTAL  . 

1 

! 

2.810 

CONTINGENCY  (  5.0%) .  ; 

• 

140 

TOTAL  CONTRACT  COST . 

- 

- 

-  ! 

2.950 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  .  . 

- 

- 

190 

TOTAL  REOUEST . 

1 

- 

- 

3,  140 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

f 

1 

1 

• 

1 

1 

(NON- ADD) 

(  0) 

lO.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  itnl  frame  building,  reinforced  concrete  foundation  and  floor 
slab  on  grade,  pre-cast  concrete  exterior  wall  panels,  mono-slope  steel 
roof  deck  with  rigid  insulation  and  standing  seam  aluminum  roofing, 
H-foot  nigh  heavy-duty  overhead  vehicular  doors,  underground  fuel 
storage  tank,  fire  protection  system,  mechanical  ventilation,  utilities; 
gravel  storage  yard,  security  fencing;  demolition  of  one  building, 
asbestos  removal . 

11.  REQUIREMENT: 

PROJECT: 

Constructs  an  operations  building  in  support  of  Classic  Owl  operations. 
(New  mission. ) 

REQUIREMENT: 

Adequate  facility  to  provide  operational  capability  for  a  new  classified 
mission  with  initial  operating  capability  (IOC)  of  September  1992. 
CURRENT  SITUATION: 

Facilities  do  not  exist  at  this  activity  to  support  this  new  mission. 
IMPACT  IF  NOT  PROVIDED. 

IOC  for  this  essential  new  mission  with  'BRICKBAT*  priority  cannot  be 
met . 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  OESIGN  GUIDE.*) 

( 1  )  STATUS : 

(A)  DATE  OESIGN  STARTEO . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  OESIGN  35%  COMPLETE . 


05-90 
_ 50 

11-90 


(CONTINUED  ON  DD  13910 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  SUPPORT  DETACHMENT.  SHEMYA.  ALASKA 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

OPERATIONS  BUILDING  CLASSIC  OWL 

p 

-292 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(D)  DATE  DESIGN  COMPLETE .  10-91 


12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(D)  DATE  DESIGN  COMPLETE .  10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  •  (A)  +  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS  .  ( _ 4Q) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ Ifi) 

(C)  TOTAL .  . §2 

(D)  CONTRACT . ( _ 2> 

(E)  IN-HOUSE . ( _ 52) 

(4)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

AMPHIBIOUS  TASK  FORCE 
CAMP  PENDLETON.  CALIFORNIA 


6.  PERSONNEL 
STRENGTH 

8.  AS  OF 
09/30/90 
b.  END  FY 
1996 


PERMANENT 


STUDENTS 


OFFICER  ENLISTED  CIVILIAN  OFFICER 


IBS33B 


COMMAND 

COMMANDER  IN  CHIEF. 
PACIFIC  FLEET 


SUPPORTED 


12.  DATE 


|  5  ARE*  CONS’* 
COS"  IAOEX 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 
s.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

rv  GRAND  TOTAL 


6.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


74,700 

17,490 

17.750 

0 

0 

e.800 

1 18.74C 


CATEGORY 

CODE 


721 . 12 
213. 7S 


PROJECT  TITL 


BACHELOR  ENLISTED  OUARTERS 
LCAC  COMPLEX  INCREMENT  IV 
TOTAL 


38.520  SF 
LS 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


5.750 

12,000 

17.750 


DESIGN  STATUS 
START  COMPLETE 


05/90  08/91 

09/90  06/91 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provides  logistic  support  for  commands  of  the  surfac, 
warfare  forces,  and  training  commands  at  Coronado. 


orces.  amphibious 


Commander  Surface  Forces.  U.S.  Pacific  Fleet 
Commander  Ampnibious  Training  Command.  Pacific 
Amphibious  Construction  Battalion 
Underwater  Demolition  Teams 


Landing  Ship  Flotilla 
Amphibious  School 
SEAL  Teams 

Beach  Groups  and  Units 


11.  OUTSTANDING  POLLUTION  AND 


($000) 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 
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1.  COMPONENT 


|  2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  and  location 

AMPHIBIOUS  TASK  FORCE 
CAMP  PENDLETON.  CALIFORNIA 


i4.  PROJECT  TITLE 


I  BACHELOR  ENLISTED  QUARTERS 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0204796N 

721.12 

P-956 

5,750 

9.  COST  ESTIMATES 

ITEM 

| - 

j  U/M  |  OUANTITY 

UNIT  COST |  COST  ($000) 

BACHELOR  ENLISTED  QUARTERS  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  • 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


38.520  87.00 


( NON-ADD ) ( 


3.740 

1.420 
400) 
680) 
340) 

5.  160 
260 

5.420 
330 

5.750 

0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Three-story  reinforced  concrete  frame  and  masonry  building,  concrata 
apraad  footings,  concrata  floors,  built-up  roof  ovar  insulation  ovar 
concrata  slab,  macnanlcal  vantllatlon,  utilities  and  parking;  boiler  and 
fuel  oil  storage  tank  in  existing  macnanlcal  building;  fire  protection 
system,  water  storage  tank;  outside  playing  court;  paved  mustering  and 
drill  area;  48  two-bedroom  modules  wltn  private  batnrooms.  lounges, 
laundry,  vending,  storage. 

Grade  mix;  22  E1-E4,  85  E5-E6 .  Total:  107. 


350  PN 


ADEQUATE : 


106  PN  SUBSTANDARD: 


11.  REQUIREMENT: 

PROJECT: 

Provides  adequate  billeting  for  107  enlisted  personnel,  assigned  to 
Assault  Craft  Unit  5  (ACU-5)  at  tnis  activity.  (New  mission.) 

REQUIREMENT: 

Adequate  nousing  for  350  ACU-5  enlisted  personnel . 

CURRENT  SITUATION: 

Existing  adequate  bertning  capacity  of  106  spaces  is  insufficient.  No 
additional  bertning  is  available  at  tne  Landing  Craft  Air  Cushion  (LCAC) 
training  site.  A  new,  separate  complex  to  support  tne  LCAC  program  was 
started  in  tne  mid-1990's.  Incremental  construction  of  support 
facilities  nas  been  programmed  concurrent  with  tne  build-up  of  tne  number 
of  craft  assigned.  A  new  construction  deficiency  of  244  spaces  exists. 
After  construction  of  tne  spaces  requested  by  this  project,  the  remaining 
projected  space  deficit  will  be  programmed  to  match  the  remaining 
delivery  schedule  as  additional  personnel  and  LCAC's  are  brougnt  into  the 
Navy's  inventory. 

IMPACT  IF  NOT  PROVIDED: 

Space  will  not  be  available  to  accommodate  personnel  assigned  to  tne  LCAC 
complex 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

AMPHIBIOUS  TASK  FORCE  CAMP  PENDLETON,  CALIFORNIA 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

BACHELOR  ENLISTED  QUARTERS 

P 

-956 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  ■  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  05-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  50 

(C)  DATE  DESIGN  35%  COMPLETE .  10-90 

(0)  DATE  OESIGN  COMPLETE .  08-91 

(2)  BASIS: 

(A)  STANDARD  OR  Dl  '1ITI VE  DESIGN:  YES  X  NO _ 

(B)  WHERE  DESIGN  W.  MOST  RECENTLY  USED:  N/A _ 

(3)  TOTAL  HIST  (C)  •  (A)  *  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  F  10UCTI0N  OF  PLANS  AND  SPECIFICATIONS . (  170) 

(B)  A.l  OTHER  DESIGN  COSTS . ( _ 90) 

(C)  TOTAL .  260 

(D)  CONTRACT .  ( _ 30) 

(E)  IN-HOUSE .  (  230) 


(4)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION 

PROGRAM 

,2.  DATE 

! 

3.  INSTALLATION  AND  LOCATION 

,4.  PROJECT  TITLE 

AMPHIBIOUS  TASK  FORCE 

■  LANDING  CRAFT  AIR  CUSHION 

CAMP  PENDLETON.  CALIFORNIA 

!  COMPLEX  (INCREMENT  IV) 

5.  PROGRAM 

■LEMENT  16.  CATEGORY  CODE 

7.  PROJECT 

DUMBER 

8.  PROJECT  COST  ($000) 

0204796N  1  213.75 

1 

P-954 

12.000 

9.  COST  ESTIMATES 

ITEM 

U/M 

OUANTITY 

UNIT  COST 

COST  (SOOO) 

LANDING  CRAFT  AIR  CUSHION  COMPLEX . 

LS 

- 

8.760 

MAINTENANCE  BAY . 

SF 

24,620 

148.00 

(  3.670) 

MAINTENANCE/WAREHOUSE/DINING  EXPANSION  . 

SF 

17,690 

78.00 

(  1.400) 

SECURITY 

FORCE  HEADQUARTERS . 

SF 

3,200 

88.00 

(  280) 

HOT  FUEL 

STATION/FUEL  TANK/HAl ON  STORAGE 

LS 

• 

(  260) 

PARKING 

APRON . 

■  • 

SY 

78.860 

40  00 

(  0. 150) 

SUPPORTING 

FACILITIES . 

•  * 

- 

- 

2.020 

ENVIRONMENTAL  MITIGATION  . 

LS 

- 

{  600) 

UTILITIES . 

LS 

- 

- 

(  440) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

(  980) 

SUBTOTAL  . 

10.780 

CONTINGENCY  (  5.0%) . 

- 

- 

540 

TOTAL  CONTRACT  COST . 

- 

- 

11.320 

SUPERVISION.  INSPECTION  6  OVERHEAD  (  6.0%) 

- 

* 

- 

6B0 

TOTAL  request . 

. 

- 

- 

12.00C 

EQUIPMENT 

PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

- 

- 

(NON- ADD) 

(  :  ■ 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  steel  frame  ana  masonry  high-bay  building,  metal  walls  ana 
built-up  roof,  concrete  floor;  includes  maintenance  bay.  security  force 
headquarters  facility,  warenouse  expansion,  maintenance  support  building 
expansion,  dining  facility  expansion,  halon  storage  facility, 
250.000-gallon  fuel  storage  ;ank,  hot  fuel  station,  fire  protection 
system,  paving,  utility  improvements. 

11.  REQUIREMENT:  AS  REQUIRED 

PROJECT: 

Provides  the  f ourt -  increment  of  the  West  Coast  Landing  Craft  Air  Cushion 
( LCAC )  facilities  at  Marine  Corps  Base,  Camp  Pendleton.  (New  mission.) 
REQUIREMENT : 

Adequate  and  proper 1 y-conf igured  facilities  to  accommodate  and  support 
the  incremental  procurement  of  additional  LCAC  vehicles  arriving  after 
1993.  The  LCAC  is  an  advanced  landing  craft  that  rides  on  a  cushion  of 
air  and  is  capable  of  delivering  personnel  and  equipment  over  sea  and 
land.  They  are  high-speed  vehicles  less  restricted  by  surf  and  beach 
conditions  and  are  capable  of  lifting  heavy  equipment  such  as  battle 
tanks  across  the  beach  from  amphibious  well -deck  ships  lying 
over-the-hor izon.  LCAC's  are  highly  complex  craft  powered  by  four  marine 
gas  turbine  engines  and  require  unique  maintenance  and  support  facilities 
not  available  outside  the  LCAC  complex.  There  were  delays  in  the  initial 
development  of  the  LCAC  causing  a  del  very  slip.  However,  operational 
tests  and  evaluation  reports  indicate  that  the  LCAC's  can  now  meet 
mission  specifications.  Deliveries  to  the  Fleet  began  in  1986  and 
continue.  There  will  be  28  craft  assigned  to  the  West  and  East  Coasts  by 
the  end  of  1990.  The  Navy  is  requesting  funds  for  12  more  in  FY  1992 
bringing  the  total  approved  to  84 .  The  inventory  objective  is  107  craft. 
Ultimate  base  development  is  planned  to  support  53  craft  at  Camp 
Pendleton 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

AMPHIBIOUS  TASK  FORCE  CAMP  PENDLETON.  CALIFORNIA 


4.  PROJECT  TITLE  j 5.  PROJECT  NUMBER 

LANDING  CRAFT  AIR  CUSHION  COMPLEX  (INCREMENT  IV)  |  P-954 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION- 

Development  of  the  LCAC  complex  at  Camp  Pendleton  Pagan  in  the 
mld-19BO's.  Tha  first  two  incramants  approvaa  provided  malntananca 
facllltlas,  parking  apron,  oparations  and  training  facilities,  and 
parsonnal  support  facllltlas.  Tha  third  incramant  was  approvad  in  tha  FY 
1991  budgat.  This  projact  provldas  additional  facllltlas  to  support  tha 
growing  numoar  of  craft  plannad  by  1993.  Total  facllltlas  cost  through 
FY  1992  is  about  $50  minion.  Tha  final  projact.  plannad  for  tha 
mid- 1990's,  will  complata  tha  parking  apron  and  utllitlas  to  support  tha 
final  dalivarlas.  Tha  first  ■flight’  of  craft  hava  baan  dal ivarad  and 
ara  successfully  oparatlng. 

IMPACT  IF  NOT  PROVIDED: 

Tha  wast  coast  LCAC  basa  at  Camp  Pandlaton  win  not  hava  tha  capacity  to 
support  tha  plannad  numbar  of  craft  or  mast  training  raqulramants.  Tha 
ordarly  davaiopmant  of  the  basa  to  support  tha  craft  as  thay  ara 
dallvarad  will  be  disrupted.  Malntananca  and  support  functions  for  tha 
complex  craft  will  be  lacking,  affecting  tha  oparatlng  tempo  and 
readiness  of  the  Assault  Craft  Unit. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  09-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  £5 

(C)  DATE  DESIGN  35*  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  06-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N^A _ 

(3)  TOTAL  COST  (C)  -  (A)  ♦  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  540) 

(B)  ALL  OTHER  DESIGN  COSTS . (  353) 

(C)  TOTAL .  B93 

(D)  CONTRACT . (  813 ) 

(E)  IN-HOUSE . ( _ §2) 


(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT  | 


FY  1992  military  construction  program 


2.  DATE 


NAVY 


3. 


INSTALLATION  AND  LOCATION 


4  . 


COMMAND 


E  ARE*  CONST*. 
COST  INDEX 


MARINE  CORPS  AIR  STATION. 
CAMP  PENDLETON.  CALIFORNIA 


COMMANDANT  OF  THE 
MARINE  CORPS 


1  .  18 


6.  PERSONNEL 
STRENGTH 

а.  AS  OF 
09/30/90 

б.  END  FY 
1996 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER 

ENLISTED 

CIVILIAN 

10 

100 

14 

80 

70 

m 

380 

2475 

6 

3 '35 

10 

120 

14 

80 

75 

1 

384 

2675 

6 

3364 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  411) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

0-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


54 . 380 
13,730 
2.010 
0 

1 1.775 
15.500 
97 . 395 


CATEGORY 

CODE  PROJECT  TITLE 


SCOPE 


COST 

ISOOO) 


DESIGN  STATUS 
START  COMPLETE 


141.20  ACFT  FIRE  &  RESCUE  STA  ADD 
171.35  OPER  TRAINER  FAC  AODN 
TOTAL 


1.980  SF  650 

7.000  SF  _ 1.360 

2.010 


05/87  05/91 

04/90  05/91 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


851 . 10 

ROADS  ft  PARKING 

70.000 

SY 

2.500 

133.72 

RATCF  CENTER 

LS 

2.200 

111.10 

RUNWAY  OVERRUN  IMPVS 

44,440 

SY 

3.000 

441 . 12 

AVIATION  SUPPLY  WAREHOUSE 

59.000 

SF 

4.075 

10-  MISSION  OR  MAJOR  FUNCTIONS: 

As  a  kay  componant  of  tha  Coimsanoar,  Marina  Corps  Air  Basas,  Wast. 
prov'das  airfiald  facil it  las  and  matarial  to  support  oparations  of 
tna  *.mrd  Marina  Aircraft  Wing  Unit. 


11 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

O 

0 
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PAGE  NO. 


2G 


1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4.  PROJECT  TITLE 


MARINE  CORPS  AIR  STATION. 
CAMP  PENDLETON.  CALIFORNIA 


5.  PROGRAM  ELEMENT  |6.  CATEC 


02064 96M 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER  j 

171.35 

P-605 

OPERATIONAL  TRAINER  FACILITY 
ADDITION 


9.  PROJECT  COST  ($000 


1.390 


9.  COST  ESTIMATES 


ITEM 

U/M 

OUANTITY 

lUNIT  COST 

1 - 

1  COST  ($000) 

OPERATIONAL  TRAIK'R  FACILITY  ADDITION . 

SF 

7.000 

!  130.00 

910 

SUPPORTING  FACILITIES . 

- 

1 

310 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  90) 

UTILITIES.  PAVING.  SITE  IMPROVEMENT . 

LS 

- 

- 

(  220) 

SUBTOTAL  . 

- 

- 

1.220 

CONTINGENCY  {  5.0%) . 

- 

- 

- 

60 

TOTAL  CONTRACT  COST . 

- 

- 

- 

1 .260 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

- 

- 

BO 

TOTAL  REOUEST . 

- 

- 

1.360 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

I 

| 

(NON- ADD ) 

i 

1 

i 

!(  16.500) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Reinforced  concrete  and  masonry  building  addition,  concrete  floor,  metal 
roof,  raised  computer  flooring,  sound  attenuation,  fire  protection 
system,  air  conditioning,  electrical  substation,  utilities;  Design  to 
seismic  zone  4. 


0  SF  SUBSTANDARD: 


11.  REQUIREMENT:  7.000  SF  ADEQUATE: 

PROJECT : 

Constructs  an  addition  to  the  attack  helicopter  (AH-1W)  trainer  facility 
to  house  the  UH-1N  utility  helicopter  operational  flight  trainer.  (New 
it?  ssi on.  ) 

REQUIREMENT : 

Adequate  facility  to  house  a  UH-1N  trainer  for  training  new  pilots  and 
aircrew  and  to  maintain  the  flight  prof  -lency  of  personnel  currently 
operating  these  aircraft. 

CURRENT  SITUATION: 

This  station  aoes  not  have  a  UH-1N  utility  helicopter  trainer,  and  there 
are  no  facilities  available  to  house  the  one  scheduled  for  delivery  in  Fy 
1992. 

IMPACT  IF  NOT  PROVIDED: 

This  station  will  be  unable  to  provide  safe,  effective,  and  less 
expensive  UH-in  training.  Cost  of  training  will  increase  because  of 
additional  in-flight  training  hours  required  to  qualify  aircrew  in  the 
UH-in.  Also,  the  safety  factor  provided  by  the  trainer  will  not  be 
realized.  Costs  would  be  incurred  to  eitner  cancel  the  simulator 
contract  or  store  the  training  device. 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


installation  and  location 


MARINE  CORPS  AIR  STATION,  CAMP  PENDLETON,  CALIFORNIA 


PROJECT  TITLE 


S.  PROJECT  NUMBER 


OPERATIONAL  TRAINER  FACILITY  ADDITION 


P-605 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE . ‘  ) 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35*/.  COMPLETE .  " 

(D)  DATE  DESIGN  COMPLETE  . 


04-90 

_ 80 

09-90 

05-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  NO  X 


(3)  TOTAL  COST  (C)  ■  (A)  *  (B)  OR  (D)  *  (E)  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  ( _ 69) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 76) 

(C)  TOTAL .  145 

(0)  CONTRACT .  (  11B) 

(E)  IN-HOUSE . ( _ 27) 


(4)  CONSTRUCTION  START  . 


•  •  •  11-91 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

FISCAL  YEAR 

EOUIPMENT  PROCURING  APPROPRIATED  COST 

NOMENCLATURE  APPROPRIATION  OR  REQUESTED  (SOOO) 

OPERATIONAL  TRAINER  APN-7  1991  16,500 


TOTAL 


16,500 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  BASE. 

CAMP  PENDLETON.  CALIFORNIA 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 


STUDENTS 


4.  COMMAND 

COMMANDANT  OF  THE 
MARINE  CORPS 


SUPr  JRTED 


6  C0HS1R 

COS'  »OEX 


OFFICER 


BEH^DDSnSSnESSESSEBB 


7.  INVENTORY  DATA  (SOOO) 


(  186.061) 


a.  TOTAL  ACREAGE  (  1 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

c.  AUTHORIZATION  N0T  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


625. 150 
143.316 
1.460 
23. 100 
3  * . 146 
i:  .330 
9c  - . 502 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

(SOOO) 

DESIGN  STATUS 
start  COMPLETE 

143.45 

ARMORY  ADDN/MOTR  TRAN  FAC 

4 . 540  SF 

1  .40 

04/90 

05/91 

TOTAL 

1.460 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
813.20  ELEC  DISTR  SYS  UPGRADE 
831.10  SEWAGE  TREATMNT  PLANT  MOOS 


3.360 

19.740 


TOTAL 

23. 100 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

179.40 

AUTOMATED  FLO  FIRING  RANGE 

LS 

1,471 

421.48 

AMMO  SEG  HOLD  FAC 

1.400  SF 

1.  190 

143.41 

AMPHIBIOUS  OPS  COMPLEX 

LS 

1.500 

».  MISS 

ION  OR  MAJOR  FUNCTIONS: 

05/90  01/92 

01/91  09/91 


Provide  Housing,  training  facilities,  logistical  support,  and  certain 
admmistrat ive  support  for  Fleet  Marine  Force  units  ana  other  units 
assigned.  Conduct  specialised  schools  and  other  training  as  directed. 
Organize  and  train  replacement  units  for  deployment  overseas  as  directed. 
Provide  logistical  support  for  other  Marine  Corps  activities  as  directed. 


r m 


TY  D e r I C I E NC I 


11.  OUTSTANDING  POLLUTION  AND 
POLLUTION  ABATEMENT 
I:  INSTALLATION  RESTORATION 

OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(8000) 

19.710 

0 

0 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  BASE. 

CAMP  PENDLETON,  CALIFORNIA 


5.  PROGRAM  ELEMENT 


0206496M 


6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

143.45 

_ 

P-522 

! 

,4.  PROJECT  TITLE 

j  ARMORY  ADDITION  AND  MOTOR 
I  TRANSPORT  FACILITY 


8.  PROJECT  COST  (SOOO 
1  .460 


9.  COST  ESTIMATES 


ARMOR  ADDITION  AND  MOTOR  TRANSPORT  FACILITY 

ARMORY  ADDITION . 

MOTOR  TRANSPORT  FACILITY  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  utilities  . 

MECHANICAL  utilities  . 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY  I  UNIT  COST  I  COST  (SOOO) 


4.540  ! 

1  .730  120.00 

2.810  125.00 


(NON-ADD )( 


56  C 
210) 
350) 
750 
120) 
120) 
1 10) 
400) 
1.310 

_ 70 

1 ,38C 

_ 80 

1.460 

0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Single-story  concrete  end  masonry  motor  transport  facility  for  140 
vehicles,  three-bay  garage,  offices  ana  head,  paving,  fencing,  lighting 
and  utility  connections;  single-story  concrete  and  masonry  addition  to 
the  armory,  issue  ports,  relocation  of  security  fence,  paving  and 
canopied  cleaning  areas  witn  lights;  alterations  to  existing  head;  fire 
protection  system,  utilities,  engineered  fill. 


14.100  SF 


ADEQUATE : 


9.560  SF  SUBSTANDAR 


REQUIREMENT : 

PROJECT: 

Constructs  a  motor  transport  facility  and  an  addition  to  an  existing 
armory  for  the  School  of  Infantry.  (New  mission. ) 

REQUIREMENT: 

Support  tne  Marine  Combat  Training  phase  of  Marine  Battle  Skills  Training 
( MB5T )  by  accommodating  2,150  individual  M-16S.  250  crew-served  weapons, 
350  nignt  vision  devices  and  an  assortment  of  mortars,  grenade  launchers 
and  machine  guns.  Provide  a  motor  transport  maintenance  facility  for  120 
pieces  of  equipment  used  primarily  to  support  this  phase  of  training. 
CURRENT  SITUATION: 

The  number  of  weapons  required  to  effectively  support  tne  Marine  Combat 
Training  Phase  of  MBST  exceeds  the  capabilities  of  the  existing  armory  at 
the  School  of  Infantry  (SOI)  thereby  necessitating  the  use  of  five 
temporary  interim  shelters.  Tms  shortfall  requires  extraordinary  means 
to  maintain,  repair  and  securely  store  tne  necessary  weapons.  The  motor 
transport  funtion  is  now  scattered  in  various  World  War  II  quonset  huts. 
Currently,  much  of  the  maintenance  must  be  performed  outdoors. 

IMPACT  IF  NOT  PROVIDED: 

weapons  cannot  be  accommodated  and  will  nave  to  be  stored  in  temporary 
shelters  and  stacked  in  inaoeauate  space  in  tne  armory,  compromising 
security  and  complicating  inventory,  issue,  control  and  maintenance  of 
tne  weapons  Motor  transport  ope-ations  will  remain  fragmented. 
Maintenance  will  nave  to  Oe  accomplished  outdoors,  exposing  equipment  and 
personnel  to  the  elements.  Safety  ano  reliability  of  equipment  will  be 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3. 

I _ 

INSTALLATION  AND 

1  '’CATION 

__l_l _ 

MARINE  CORPS  B t 

CAMP  PENDLETON.  CALIFORNIA 

4. 

PROJECT  TITLE 

S.  PROJECT  NUMBER 

ARMORY  ADDITION 

AND  MOTOR  TRANSPORT  FACILITY 

P-522 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

jeopardized.  Motor  transport  parking  will  ranain  disparsad  to 
unlmprovad,  unsaeurad  araas. 

ADDITIONAL: 

An  economic  analysis  was  conducted  comparing  tne  proposed  project  with 
building  a  complete  new  armory  and  providing  24-nour  guards  on  tne 
vehicles.  Tne  proposed  project  provides  93  percent  more  Dane? its  per 
$1000  annual  cost. 


112.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ’FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  04-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  80 

(C)  DATE  DESIGN  35%  COMPLETE .  09-90 

(D)  DATE  DESIGN  COMPLETE .  OS -91 

(2)  BASIS: 

(A)  STANOARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  •  (A)  *  (B)  OR  (0)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS  .  ( _ 69) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ Jg) 

(C)  TOTAL .  141 

(D)  CONTRACT . (  116) 

(E)  IN-HOUSE . ( _ 25) 

(4)  CONSTRUCTION  START .  11-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE, 
CORONADO.  CALIFORNIA 


4.  COMMAND 

CHIEF  OF  NAVAL 
EDUCATION  AND  TRAILING 


S  APE*  CONST* 
COS'  MDEX 


1  .  16 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

OFFICER 

274 

1161 

195 

30 

247 

B 

31 

255 

S 

2213 

312 

1257 

201 

123 

673 

1 

60 

1025 

1 

3651 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


7.  INVENTORY  DATA  (SOOO) 


a.  TOTAL  ACREAGE  (  985) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  . 

f.  PLANNEO  IN  NEXT  THREE  PROGRAM  YEARS  . 

0.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


74.700 
8.640 
1 .600 
0 
0 

61.850 

146.790 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COST 

DESIGN  STATUS 

CODE 

PROJECT  TITLE 

SCOPE 

ISOOOi 

START  COMPLETE 

155.20 

SMALL  CRAFT  BERTHING  PIER 

TOTAL 

920  FB  _ 

1  .600 

1  .600 

08/90  06/91 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

~  Provides  logistic  support  for  commands  of  tha  surface  forces,  amphibious 
warfare  forces,  and  training  commands  at  Coronado. 

Commander  Surface  Forces.  U.S.  Pacific  Fleet  Landing  snip  Flotilla 

Commander  Amphibious  Training  Command.  Pacific  Amphibious  School 

Amphibious  Construction  Battalion  SEAL  Teams 

Underwater  Demolition  Teams  Beach  Groups  and  Units 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4.  PROJECT  TITLE 


NAVAL  AMPHIBIOUS  BASE . 
CORONADO.  CALIFORNIA 


SMALL  CRAFT  BERTHING  PIER 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0204796N 

155.20 

P-187 

1.600 

9.  COST  ESTIMATES 

ITEM 

- 1 - : 

|  U/M  |  QUANTITY 

| UNIT  COST  COST  ($000) 

SMALL  CRAFT  BERTHING  PIER . 

SUPPORTING  FACILITIES . 

UTILITIES . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


10-  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Reinforced  concrete  pier  with  cast- in-place  reinforced  concrete  deck  and 
pile  caps  on  precast  piles  and  deck  panels;  wood  pile  fencering  system; 
electrical  and  fire  protection  utility  services. 


920  FB 


ADEQUATE : 


0  FB  SUBSTANDARD: 


REQUIREMENT : 

PROJECT : 

Project  provides  berthing  and  maintenance  facilities  for  Maritime 
prepos i t toning  barge  and  ferry  craft.  (New  mission.) 

REQUIREMENT: 

Pier  to  support  eighteen  causeway  Barge  and  Ferry  training  craft.  The 
strategic  sealift,  maritime  prepositioning  shipping  system  achieves  the 
DoO  objective  of  a  time-phased  sealift  capability  in  balance  with  the 
Marine  Corps  and  Army  logistics  program  to  support  contingency  amphibious 
and  logistic  prepositioning  operations.  The  causeway  Darge  and  ferry 
craft  is  the  means  of  transporting  amphibious  or  maritime  prepositioned 
logistics  materiel  to  support  contingency  operations  ashore  where 
shore-based  logistics  support  sources  are  not  available.  The 
Amphibious  School  at  Coronado  is  responsible  for  training  sailors  to 
operate  and  maintain  the  craft.  Five  of  the  craft  have  on-board 
propulsion  systems,  the  others  do  not.  They  are  large  and  difficult 
to  maneuver  end  extensive  operator  training  is  required  to  ensure 
safe  operation.  The  barges  are  used  for  transport  of  the  Container 
Offload  and  Discharge  System  (COLDS),  a  modern  containerized  method 
of  moving  materiel  ashore.  Projects  which  support  the  strategic  sealift 
program  take  on  added  importance  as  arms  negotiations  begin  reducing  the 
oversea  presence  of  U.S  forces.  The  ability  to  resupply  overseas 
locations  through  sealift  assets  will  be  critical  if  the  u.S.  must 
return  to  support  allies  in  a  contingency.  Trained  sealift  specialists 
are  vital  to  the  timely  off-load  of  materiel. 

CURRENT  SITUATION- 

Tne  causeway  craft  are  currently  berthed  at  the  regular  berthing  piers 
which  are  better  suited  for  ampnioious  assault  craft,  special  warfare 


910 
530 
530) 
1 .440 

_ 70 

1.510 

_ _ 90 

1  .600 
0) 
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1.  COMPONENT 


2.  DATE 


FY  1933  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE.  ' RONADO ,  CALIFORNIA 


4.  PROJECT  TITLE 


5.  PROJECT  NUMBER 


SMALL  CRAFT  BERTHING  PIER 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

craft,  and  patrol  boats.  Pier  space  is  becoming  more  in  demand  as  the 
Special  Operations  Command  acquires  additional  Special  Warfare  craft. 
These  craft  are  displacing  the  barges  and  causeways.  Some  of  the 
causeways  are  now  moored  in  the  bay  making  them  much  less  accessible  for 
training.  The  craft  are  large  (90'  by  21')  and  difficult  to  move  from 
berth  to  berth  and  mooring  point  to  shore.  Also,  they  present  a  hazard 
to  navigation  when  moored  in  the  bay.  Considerable  recreational  and 
commercial  boating  and  shipping  activities  move  througn  the  bay  adjacent 
to  the  base.  This  project  is  part  of  a  construction  program  to  move  the 
Amphibious  School  waterfront  operations  from  the  middle  of  the 
operational  waterfront  activities  to  a  separate  area. 

IMPACT  IF  NOT  PROVIDED: 

Tha  strategic  sealift  program  causeway  training  and  maintenance  function 
will  continue  to  be  restricted.  Training  craft  will  be  berthed  in  the 
center  of  operational  activities.  Causeway  craft  will  be  berthed  in  the 
bay  causing  access  problems,  presenting  hazards  to  navigation,  and  in  an 
area  where  no  physical  security  can  be  provided. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  OESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35X  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


08-90 

_ £S 

11-90 

06-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES _ NO  X 


TOTAL  COST  (C)  -  (A)  *  (B)  OR  (D)  ♦  (E): 

(A)  PRODUCTION  OF  f'LANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(SOOO) 

( _ §2) 

(  130) 

_ 111 

(  1B8 ) 

< _ 2*) 


(4)  CONSTRUCTION  START. 


•  •  •  11-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


I 


t 

< 

x 

i 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION. 
MIRAMAR.  CALIFORNIA 


| 4 .  COMMAND 

i 

j'  COMMANDER  IN  CHIEF. 
I  PACIFIC  FLEET 


;  5  *REi  COKSTK 
I  COS’  WDE* 


1  .  1G 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 

09/30/90 

b.  END  FY 
;996 


PERMANENT 

STUDENTS 

SUPPORTED 

— 

OFFICER 

ENLISTED  jCIVlLIAN 

OFFICER 

ENLISTED 

CIVILIAN 

891 

5707  j  1935 

81 

271 

■B 

125 

183 

901 

5890  1935 

1 

97 

271 

135 

215 

TOTAL 


9193 

9444 


7.  INVENTORY  DATA  (SODO) 


a.  TOTAL  ACREAGE  (  23.606) 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  .  219.230 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  9,010 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  3.250 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  6.050 

g.  REMAINING  DEFICIENCY .  46.650 

h.  GRAND  TOTAL  286.190 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

DESIGN  STATUS 
START  COMPLETE 

171 .20 

CASS  TRAINING  BUILDING  ADD 

14.420  SF 

2.000 

08/89 

07/91 

211.05 

MAINT  HANGAR  ALTERATIONS 

TOTAL 

LS  _ 

1.250 

3.250 

06/90 

05/91 

9 .  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B  MAJOR  PLANNED  NEXT  THREE  YEARS: 

171.10  CAEWWS  ACADEMIC  FACILITY  8.000  SF  1.400 

721.11  BACHELOR  ENLISTED  OUARTERS  LS  2.950 

721.11  BEO/MESS  HALL  MODERN  LS  3,700 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintain  and  operate  facilities  and  provide  services  and  materials  to 
support  operations  of  aviation  activities  of  tne  Pacific  Fleet.  Homeport 
of  west  coast  fleet  fighter  squadrons. 

Tnree  Replacement  Training  Squadron  Ten  Fleet  Fignter  Squadrons 

Four  Naval  Air  Reserve  Squadrons  Fignter  weapons  Scnool 

Four  Airborne  Early  Warning  (E-28)  Squadrons  Reserve  Center 


11 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


<1222) 

1,700 

0 

0 
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1.  COMPONENT 


FY  is92  MILITARY  CONS~''.'JCTION  PROGRAM 


.2.  DATE 


NAVY 


3.  installation  and  location 

;  4  .  PROJECT  TITLE 

NAVAL  AIR  STATION. 

i  CASS  TRAINING  BUILDING 

MIRAMAR.  CALIFORNIA 

.  ADDITION 

5.  PROGRAM  ELEMENT  16.  CATEGORY  CODE 

i 

7.  PROJECT  NUMBER 

B.  PROJECT  COST  ($000) 

0204696N  j  171.20 

P-350 

!  2. 

1 

J _ 

000 

S.  COST  ESTIMATES 

ITEM 

IU/M 

QUANTITY 

UNIT  COST 

COST  ($000) 

CASS  TRAINING  BUILDING  ADDITION . 

■  • 

SF 

14.420 

96.00 

1.380 

SUPPORTING  facilities . 

•  • 

- 

- 

- 

420 

UTILITIES,  PAVING  AND  SITE  IMPROVEMENT  . 

LS 

- 

- 

(  420) 

SUBTOTAL  . 

- 

- 

- 

1.800 

CONTINGENCY  (5.0%) . 

- 

- 

- 

90 

TOTAL  CONTRACT  COST . 

- 

- 

- 

1.890 

SUPERVISION,  INSPECTION  &  OVERHEAD  (  6.0%) 

- 

- 

- 

1 10 

TOTAL  REQUEST . 

- 

- 

2.000 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

* 

(NON- ADD) 

(  30.000) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  reinforced  concrete  building 

addition 

,  spread  footings. 

concrete  floor,  built-up  roof  on  insulation  ov«r  metal  decking,  two  3 -ton 

monorails,  helium-nitrogen  system,  filtered  air 

system,  air  conditioning. 

400  HZ  power,  hydraulic  systems,  fire  sprinkler 

system,  utilities,  energy 

monitoring  and  control  system;  design  to  seismic  zone  4. 

111.  REQUIREMENT:  14,420  SF  ADEQUATE: 

_ 0 

SF  SUBSTANDARD:  _ 

0  SF 

PROJECT: 

Provides  an  addition  to  house  the  Consolidated  Automated  Support  System 
(CASS)  equipment,  classrooms,  and  support  spaces.  (New  mission.) 

REQUIREMENT: 

Adequate  and  properly-conf igured  facilities  to  accommodate  CASS,  which 
will  provide  the  Navy's  electronic  testing  capability  at  the  intermediate 
and  depot  levels  of  maintenance  into  the  twenty-first  century.  CASS  is 
an  outgrowth  of  the  automatic  test  equipment  (ATE)  system  technology 
designed  to  provide  support  to  Naval  aircraft  avionics  systems  and  to 
electronic  systems  on  Naval  ships.  ATE's  have  evolved  into  uniaue 
test-boxes  for  each  avionics  and  electronics  package  used,  resulting  in  a 
need  for  90  or  more  major  pieces  of  ATE  at  each  of  the  intermediate 
maintenance  activities  (IMA)  and  on  aircraft  carriers.  This  many  units 
ere  expensive  to  maintain  and  require  large  areas  for  storage,  operation, 
and  intense  sailor  training.  CASS  will  be  a  collection  of  common  assets 
that  can  be  configured  and  reconfigured  to  each  specific  avionics  and 
electronics  package.  It  will  use  a  common  test  display  for  all  testing, 
thus  allowing  the  maintenance  person  to  test  a  wioe  variety  of  packages. 

CASS  will  eventually  reduce  the  amount  of  space  required  for  test 
equipment  by  as  much  as  50%  at  shore  activities  and  on-ooard  ship.  This 
is  particularly  important  on  ships  where  space  allocation  is  of  great 
importance.  For  example,  on  an  aircraft  carrier  CASS  will  allow  a 
reduction  of  avionics  maintenance  personnel  from  250  to  150;  training 
courses  from  165  to  5;  test  equipment  types  from  95  to  5;  facility  space 
from  15,000  SF  to  10,000  SF ;  line  item  spares  from  30.000  to  3,800:  and 

(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  AIR  STATION.  MIRAMAR.  CALIFORNIA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


CASS  TRAINING  BUILDING  ADDITION 


P-350 


11.  REQUIREMENT:  (CONTINUED) 

REQUIREMENT:  (CONTINUED) 

contractor  technical  personnel  from  21  to  zaro.  Initial  deployment  will 
be  In  support  of  avionics  for  aircraft  at  the  intermediate  end  depot 
levels  of  maintenance.  In  addition,  the  CASS  assets  will  pe 
configurable  to  meet  testing  requirements  for  all  new  Navy  electronics. 
The  training  workload  at  Miramar  will  consist  of  courses  lasting  from 
five  to  fifty  days  each,  training  an  average  of  six  students  per  class. 
Courses  will  teach  the  students  to  set  up.  test  various  packages,  and 
maintain  the  CASS  system  itself.  A  student  will  spend  a  minimum  of  five 
to  six  months  taking  a  combination  of  several  CASS  courses.  Once  this 
training  is  complete,  the  sailor  will  be  assigned  to  an  IMA  either  at  a 
major  air  activity  or  on-board  aviation  ships.  Miramar  will  be  the  first 
West  Coast  CASS  training  site  providing  CASS  operator  and  maintenance 
training  to  meet  the  needs  of  Fleet  air  arm. 

CURRENT  SITUATION: 

No  existing  training  space  is  available  to  house  and  support  CASS. 
Existing  tratning  space  is  being  fully  utilized  and  is  scheduled  to 
rema In  in  use . 

IMPACT  IF  NOT  PROVIDED: 

CASS  cannot  be  implemented  at  tnis  master  jet  base.  The  advantages  of 
the  CASS  system  will  not  be  realized. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.') 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


08-B9 

_ 40 

01-90 

07-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  NO  X 


(3)  TOTAL  COST  (C)  •  (A)  ♦  (6)  OR  (D)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  OESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


($000) 


(4)  CONSTRUCTION  START. 


•  •  •  11-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 


EQUIPMENT 
NOMENCLATURE 
CASS  TEST  STATIONS 


PROCURING 

APPROPRIATION 

APN-7 


FISCAL  YEAR 
APPROPRIATED 
OR  REQUESTED 
1991 


COST 

HOOOI 

30.000 


TOTAL 


30,000 
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1.  COMPONENT 


2.  DATE 


FY  ,992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4.  PROJECT  TITLE 


NAVAL  AIR  STATION. 
MIRAMAR,  CALIFORNIA 


MAINTENANCE  HANGAR 
ALTERATIONS 


5.  PROGRAM  ELEMENT  |6.  CATEGORY  CODE 

-  1 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0204696N  !  211.05 

1 

P-338 

1,250 

9.  COST  ESTIMATES 

ITEM 

jU/M  QUANTITY 

UNIT  COST!  COST  ($0001 

MAINTENANCE  HANGAR  ALTERATIONS  . 

SUBTOTAL  . 

CONTINGENCY  (  5.0*/.) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0*/.)  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


( NON-ADD ] 


1  .  •  - 

_ _ 70 

1.250 

0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Aircraft  hangar  building  alterations,  noise  pollution  abatement  features, 
forced  air  ventilation  system. 

11.  REQUIREMENT:  AS  REQUIRED 

PROJECT : 

Provide  acoustical  treatment  to  two  hangars  to  meet  Navy  Occupational 
Safety  and  Health  (NAVOSH)  standards.  (Current  mission.) 

REQUIREMENT: 

Adequate  acoustical  environment  for  aircraft  maintenance  and 
administrative  support  personnel  servicing  and  supporting  Carrier  Air 
Groups  and  other  aircraft  units  at  this  activity. 

CURRENT  SITUATION: 

Outsioe  the  buildings  where  administrative  and  support  personnel  work. 
Jets  run-up  engines  at  the  end  of  the  runway  creating  noise  levels  in 
excess  of  100  dBA .  Inside  the  offices,  with  tne  windows  closed,  noise 
levels  of  85  dBA  occur,  with  the  windows  open,  the  noise  level  reaches 
95  dBA  in  some  offices.  Personnel  are  continuously  exposed  to  this  jet 
noise. 

IMPACT  IF  NOT  PROVIDED: 

Pc  sioility  of  severe  injury  or  adverse  effects  on  tne  her 'th  of 
personnel . 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  'FACILITY  PLANNING  AND  DESIGN  GUIDE . "  ) 

( 1 )  STATUS . 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 


06-90 
_ 45 


(CONTINUED  ON  DD  13910 
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1.  COMPONENT 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION.  MIRAMAR.  CALIFORNIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

MAINTENANCE  HANGAR  ALTERATIONS 

P 

-338 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(C)  DATE  DESIGN  35%  COMPLETE 

(D)  DATE  DESIGN  COMPLETE  .  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES _ NO  X 


(3)  TOTAL  COST  (C)  •  (A)  +  (B)  OR  (D)  +  (£):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  66) 

(B)  ALL  OTHER  DESIGN  COSTS . (  54) 

(C)  TOTAL .  120 

(D)  CONTRACT .  (  102 ) 

(E)  IN-HOUSE .  ( _ 18) 


(4)  CONSTRUCTION  START. 


■  ■  10-SI 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


00  FORM  1391C 
10EC76 


PAGE  NO. 


1.  COMPONENT 


FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 


| 2 .  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  POSTGRADUATE  SCHOOL. 
MONTEREV.  CALIFORNIA 


1  4 .  COMMAND 

CHIEF  OF  NAVAL 
OPERATIONS 


I  £  APEL  CONS’* 
COST  «W>EX 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
t>.  END  FY 
1996 


PERMANEN1 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED  1  CIVILIAN  1 

1 

_ _ : _ 

106  |  97 

1005 

1097 

0 

30 

80 

584  j  568 

106  i  97 

1005 

1370 

0 

30 

80 

584  j  568 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  < 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f .  planned  in  next  three  program  years  .... 

g.  REMAINING  deficiency . 

h.  GRAND  TOTAL 


64.090 

30.718 

2.900 

0 

30.635 

39.961 

168.304 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 

CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

(SOOOI 

DESIGN  STATUS 
START  COMPLETE 

610.10 

FIRE  PROTECTION  SYSTEM 

LS 

2.900 

06/90  10/91 

TOTAL 

2.900 

futur 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


610. 10 

ADMIN  BUILDING 

54.000 

SF 

6.979 

171.10 

ACADEMIC  BUILDING 

LS 

8.55B 

730. 10 

FIRE  STATION 

4.600 

SF 

2.067 

724 . 1 1 

BLOG  CONVER  &  SEISMIC  UPGR 

LS 

7.473 

730.83 

CHAPEL 

14.955 

SF 

1.449 

10  MISSION  OR  MAJOR  FUNCTIONS: 

Conduct  ano  direct  th«  advanced  sducation  of  Naval  officers  and  provide 
sucn  other  technical  and  professional  instruction  as  may  be  prescribed  to 
meet  the  needs  of  the  Naval  service;  foster  and  encourage  a  program  of 
research  in  order  to  sustain  academic  excellence. 


5TANPING  POLLUTION  AND  SAFETY  DEFICIENC I E 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


($000) 
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1.  COMPONENT 


2.  DATE 


FY  ig92  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

NAVAL  POSTGRADUATE  SCHOOL. 

FIRE  PROTECTION  SYSTEM 

MONTEREY.  CALIFORNIA 

5.  PROGRAM  ELEMENT  |6.  CATEGORY  CODE  !7.  PROJECT  NUMBER 

i 

0805796N  1  610.10  j  P-162 

1  i 

B.  PROJECT  COST  ($000) 

2.900 

9.  COST  ESTIMATES 


iu/M  |  QUANTITY  UNIT  COSTI  COST  ($000) 


FIRE  PROTECTION  SYSTEM  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAO  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Install  fire  protection  system  in  existing  five-story  concrete  structure; 
wet  pipe  sprinkler  system,  fire  alarm  system,  fire  doors,  fire  water 
dlstr lout  ion  lines. 


11.  REQUIREMENT: 

PROJECT : 

Provides  a  fire  protection  system  for  the  main  building  of  this  school. 
(Current  mission. ) 

REQUIREMENT : 

A  modern  and  efficient  fire  protection  system  that  conforms  to  National 
Fire  Protection  Association  (NFPA)  standards  to  protect  the  health  and 
safety  of  personnel . 

CURRENT  SITUATION: 

The  mam  ouiiding  of  this  school  occupies  the  former  Hotel  Del  Monte. 

The  school  moved  into  the  old  hotel  in  1951  and  constructed  classroom 
facilities  ana  laboratories  in  1954.  This  65-yaar  old  structure  is  used 
by  the  school  for  administration,  officars  quartans,  chapel,  clubs, 
dental  clinic  and  some  classrooms.  The  building  has  and  will  continue  to 
retain  its  original  architectural  appearance  and  is  on  the  register  of 
historical  structures.  Because  of  its  age.  the  building  was  constructed 
without  a  fire  protection  system,  making  the  life  safety  hazard  severe. 

There  are  numerous  blind  spaces,  open  pipe  shafts,  stairwells  and 
corridors,  where  people  could  be  trapped.  The  upper  two  floors,  where 
officers  are  billeted,  are  beyond  the  reach  of  fire  department  ladders 
If  a  fire  started  on  any  of  the  lower  or  upper  floors,  smoke  would 
engulf  the  entire  upper  floors  because  of  drafts  and  open  stairwells. 

IMPACT  IF  NOT  PROVIDED: 

Continued  use  of  the  building  without  a  fire  protection  system,  creating 
undue  risk  tc  the  safety  of  personnel,  as  well  as  the  potential  loss  of 
the  building  Loss  of  this  facility  would  be  a  severe  setDack  to  the 
school’s  academic  support  program,  causing  significant  delays  in  tne 
Navy's  timetBDle  for  highly-qualified  officer  enrollment,  graouation. 

(CONTINUED  ON  DD  139 1C) 
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1.  COMPONENT  | 


2.  DATE 


FY  ,992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  POSTGRADUATE  SCHOOL.  MONTEREY,  CALIFORNIA 


PROJECT  TITLE 


S.  PROJECT  NUMBER 


FIRE  PROTECTION  SYSTEM 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: .  (CONTINUED) 
•nd  placement . 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 

( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 45 

11-90 

10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  •  (A)  *  (B)  OR  (D)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 


(E)  IN-HOUSE . ( 


YES  NO  X 


(5000) 

150) 

125) 

275 

245) 


(4)  CONSTRUCTION  START. 


•  •  •  12-91 

(MONTH  AND  YEAR) 


B  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


installation  and  location 

NAVAL  CONSTRUCTION  BATTALION  CENTER. 
PORT  HUENEME.  CALIFORNIA 


5.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


4.  COMMAND 

i  NAVAL  FACILITIES 
ENGINEERING  COMMAND 


12.  DATE 


I  i  ARE  4  CORSTF 
|  COS'  IKCEX 


f 

'ERMANEN1 

STUDENTS 

1 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER  l  ENLISTED  {CIVILIAN 

OFFICER 

ENLISTED  j 

CIVILIAN 

227 

3351 

1651 

37  |  504 

| 

0 

6 

306 

0 

6082 

234 

3169 

1651 

72  i  713 

0 

5 

305 

0 

6149 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

а.  AUTHORIZATION  INCLUDEO  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  ■  • 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 

б.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


1  .636) 


CATEGORY 

CODE 

721 . 11 
610. 10 
740-74 


PROJECT  TITLE _ 

BACH  ENLISTED  OTRS  (INC  I) 
CBC  OPERATIONS  FACILITY 
CHILD  DEVELOP  CENTER  AOON 
TOTAL 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

721.11  BEO  REPLACEMENT 

219.10  PUBLIC  WORKS  SHOP  COMPLEX 


10.  MI« 


140. 160 
10.680 
17.250 
0 

10. 100 
29.800 
207.990 


COST 

DESIGN  STATUS 

SCOPE 

(SOOO) 

START 

COMPLETE 

65.000 

SF 

6.880 

03/90 

10/91 

73.500 

SF 

8.300 

04/87 

10/91 

15.000 

SF 

2.070 

03/90 

11/91 

17.250 

LS 

4.  lOO 

LS 

6.000 

SION  OR  MAJOR  FUNCTIONS: 

Support  tne  Naval  Construction  Force,  fleet  units  and  assigned 
organizational  units  deployed  from,  or  homeported  at  tne  center; 
support  mobilization  requirements  of  trie  Naval  Construction  Force; 
store,  preserve,  and  ship  advanced  base  and  mobilization  stocks. 


Naval  Construction  Regiment  Naval  Const 

Four  Naval  Mobile  Construction  Naval  Civil 

Battal ions 

Naval  Snip  weapon  Systems  Engineering  Station 
Navy  Civil  Engineers  Officers  School 


Naval  Construction  Training  Center 
Naval  Civil  Engineering  Laboratory 


3UTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 
l:  POLLUTION  ABATEMENT  0 
J:  INSTALLATION  RESTORATION  0 
I:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  4.900 


DD  FORM  1330 
10EC76 
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1.  COMPONENT 


FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


I  A.  PROJECT  TITLE 


NAVAL  CONSTRUCTION  BATTALION  CENTER, 
PORT  HUENEME,  CALIFORNIA 


S.  PROGRAM  ELEMENT 


6.  CATEGORY  CODE 


BACHELOR  ENLISTED  OUARTERS 
(INCREMENT  I) 


17.  PROJECT  NUMBER 


8.  PROJECT  COST  (SOOO 


0702896N 


721.11 


6.880 


S.  COST  ESTIMATES 


U/M  QUANTITY  lUNIT  COST t  COST  (SOOO) 


BACHELOR  ENLISTED  OUARTERS  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


65.000  85.00 


(NON- ADD )( 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Three  story  rslnforcsd  concrete  and  masonry  building,  concrete  foundation 
and  floors,  built-up  roof,  fire  protection  system,  ventilation, 
utilities;  88  two-bedroom  modules  with  private  bathrooms ,  lounges, 
laundry,  storage,  vending.  Demolish  five  buildings. 

Grade  Mix:  244  E1-E4  30  E5-E6  12  E7-E9  Total  286. 


2.269  PN 


ADEQUATE: 


350  PN  SUBSTANDARD:  ( 


11.  REQUIREMENT: 

PROJECT: 

Proviaes  adequate  billeting  for  286  enlisted  personnel.  (Current 
mission. ) 

REQUIREMENT: 

Adequate  nousing  for  2.269  unaccompanied  en listed  personnel .  These 
personnel  ere  assigned  to  the  four  mobile  construction  battalions 
currently  homeported  at  Port  Hueneme.  While  in  homeport.  specific 
battalion  training  requirements  dictate  students  should  reside 
on-stat ion. 

CURRENT  SITUATION: 

Existing  oertntng  capacity  of  1.130  spaces,  including  492  substandard 
spaces  requiring  modernization  and  accommodations  found  by  288  personnel 
in  the  local  community,  is  Insufficient,  resulting  In  overcrowding  A 
new  construction  deficiency  of  1,139  adequate  billeting  spaces  exists. 
Since  restrictions  do  not  allow  all  of  these  1,139  service  members  to 
live  off-base  with  compensation,  the  current  space  deficiency  is  being 
resolved  by  loading  the  rooms  with  more  people  than  the  standards 
dictate,  or  the  individual  Seabee  is  living  off-station  and  paying  for  it 
without  compensation.  After  construction  of  the  spaces  requested  by  this 
project,  tne  remaining  853  projected  space  deficit  will  be  satisfied  by 
two  follow-on  projects.  All  projected  space  requirements  are 
re-validated  annually  by  a  new  survey  which  updates  planning  projections. 
IMPACT  If  NOT  PROVIDED: 

Adequate  living  quarters  for  unaccompanied  enlisted  personnel  will 
continue  to  be  unavailable,  resulting  in  degradation  of  morale,  training 


5.530 
650 
90) 
160) 
200) 
200) 
6. 180 
310 
6.490 
390 
6.880 
O) 


492)  PN 


(CONTINUED  ON  DD  139 1C) 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  CONSTRUCTION  BATTALION  CENTER,  PORT  HUENEME .  CALIFORNIA 

_  J— - 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

BACHELOR  ENLISTED  QUARTERS  (INCREMENT  I) 

P-486 

11.  REQUIREMENT:  CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

■no  carmmr  r«t«ntion  mt forts. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  03-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  50 

(C)  DATE  DESIGN  35%  COMPLETE .  10-90 

(D)  DATE  DESIGN  COMPLETE .  10-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  X  NO _ 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 

(3)  TOTAL  COST  (C)  ■  (A)  +  (B)  OR  (D)  *  ( E ) :  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  270) 

(B)  ALL  OTHER  DESIGN  COSTS . (  142) 

(C)  TOTAL .  412 

(D)  CONTRACT .  ( _ 50) 

(E)  IN-HOUSE .  (  362) 

(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


I 
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50 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY  I  i 

3.  INSTALLATION  AND  LOCATION  j  4 .  PROJECT  title 

I 

NAVAL  CONSTRUCTION  BATTALION  CENTER.  CONSTRUCTION  BATTALION  CENTEI 

PORT  HUENEME.  CALIFORNIA  OPERATIONS  FACILITY 

5.  PROGRAM  ELEMENT  I  6.  CATEGORY  CODE  17.  PROJECT  NUMBER  8.  PROJECT  COST  ($000 

;  i 

0702896N  610.10  j  P-481  8,300 


9  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

I  UNIT  COST 

COST  ($000) 

CONSTRUCTION  BATTALION  CENTER  OPERATIONS  FAC  . 

SF 

73.500 

87.00 

6.390 

SUPPORTING  FACILITIES . 

* 

- 

1.070 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

“ 

- 

(  210) 

UTILITIES . 

LS 

t 

- 

(  220) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

| 

i 

(  320) 

DEMOLITION  . 

LS 

—  j 

(  320) 

SUBTOTAL  . 

•  1 

| 

“ 

1 

7.460 

CONTINGENCY  (  5  0%) . 

- 

-  1 

370 

TOTAL  CONTRACT  COST . 

| 

- 

7.830 

SUPERVISION.  INSPECTIONS  OVERHEAD  (  6.0‘/.)  .  . 

1 

- 

470 

TOTAL  REOUEST . 

- 

- 

,  8 . 300 

EQUIPMENT  PROVIDED  FROM  OTHER  APPRDPR I ATI ONS  . 

i 

: 

: 

i 

(NON- ADD), 

i 

(  C) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One  two-story  reinforced  concrete  and  masonry  building,  engineered  fill 

t 

concrete  foundation  and  floors,  built-up  roof. 

f  ire 

protection  system. 

ventilation,  utilities;  demolition  of  one  building. 

11.  REQUIREMENT:  73.500  SF  ADEQUATE:  _ 0  SF  SUBSTANDARD:  _ 0  SF 

PROJECT : 

Constructs  a  logistics  support  facility  assential  for  operations  of  tne 
Pacific  Naval  Construction  Force  (NCF),  otner  Fleet  units,  tenant 
commands  ana  the  Naval  Facilities  Engineering  Command  (NAVFACENGCOM) . 

(Current  mission.) 

REQUIREMENT : 

An  adequate  and  proper ly-conf igured  facility  to  accommodate  the 
operations,  logistics  and  administration  for  direct  support  of  the  NCF. 

Fleet  units,  assigned  organizational  units  deployed  from  or  nomeported  at 
tnis  center  and  NAVFACENGCOM.  The  facility  will  house  financial 
operations  including  payroll  accounting  for  over  15.00C  civilian 
employees  and  invoice  payments  to  construction,  service  ana  supply 
contractors  amounting  to  over  $750,000,000  annually. 

CURRENT  SITUATION: 

The  existing  deteriorated  facility  was  built  in  1942  as  a  semi -permanent 
barracks .  It  16  structurally,  electrically,  and  mechanically  deficient 
and  contains  many  fire  and  safety  code  violations.  The  building's  power 
system  is  incapable  of  supporting  the  electrical  demands  of  essential 
equipment.  Extensive  structural  alterations  would  be  required  to  provide 
the  needed  seismic  safety  ana  handicapped  access.  Complete  replacement 
of  the  heating  and  ventilation  system,  the  plumDing,  lighting  and  windows 
is  also  necessary. 

IMPACT  IF  NOT  PROVIDED: 

Tne  center  will  continue  to  occupy  and  make  costly  repairs  ano 
alterations  to  inadequate  facilities  which  are  in  violation  o'  fire  ana 
safety  codes.  Continued  risk  of  potential  loss  of  life  to  personnel. 
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1.  COMPONENT  j 

j  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  [ 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  CONSTRUCTION  BATTALION  CENTER.  PORT  HUENEME .  CALIFORNIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

CONSTRUCTION  BATTALION  CENTER  OPERATIONS  FACILITY 

P 

-481 

11.  REQUIREMENT:  (CONTINUED) 

ADDITIONAL: 

An  economic  analysis  indicates  the  investment  would  be  amortized  in  four 
years,  with  additional  savings  continuing  to  accrue  over  tne  economic 
life  of  tne  new  facility. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  04-87 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  50 

(C)  DATE  DESIGN  35K  COMPLETE .  10-90 

(D)  DATE  DESIGN  COMPLETE .  10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  «  (A)  f  (B)  OR  (D)  +  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  650) 

(B)  ALL  OTHER  DESIGN  COSTS . (  155) 

(C)  TOTAL .  BOS 

(D)  CONTRACT . (  772) 

(E)  IN-HOUSE . ( _ 33) 

(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


| 2.  DATE 


3.  INSTALLATION  AND  LOCATION 


!  4 .  PROJECT  TITLE 


NAVAL  CONSTRUCTION  BATTALION  CENTER. 
PORT  HUENEME,  CALIFORNIA 


j  CHILD  DEVELOPMENT  CENTER 
!  ADDITION 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0702896N 

740.74 

P-463 

2,070 

9.  COST  ESTIMATES 


CHILD  DEVELOPMENT  CENTER  ADDITION . 

SUPPORTING  FACILITIES . 

SPEC"  L  CONSTRUCTION  FEATURES . 

UTIL,  ies . 

PAVING.  SITE  IMPROVEMENT.  AND  DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  (  S.O%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  S.0%)  . 

TOTAL  REQUEST  . 

EQUIPMENT  PROV.DED  FROM  OTHER  APPROPRIATIONS 


15.000  100.00 


( NON-  ADD )  ( 


COST  (SOOO) 


1.500 

360 

(  80) 

(  110) 

(  170) 

1.860 

_ 90 

1 .950 
120 
2.070 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  reinforced  concrete  end  masonry  building,  concrete  foundation 
and  floor,  built-up  roof,  fire  protection  system,  utilities;  covered  and 
uncovered  fenced  play  areas;  demolition  of  one  building. 


23.800 


ADEQUATE : 


8.800  SF  SUBSTANDARD: 


11.  REQUIREMENT: 

PROJECT ; 

Constructs  an  addition  to  the  child  development  center.  (Current 
mission. ) 

REQUIREMENT: 

A  child  development  center  provides  supervised  care  for  infants, 
p-e-school  and  school  age  children  in  a  common  facility  when  parents  are 
a*,  work  or  at  times  when  the  family  is  unable  to  care  for  them.  The 
availability  of  child  development  facilities  is  considered  necessary 
because  it  alleviates  many  proDlems  incurred  by  milit-~v  parents  who  are 
single,  wno  both  work  or  who  nave  other  special  need;  Tnese  centers 
make  the  Quality  of  service  life  more  appealing  to  military  personnel  and 
their  spouses. 

CURRENT  SITUATION: 

Child  development  services  are  provided  in  one  very  undersized  facility 
and  one  totally  inadequate  converted  World  War  II  barracks  building.  The 
former  barracks  Is  constructed  of  highly  combustible  materials  with 
central  restrooms.  In  the  overcrowded,  off-base,  child  care  facilities, 
priority  is  given  to  children  residing  in  the  local  community,  since 
military  families  are  considered  transients.  Therefore,  many  military 
dependents  are  being  cared  for  in  unlicensed  and  informal  settings. 
Presently,  there  are  175  children  on  a  waiting  list  for  cnild  care 
services . 

IMPACT  if  NOT  PROVIDED: 

Chile  care  services  will  continue  in  unsatisfactory  and  inadequate 
facilities  which  fail  to  meet  safety  requirements .  Increasing  use  of 
informal,  substandard  care  arrangements  and  economic  hardships  for 
military  families  with  the  resulting  impact  on  morale  and  retention. 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  CONSTRUCTION  BATTALION  CENTER.  PORT  HUE'  *E .  CALIFORNIA 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

CHILD  DEVELOPMENT  CENTER  ADDITION 

1 - 

P 

-463 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HAN0800K  1190.  ‘FACILITY  PLANNING  AND  OESIGN  GUIDE.*) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  03-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  35%  COMPLETE .  10-90 

(D)  DATE  DESIGN  COMPLETE .  11-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  ■  (A)  +  (B)  OR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  110) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ 84) 

(C)  TOTAL .  194 

(D)  CONTRACT . ( _ 46) 

(E)  IN-HOUSE . (  146) 

(4)  CONSTRUCTION  START .  03-92 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

FLEET  COMBAT  TRAINING  CENTER  PACIFIC. 
SAN  DIEGO.  CALIFORNIA 


|4.  COMMAND 

j  CHIEF  or'  NAVAL 
I  EDUCATION  AND  TRAINING 


£  AR£i  CONSYR 

COS'  HOE* 


1  .  16 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER 

ENLISTED  (CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

164 

581  j  338 

49 

WB 

8 

!  1 

1287 

164 

581  |  348 

56 

IB 

8 

1  1 

II 

1337 

5.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
0.  END  FY 
1996 


7.  INVENTORY  DATA  ($000) 


а.  TOTAL  ACREAGE  (  91) 

O.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 

б.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


29.090 

4.110 

640 

0 

0 

18.950 

52.790 


CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

IJOOOi 

DESIGN  STATUS 
start  COMPLETE 

171.20 

APPLIED  INSTRUCT  BLDG  ADON 

3.580  SF  _ 

640 

03/90  11/90 

TOTAL 

640 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provide  training  in  the  operation  ana  employment  of  specif ied  tactical 
combat  direction  and  control  systems  in  naval  warfare;  support 
operational  commanders  in  tne  evaluation,  development,  and  analysis 
of  naval  warfare  doctrines  ana  tactics. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DD  FORM  1390 
1DEC76 


PAGE  NO 


55 


PAGE  NO .  56 


V 


1.  COMPONENT 

2.  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

. 

NAVY 

3.  installation  ano  location 

4.  COMMAND 

J  ARE*  CONSTR 
COST  INDEX 

NAVAL  STATION. 

COMMANDER  IN  CHIEF. 

SAN  DIEGO.  CALIFORNIA 

PACIFIC  FLEET 

1  .  16 

STUDENTS 


SUPPORTED 


MHMi 

■Hi 

27 

27 

367 

I 

350 

;  t 

: 

OFFICER 


28596 

28559 


274.250 

10.600 

3.110 

O 

0 

193. 140 
481 . 100 


DESIGN  STATUS 
TART  COMPLETE 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION. 

SAN  DIEGO.  CALIFORNIA 


! 4 .  PROJECT  TITLE 
|  SHIP  DEMAGNETIZING  FACILITY 


5.  PROGRAM  ELEMENT 
0204796N 


16.  CATEGORY  CODE 
151.80 


!7.  PROJECT  NUMBER 


1 


P-294 


18.  PROJECT  COST  (SOOOH 


2.800 


9.  COST  ESTIMATES 


- 1 - : - 

U/M  |  QUANTITY  |UNIT  COST 


ITEM 


COST  ($000) 


SHIP  DEMAGNETIZING  FACILITY . 

SUPPORTING  FACILITIES . 

UTILITIES.  DEMOLITION  AND  REMOVAL . 

SUBTOTAL  . 

CONTINGENCY  (5.0V.) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0V.)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


LS 

LS 


(NON- ADD  )| 


2.380 

130 

130) 

2.510 

130 

2.640 

160 

2.800 

0) 


_L 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

280-foot  long  concrete  pt»r  on  precast  concrete  piles,  trench  cover 
plate,  aluminum  handrail,  mooring  bits,  non-magnetlc  components, 
utilities;  demolition  and  removal  of  the  existing  wood  pier. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT: 

Provide  a  new  pier  for  a  deperming  (demagnetizing)  facility.  (Current 
mission.  ) 

REQUIREMENT: 

Safe,  adequate  mooring  and  support  facilities  for  ocean  mine  sweeps  ano 
mine  countermeasure  snips  while  docked  over  the  electromagnetic 
deperming  cable  array.  During  the  course  of  operations,  ships  build  up  a 
magnetic  field  which  can  be  detected  by  certain  sensors  and  could 
possibly  trigger  ocean  mines.  To  counteract  this  compromising  natural 
occurrence,  ships  must  be  depermed.  This  is  accomplished  by  berthing  the 
ship  within  a  looped  erray  of  cable  through  which  a  counteracting 
electrical  current  is  transmitted.  This  removes  the  magnetic  field  and 
renders  the  ship  neutral  to  sensors  and  mines  capable  of  detecting  the 
magnetic  field.  The  deperming  facility  consists  of  a  minimally  outfitted 
pier  isolated  from  other  piers  and  operational  activities.  The  cables 
ere  arrayed  on  the  ocean  floor  under  the  berth  and  are  looped  over  the 
top  of  the  ship.  A  deperming  facility  processes  an  average  of  10  to  12 
ocean  mine  sweep  (MSO)  ships  per  year,  with  the  introduction  of  the 
Avenger-class  mine  countermeasures  ship  (MCM)  beginning  in  1987,  the 
deperming  workload  has  increased  to  an  averag  -f  20  to  25  ships  per 
year.  The  MCM  is  larger  than  the  older  mine  w. -f are  ships  ano  requires  a 
pier  capaoie  of  structurally  supporting  the  greater  tonnage  of  the  new 
class  ships.  This  Ssn  Diego  facility  also  provides  deperming  service  to 
ships  nomeported  in  Long  Beach.  Large  snip  deperming  for  the  Pacific 
Fleet  is  pei-formeo  at  Pearl  Harbor . 

(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY  ; 

J 

■  1 

3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION.  SAN  DIEGO.  CALIFORNIA 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

SHIP  DEMAGNETIZING  FACILITY 

P-294 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION: 

The  San  Diego  Deperming  Facility  is  the  only  one  of  its  kind  on  the  west 
coast.  The  existing  narrow,  wooden  pier  was  constructed  in  1954  and 
because  of  age  and  deterioration,  continual  maintenance  is  insufficient 
to  maintain  its  structural  integrity.  No  cold-iron  utility  capability 
exists.  The  pier  is  four  feet  wide  with  a  net  working  area  of  less  than 
three  feet,  and  was  designed  to  support  MSO's  which  are  400  tons  lignter 
and  45  feet  snorter  than  the  follow-on  MCM  ships.  The  pier  is  unable  to 
handle  gangways  or  any  major  movement  of  materials,  and  has  no  utilities 
except  lighting  for  the  berthed  ships.  Mooring  ships  to  the  pier 
requires  four  ropes,  with  two  to  tnrea  men  per  rope  working  on  the 
narrow,  restricted  work  area.  To  complete  the  mooring,  personnel  must 
climb  over  the  deperming  cable,  which  is  an  unsafe  practice.  Conditions 
are  further  complicated  by  the  extremely  slick  deck  which  is  covered  with 
guano  and  is  hazardous  to  personnel.  No  clean-up  facilities  are 
available  on  the  pier  for  this  purpose.  Because  of  the  the  inadequate 
size  of  the  deperming  array,  ships  must  be  moved  several  times  to  get 
complete  keel  coverage. 

IMPACT  if  NOT  PROVIDED: 

Continued  deterioration  of  the  facility  until  It  is  incapable  of 
performing  its  mission.  Personnel  will  continue  to  be  subjected  to 
safety  hazards.  All  ships  utilizing  the  facility  will  have  to  be 
continually  shifted  over  the  array  for  complete  keel  coverage,  reducing 
the  avallaoiity  of  the  ship. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  04-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  §2 

(C)  DATE  DESIGN  35X  COMPLETE .  08-90 

(D)  DATE  DESIGN  COMPLETE .  04-91 


(2)  BASIS. 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N^A _ 


(3)  TOTAL  COST  (C)  •  (A)  *  (B)  OR  (D)  ♦  <E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  118) 

(B)  ALL  OTHER  DESIGN  COSTS . (  183) 

(C)  TOTAL .  301 

(D)  CONTRACT . (  241) 

(E)  IN-HOUSE . ( _ §£) 

(4)  CONSTRUCTION  START .  11-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 

FY  1992 

MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

NAVY 

3.  INSTALLATION  AND  LOCATION 

4 .  COMMAND 

i  AR IL  CONSTP. 

COS’  INDEX 

NAVAL  SUBMARINE  BASE. 

COMMANDER  IN  CHIEF. 

SAN  DIEGO.  CALIFORNIA 

!  PACIFIC  FLEET 

1  .  16 

6.  PERSONNEL 
STRENGTH 


PERMANENT 


09/30/90 
b.  END  FY 

48 

1.024 

68 

1996 

47 

1193 

68 

STUDENTS  SUPPORTED 


OFFICER  !  ENLISTED  jCIVILIAN  OFFICER  j  ENLISTED  |  CIVILIAN 


363 


7.  INVENTORY  DATA  ($000) 


(  314) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


72.400 

18.620 

14.130 

0 

21 .490 
21.450 
148.090 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

COST 

DESIGN 

status 

CODE 

PROJECT  TITLE 

SCOPE 

($0001 

start 

complete 

721.12 

BACHELOR  ENLISTED  OUARTERS 

TOTAL 

192.060  SF  _ 

14.130 

14.130 

12/86 

10/88 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

721.12  BACHELOR  ENLISTED  OUARTERS 
890.20  COMPRESSED  AIR 

842.10  DEMINERAL  WTR  SYS 
871.35  SLIDE  PREVENTION 
730. 83  CHAPEL/REL  ED  BLDG 


82.000 

LS 

LS 

LS 

9.850 


11.200 
1 .  100 
900 
6.600 
1 .690 


10  MISSION  OR  MAJOR  FUNCTIONS: 

Serves  as  nomeoort  for  operations  attack  submarinas  of  the  Pacific  Fleet, 
providing  refit,  maintenance,  rap 1  an i shment ,  training  and  ordnance 
support . 


Two  Sutmarine  Tenders 
Two  Submarine  Squadrons 


Commander,  Submarine  Group  Five 
Commander,  Submarine  Development 
Group  One 


ANDING  POLLUTION  AND  5AFETY  DEFICIENCIES: 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 
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PAGE  NO. 


1.  COMPONENT 


I  2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


14.  PROJECT  TITLE 


NAVAL  SUBMARINE  BASE. 
SAN  01 EGO.  CALIFORNIA 


5.  PROGRAM  ELEMENT 


BACHELOR  ENLISTED  QUARTERS 


16.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  <$000: 


0204896N 


721 . 12 


14.130 


9.  COST  ESTIMATES 


ITEM 

U/M 

OUANTITY 

UNIT  COST 

COST 

(SOOO) 

BACHELOR  ENLISTED  OUARTERS  . 

SF 

192.060 

- 

11.120 

BUILDING  . 

SF 

106,400 

80.00 

( 

8.510) 

VEHICLE  PARKING  GARAGE  . 

SF 

85,660 

28.00 

( 

2.400) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

( 

210) 

SUPPORTING  FACILITIES  . 

- 

- 

- 

1.570 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

“ 

( 

130) 

UTILITIES . 

LS 

- 

- 

( 

500) 

PAVING.  SITE  IMPROVEMENT,  AND  DEMOLITION  .  . 

LS 

- 

(_ 

940) 

SUBTOTAL  . 

- 

- 

- 

12.690 

CONTINGENCY  (5.07.) . 

- 

- 

* 

640 

TOTAL  CONTRACT  COST . 

- 

13.330 

SUPERVISION.  INSPECTION  &  OVERHEAO  (  6.0%)  .  . 

- 

800 

TOTAL  REOUEST . 

- 

“ 

14 . 130 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON- ADD) 

( 

0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Eight-story  reinforcW  concrete  and  masonry  building,  pi  Is  foundation, 
concrste  floors,  built-up  roof,  fir*  protsction  systsm,  elsvators. 
utilities;  140  two-bsdroom  modules  with  private  bathrooms,  lounges, 
laundry,  storage,  vending,  mechanical  eauipment;  three-story  reinforcec 
concrete  parking  garage;  demolition  of  one  building. 

Grad*  mix:  280  E5-E6.  Total:  280. 


1 .777  PN 


ADEQUATE : 


REQUIREMENT:  1 ,777  PN  ADEOUATE :  1 .383  PN  SUBSTANDARD: 

PROJECT : 

Provides  edequate  billeting  for  280  enlisted  personnel.  (Current 
mission. ) 

REQUIREMENT: 

Adequate  housing  for  1,777  enlisted  personnel  either  assigned  to  this 
activity,  stationed  aboard  submarines  homeporteo  here,  or  at  tenant 
commands.  Unlike  surface  ships,  submarines  are  not  used  for  sailor 
berthing  while  in  port. 

CURRENT  SITUATION: 

Existing  adequate  berthing  capacity  of  1.383  spaces,  including  1.288 
edequate  spaces  on  base  ar_  accommodations  found  by  95  personnel  in  the 
local  community,  is  insufficient,  resulting  In  overcrowding.  A  new 
construction  deficiency  of  394  adequate  billeting  spaces  exists.  After 
construction  of  this  project,  the  remaining  projected  space  deficit, 
which  has  increased  because  of  a  steady  increase  in  submarine  nomeporting 
requirements,  will  be  satisfied  by  a  follow-on  project.  All  projected 
space  requirements  are  revalidated  annually  by  a  new  survey,  which 
updates  plenning  projections. 

IMPACT  IF  NOT  PROVIDED: 

Overcrowding  of  adequate  facilities  will  continue.  Personnel  will  be 
berthed  in  facilities  below  minimum  standards  of  adequacy  or  they  must 
seex  off-base  housing.  Because  of  the  shortage  of  affordable  housing  ir. 
this  expensive  San  Diego  area,  this  housing  is  sometimes  more  tnan  30 
miles  from  the  base  This  situation  adversely  effects  morale  and 


0  PN 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  SUBMARINE  BASE.  SAN  DIEGO.  CALIFORNIA 


4.  PROJECT  TITLE 


5.  PROJECT  NUMBER 


BACHELOR  ENLISTED  QUARTERS 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

ratantion  ana  makas  immadlate  mobilisation  difficult. 


12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


12-B6 

100 

10-87 

10-88 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  X  NO 


(3)  TOTAL  COST  (C)  ■  (A)  <B)  OR  (D)  ♦  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  600) 

(B)  ALL  OTHER  DESIGN  COSTS . (  200) 

(C)  TOTAL .  BOO 

(D)  CONTRACT .  (  740) 

(E)  IN-HOUSE . ( _ 60) 


CONSTRUCT I ON  START. 


•  •  •  12-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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(There  are  no  pages  65  and  66.) 


1.  COMPONENT 

| 

FY  i8g2  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

NAVY  ! 

1 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

MARINE  CORPS  AIR-GROUND  COMBAT  CENTER. 

COMMANDANT  OF  THE 

TWENTYNINE  PALMS.  CALIFORNIA 

MARINE  CORPS 

5  ME  t  COMETH 
COS’  WOE* 


S.  PERSONNEL 
STRENGTH 

ft.  AS  OF 
09/30/90 
b.  END  FV 
1996 


PERMANENT 


STUDENTS 


OFFICER  i  ENLISTED  CIVILIAN 


SUPPORTED 


— 

1505 

1329 

30 

1700 

241 

1323 

1312 

30 

1885 

1 

E331ESS3BSI 


7.  INVENTORY  DATA  ($0001 


(  595.599) 


a.  TOTAL  ACREAGE  (  5! 

t>.  INVENTORY  TOTAL  AS  OF  30  SEP  90 . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  TH*tE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

n .  GRAND  TOTAL 


303 . 560 
43.965 
680 
4.600 
10.926 
102,650 
466 . 38 1 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

CODE  PROJECT  TITLE 

SCOPE 

COST 

(SOOOl 

DESIGN  STATUS 
START  COMPLETE 

178.45 

FIRE  FIGHTER  TRAINING  FAC 

LS 

680 

06/89 

09/90 

TOTAL 

680 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93) 

844 . 40 

NON-POTABLE  WTR  SYS  IMPVS 

LS 

4.600 

01/91 

03/92 

TOTAL 

4.600 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

179.30 

ANTI -ARMOR  AIR  TRCKING  RGE 

LS 

2.  126 

217. 10 

COMM/ELEC  MAI NT  FAC 

40,000 

SF 

3.200 

179.40 

MULTI -PURP  MECH  GUN  RANGE 

LS 

1  .500 

740.74 

CHILD  DEVELOPMENT  CENTER 

25 . 550 

SF 

4. 100 

10.  MISSION  OR  MAJOR  FUNCTIONS:  1 

Provide  Housing,  training  facilitlas.  logistical,  and  administrat ive 
support  for  Float  Marina  Forca  units  and  otnar  units  assignad.  Oparata 
tne  Communi cat  ion- Electronics  School,  and  administer  and  conduct  the 
air-ground  training  program  for  combined  training  of  Float  Marina  Forca 
units,  both  active  and  reserve. 


C1ENCIE 


1 1 .  OUTSTANDING  POLLUTION  AND 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


f 

« 

I 

I 

I 


NAVY 


3.  INSTALLATION  AND  LOCATION 

MARE  ISLAND  NAVAL  SHIPYARO. 
VALLEJO.  CALIFORNIA 


COMMAND 

NAVAL  SEA  SYSTEMS 
COMMAND 


I  i  A«*i  COAtTP 
1  C05’  N9« 


1.34 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 

STUDENTS 

SUPPORTED 

total 

OFFICER 

enlisted 

civilian 

OFFICER 

1  ENLISTED 

CIVILIAN 

204 

1692 

9018 

32 

1  1038 

0 

94 

H9HD 

12901 

204 

1692 

9018 

32 

|  1038 

0 

94 

H 

1290’ 

7.  INVENTORY  DATA  (SO 00) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  . 

B-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


S.620) 


326.650 

15.450 

3.570 

0 

14.100 
176.520 
536 . 290 


6.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

851 . 10 


PROJECT  TITLE 


ROAD  REALIGNMENT 
TOTAL 


_S£fiSL 


LS 


COST 

<*000 


3.570 


OES'ON  STATUS 
start  COMPLETE 


3.570  07/90  07/91 


9.  FUTURE  PROJECTS 

A 


INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
74074  CHILD  DEVELOPMENT  CENTER 
610.20  COMPUTER  OPERATIONS  CENTER 


LS 

78.750 


SF 


1.000 

13.100 


10  MISSION  OB  MAJOR  FUNCTIONS: 

Maintananca  and  ovarnaui  of  wodarn  submar inas .  incl using  attack  ana  float 
ballistic  nnssila  aubaarinas,  ana  surfaea  snips  (axcspt  cacrtari). 
Logistic  support  providaa  incluaas  convarsion,  ovarnaui .  rapair. 
altarations.  ana  dry  docking.  Tnis  yard  also  provisos  support  for 
subnarina  warfara  waapons  systans. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  HOOP) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

MARE  ISLAND  NAVAL  SHIPYARD. 
VALLEJO.  CALIFORNIA 


4.  PROJECT  TITLE 
ROAO  REALIGNMENT 


S.  PROGRAM  ELEMENT 

6.  CATEGORY  COOE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

0702228N 

851 . 10 

P-287 

3.570 

9  COST  ESTIMATES 


ITEM 

.  _  ...  . 

U/M 

ouantity 

UNIT  COST 

COST  (SOOO) 

ROAO  REALIGNMENT  . 

LS 

- 

- 

2.410 

ROAD  AND  PARKING  LOT  . 

IS 

- 

(  1.500) 

TRAFFIC  LANE  CONTROL  SIGNALS  . 

LS 

- 

(  280) 

BADGE  AND  PASS  OFFICE  AND  SENTRY  POSTS  .  .  . 

US 

- 

(  630) 

SUPPORTING  FACILITIES . 

- 

- 

800 

UTILITIES . 

LS 

- 

(  390) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

* 

(  410) 

SUBTOTAL  . 

* 

- 

- 

3.210 

CONTINGENCY  (5.0%) . 

- 

160 

TOTAL  contract  cost . 

“ 

3.370 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

• 

- 

200 

TOTAL  REQUEST . 

- 

- 

3.570 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

(NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

3.800  linear  feat  of  asphalt  roadway;  one-story  staal  framed, 
p i l e- supported ,  tilt-up  concrete  badge  and  pass  office  with  fire 
protection  system,  nesting  and  verilatton  and  utilities,  two  sentry 
houses  with  utilities,  canopy  and  toilet  facilities;  two  electronic 
signs:  four  flagpoles:  asphalt  parking  area;  security  ‘encmg;  traffic 
signals  at  two  case  intersections,  eight  lane  control  signals,  and  25% 
of  the  cost  of  a  city  traffic  signal  at  the  causeway  entrance; 
alterations  to  existing  office  space. 


1 1 .  REOUIREMEK'  AS  REQUIRED 
PROJECT 

Provides  new  on-base  roads,  pass  office,  sentry  houses,  lane  control 
signals  and  parking  lot.  (Current  mission.) 

REQUIREMENT: 

Realignment  of  the  causeway  access  road  and  new  security  facilities  ere 
required  to  permit  access  to  and  from  the  shipyard.  Also,  re-routing  of 
heavy  truck  traffic  from  a  residential  and  commercial  area  of  Vallejo  to 
a  designated  truck  route  is  required.  The  City  of  Vallejo  will  realign 
the  intersection  of  Mare  Island  May.  Tennessee  Street  and  the  causeway 
access  road  to  Mare  Island  in  igei.  This  realignment  will  move  Mare 
Island  Way  inside  the  existing  security  facilities  rendering  them 
useless.  Coincident  with  the  realignment,  there  is  an  urgent  traffic 
safety  requirement  to  install  lane  use  control  signals  over  the 
reversible  three  lane  section  of  the  causeway. 

CURRENT  SITUATION: 

The  realignment  of  Mare  Island  Way  by  the  City  of  Vallejo  in  1991  will 
inhibit  access  to  Mare  Island  over  the  causeway  unless  this  project  is 
constructed.  Traffic  safety  along  the  three  lane  section  of  tne  causeway 
is  marginal  and  Military  Traffic  Management  Command  has  recommended 
installation  of  lane  use  control  signals.  Relocation  of  the  pass  office 
to  tne  North  Gate  entrance  will  permit  re-routing  of  heavy  industrial 
traffic  over  an  approved  truck  route  vice  the  causeway  and  a  congested 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


MARE  ISLAND  NAVAL  SHIPYARD,  VALLEJO.  CALIFORNIA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


ROAD  REALIGNMENT 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 
area  of  the  City  of  Vallejo. 

IMPACT  IF  NOT  PROVIDED: 

Aecaas  to  the  Shipyard  ovar  tha  cauaeway  road  win  ba  severely  lapalrad 
aff acting  tna  4.000  vehicles  which  uaa  it  during  paak  traffic  hours. 
Safaty  ovar  tna  tnraa  tana  paction  of  tha  causaway  will  remain  poor. 
Haavy  industrial  traffic  will  contlnua  to  coma  through  a  congastad 
portion  of  tha  city  with  a  high  potential  for  accidents  and  toxic 
chemical  spills  ir  a  built-up  area. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


STATUS : 

(A)  DATE  DESIGN  STARTEO . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35X  COMPLETE  . 

(0)  DATE  DESIGN  COMPLETE  . 


07-90 

_ 35 

11-90 

07-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  OESIGN  WAS  MOST  RECENTLY  USED:  _ 

TOTAL  COST  (C)  «  (A)  ♦  (B)  OR  (0)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  ISO) 

(B)  ALL  OTHER  OESIGN  COSTS . ( _ 2C> 

(C)  TOTAL .  180 

(0)  CONTRACT . ( _ gg) 

(E)  IN-HOUSE . (  130) 


(4)  CONSTRUCTION  START. 


•  •  •  12-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 

NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  OATE 


3.  installation  and  location 

NAVAL  SUBMARINE  BASE, 

NEW  LONDON.  CONNECTICUT 


COMMAND 

COMMANDER  IN  CHIEF. 
ATLANTIC  FLEET 


6  COhJ’S 

COST  II.DEX 


1.21 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

CIVILIAN 

1055 

391 

2507 

■1 

ma 

258 

■g 

14714 

1144 

446 

2638 

99 

■1 

258 

1 

15782 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


7.  INVENTORY  DATA  ($000) 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  in  next  three  program  years  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


1.387) 


247.530 

63.370 

5.6B0 

0 

45.509 
1  16.390 
478.479 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

ISOOO) 

OCSIGN  STATUS 

start  complete 

730. 10 

FIRE  STATION 

3,850 

SF 

770 

07/90 

03/91 

411.10 

FUEL  TANKS  REPLACEMENT 

LS 

3.650 

07/90 

05/91 

730.84 

RELIGIOUS  EDUCATION  CENTER 

TOTAL 

7.900 

SF  _ 

1.260 

5.680 

08/90 

05/91 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93) 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS. 

721.11  BACHELOR  ENLISTED  OUARTERS 

72.000  SF 

6.700 

740.74  CHILD  DEV  CTR  ADDITION 

LS 

2.920 

151.20  PIER  REPLACEMENT 

LS 

4.500 

219.10  PUBLIC  WORKS  SHOP 

LS 

5.250 

213.30  SUPPORT  FACILITY 

LS 

1  ,  149 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Sarvas  as  homaport  for  oparational 

attack  suDmarinas 

of  tna  Atlantic 

Fiaat.  providing  rafit.  maintananca 

.  raplanisnmant . 

training,  and  ordnanca 

support.  S«rv«s  as  host  to  othar  commands  located  on  tna  oasa.  Training  1 

and  othar  support  of  FBM  suDmarirva 

» 

l 

b 

• 

*- 

O 

Submarina  Support  Facility 

Submarina  Souaoron  Tan  (Stata  Piar) 

Submarina  Squadron  Two 

Submarina  Davalopmant  Squadron  12 

Submarina  Madica)  Cantar  (Hospital) 

Submarina  Mad i cal  Rassarch  Laboratory 

Submarina  School 

Naval  Unoar saa 

Madical  Inatituta 

111.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT 

0 

B.  installation  restoration 

0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH) 

0 
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FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


1.  COMPONENT  j 


3. 


NAVY  , 

INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE. 
NEW  LONDON,  CONNECTICUT 


4.  PROJECT  TITLE 
FUEL  TANKS  REPLACEMENT 


S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0204896N 

411.10 

P-415 

3,650 

9.  COST  ESTIMATES 


ITEM 

U/M 

OUANTITY 

UNIT  COST 

COST  ($000) 

FUEL  TANKS  REPLACEMENT  . 

LS 

- 

1.290 

42  DIESEL  FUEL  TANKS  . 

LS 

* 

- 

(  480) 

FUEL  PUMPING  STATIONS . 

LS 

(  €30) 

FUEL  FACILITY . 

SF 

1.760 

102.00 

(  180) 

SUPPORTING  FACILITIES . 

- 

- 

1.990 

UTILITIES . 

LS 

- 

- 

(  650) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  370) 

DEMOLITION  AND  REMOVAL  . 

LS 

- 

* 

(  970) 

SUBTOTAL  . 

- 

3.280 

CONTINGENCY  (  5.0%) . 

- 

- 

- 

160 

TOTAL  CONTRACT  COST . 

- 

- 

3.440 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

• 

“ 

210 

TOTAL  REOUEST . 

- 

• 

- 

3.650 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

_ 

(NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 


Replacement  of  four  existing  concrete  diesel  fuel  storage  tanks  and  one 
defuellng  tank  with  new  cathodically  protected  double-walled  steel  tanks, 
new  piping  and  supporting  equipment,  modification  of  existing  tank  truck 
loading/unloading  facility,  and  construction  of  a  pre-engi neared  fuel 
station;  demolition  of  five  tanks,  removal  of  contaminated  soil. 


11.  REQUIREMENT;  AS  REQUIRED 
PROJECT ; 

Provides  for  the  replacement  of  fuel  oil  storage  and  defuellng 
facilities.  (Current  mission.) 

REQUIREMENT: 

Connecticut  underground  storage  regulations  require  replacement  of  all 
existing  concrete  No.  2  diesel  fuel  oil  underground  storage  facilities 
over  is  years  old.  Since  concrete  is  no  longer  considered  an  acceptable 
containment  for  No.  2  fuel  oil,  replacement  with  cathodically  protected 
steel  tanks  is  required  to  meet  current  regulations. 

CURRENT  SITUATION: 

Existing  fuel  oil  storage  facilities  are  concrete  and  over  40  years  old. 
Tney  were  designed  for  Navy  Special  fuel,  a  residual  product  that  is  self 
sealing  and  easy  to  contain.  Because  of  their  age  and  the  fact  that  they 
are  now  used  to  store  a  lighter  product,  tnat  is  more  difficult  to 
contain,  they  are  leaking  and  a  threat  to  the  environment.  Leakage  is 
confirmed  by  the  amount  of  water  in- leakage  when  the  tanks  are  empty. 
IMPACT  IF  NOT  PROVIDED: 

Since  the  conformance  date  has  expired,  the  State  of  Connecticut  will 
eventually  shutdown  the  No.  2  fuel  oil  storage  operations  at  this  base. 
This  will  adversely  impair  fleet  readiness  by  reducing  fueling  and 
defuellng  capability.  This  base  will  be  unable  to  provide  for  the  90  day 
fuel  storage  requirement  to  meet  operational  needs  in  the  event  of  energy 
supply  interruption,  another  oil  embargo  or  war. 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 

•1 
•  1 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE,  NEW  LONDON.  CONNECTICUT 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

FUEL  TANKS  REPLACEMENT 

P-415 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  '  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.') 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  07-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  85 

(C)  DATE  OESIGN  35%  COMPLETE .  n-90 

(D)  DATE  DESIGN  COMPLETt .  05-91 

(2)  BASIS. 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ ND  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  ■  (A)  ♦  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  105) 

(B)  ALL  OTHER  DESIGN  COSTS . (  120) 

(C)  TOTAL .  225 

(D)  CONTRACT . (  184) 

(E)  IN-HOUSE . ( _ 41) 

(4)  CONSTRUCTION  START .  10-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 

NAVY 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE. 
NEW  LONDON.  CONNECTICUT 


14.  PROJECT  TITLE 


l 


RELIGIOUS  EDUCATION  CENTER 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0204896N 

730.84 

P-417 

1.260 

8.  COST  ESTIMATES 


ITEM 


U/M  j  QUANTITY 


UNIT  COSTj  COST  (SOOO) 


-f 


RELIGIOUS  EDUCATION  CENTER  . 

SUPPORTING  FACILITIES . 

UTILITIES  AND  SITE  IMPROVEMENT  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST  . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


SF 

LS 


7.900 


108.00 


(NON- ADD  )|( 


850 

280 

280) 


1  .  130 
_ 60 


190 

70 


1.260 

0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  masonry  load-bear ing-wal 1  building  with  a  corridor  connacting 
to  axistlng  chapel  /admimstrat  iva  building;  concrata  foundation  and 
floor,  brick  vanaar  axtarior  walls,  built-up  roof,  fir*  protaction 
systam.  air  conditioning;  fancad  playground;  pavad  parking;  rock 
excavation;  utilities;  eltaratlons  to  axistlng  administrative  building  to 
convert  nursery  space  into  a  choir  room  and  a  library. 


|i  1  . 


REQUIREMENT; 
PROJECT : 


7.900  SF  ADEQUATE; 


0  SF  SUBSTANDARD : 


Constructs  a  religious  education  canter.  (Currant  mission.) 

REQUIREMENT: 

Aoaquata  and  properly-conf igured  facilities  for  religious  education  and 
support  on  ail  issues  pertaining  to  spiritual  and  moral  matters  for 
military  personnel  and  tneir  dependants. 

CURRENT  SITUATION: 

Space  for  adult  and  children's  religious  education  is  inadequate.  During 
the  school  year,  space  in  an  elementary  scnool  is  rented  for  religious 
education.  The  school  is  not  available  for  holidays  or  summer  vacation 
blbie  school.  The  school's  location  is  remote,  permanent  displays  cannot 
be  set  up,  and  there  is  no  place  to  store  training  aids  or  educational 
material  and  equipment.  Also,  the  school  cannot  be  used  in  conjunction 
with  chapel  services  or  programs .  The  projected  minimum  usage  of  this 
center  is  approximately  600  people  per  week  for  religious  instructions 
and  special  events.  No  alternative  facilities  exist  in  which  to  support 
these  programs . 

IMPACT  IF  NOT  PROVIDED: 

This  base  cannot  offer  military  personnel  ana  tneir  dependents  a  complete 
ministry  which  develops  and  strengthens  moral  character  ana  fosters 
spiritual  growth. 


0  SF 


(CONTINUED  ON  DD  13910 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


INSTALLATION  and  location 


NAVAL  SUBMARINE  BASE.  NEW  LONDON.  CONNECTICUT 


4.  PROJECT  TITLE 


5.  PROJECT  NUMBER 


RELIGIOUS  EDUCATION  CENTER 


12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  '  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 

( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


08-90 

_ 60 

11-90 

05-91 


YES  NO  X 


(3)  TOTAL  COST  (C)  •  (A)  +  (B)  OR  (D)  *  (£):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  62) 

(B)  ALL  OTHER  DESIGN  COSTS . (  60) 

(C)  TOTAL .  122 

(D)  CONTRACT . (  68) 

(E)  IN-HOUSE . (~  54) 


(4)  CONSTRUCTION  START. 


04-92 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1  COMPONCNT 

[ 

PY  1992 

M  TARY  COWSTRUCTIOW  PROGRAM 

2  DATE 

NAVY 

i 

3.  INSTALLATION  ANO  LOCATION 

4  COMMAND 

*  t  A*tP  CO**’* 
COS'  ROt* 

SUBMARINE  SUPPORT  FACILITY. 
NEW  LONDON ,  CONNECTICUT 

COMMANDER  IN  CHIEF. 
ATLANTIC  FLEET 

i  2i 

PERSONNEL 

STRENGTH 


PERMANENT 


STUDENTS 


SUPPORTED 


;  enlist*©  civilian 


7  INVENTORY  data  <S000> 


a.  TOTAL  ACREAGE  TENANT 

OF 

NAVSUBBAS 

t>.  INVENTORY  TOTAL  AS  OF  30  SEP  90 

C 

C.  AUTHORIZATION  NOT  yet  IN  INVENTORY 

c 

a.  authorization  reouested  in  this  program 

9. ROC 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

C 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS 

14 ,99C 

g.  REMAINING  DEFICIENCY 

9.90C 

h.  GRAND  TOTAL 

3C . IRC 

9.  PROJECTS  REOUESTED  IN  THIS  PROGRAM 

CATEGORY 

COST 

OES'CA 

STATUS 

COOt  _ PROJECT  TITLE _  _ SCOPE 

(MOP 

rat 

213.30  SUB  INTER  »UI NT  FAC  MOD 

LS 

>■*» 

04/PC 

05/91 

TOTAL 

9.900 

n'mEMazcprap 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (Fv  93) 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS 
421.22  HIGH  EXPLOSIVE  MAGAZINE 
213.70  CONTROL  INDUSTRIAL  FAC 


LS 

23.040  SF 


2.9SO 

12.000 


ProvICM*  Olract  flMt  Support  to  luttM^intl.  aupmarina  ritcu*  va«»«l»  a  no 
assigned  itrvtct  craft  including  laaintananca.  rtoair,  ana  uofceep  to 
improve  readiness 


•I’liiii:-}  CMU-Wii  tiM  -1 4J  W I  iM  1 41 


POLLUTION  ABATEMENT 

INSTALLATION  restoration 
OCCUPATIONAL  SAFETY  ANO  HEALTH  (OSH) 


hv 
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1.  COMPONENT 

NAVY 


1  2 .  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


I 


3.  installation  and  location 

SUBMARINE  SUPPORT  FACILITY, 
NEW  LONDON.  CONNECTICUT 


4 .  PROJECT  TITLE 

SUBMARINE  INTERMEDIATE  MAI NT -j 
ENANCE  FACILITY  MODERNIZATION! 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

- - - - ■ 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0204996N 

213.30 

P-394 

5.800 

9.  COST  ESTIMATES 


ITEM 


U/M;  QUANTITY  luNIT  COST!  COST  (SOOO) 


SUBMARINE  INTERMEDIATE  MAINTENANCE  FAC  MODN .  . 

BUILDING  MODERNIZATION  . 

BUILDING  ADDITIONS  . 

BUILT-IN  EOUIPMENT  . 

TECHNICAL  OPERATING  MANUALS . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

REMOVAL . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  S  OVERHEAD  (  6.0%)  .  . 

TOTAL  REOUEST . 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 


LS 

LS 

SF 

LS 

LS 

LS 

LS 

LS 

LS 


3.500 


14.00 


I 

(NON-ADD  )l( 


3.530 
(  2.650) 

(  50) 

I  770) 

(  60) 

1.680 
(  470) 

(  510) 

I  540) 

(  160) 

5.21 0 
260 
5.470 
330 
5.800 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Modernizes  two.  two-story  steel  frame  ana  masonry  buildings  witn 
concrete  floors;  one-story  steel  frame  ano  masonry  building  addition  for 
hazardous  storage,  locker,  bathroom  and  work  center;  bridge  cranes, 
monorails,  hoists,  zoned  air  ventilation  and  removal  system,  fire 
protection  system,  air  conditioning,  utilities,  asbestos  removal. 


11.  REQUIREMENT:  AS  REOUIREO 

PROJECT : 

Provides  an  addition  to  and  modernization  of  submarine  intermediate 
maintenance  facilities.  (New  mission.) 

REQUIREMENT: 

Modernized  and  expanded  intermediate  maintenance  facilities  to  accomplish 
a  new  maintenance  workload.  The  Submarine  Extended  Operating  Cycle 
(SEOC)  maintenance  concept,  initiated  in  the  middle  1980's,  extends  the 
interval  between  ship  overhauls.  This  maximizas  submarine  operational 
availability  by  decreasing  the  time  a  ship  must  leave  Its  homeport  for 
maintenance.  Revised  maintenance  policy  and  procedures  associated  with 
SEOC  nave  increased  the  maintenance  workload  for  the  submarines 
homeported  at  this  facility. 

CURRENT  SITUATION: 

The  SEOC  concept  involves  two  months  of  intensive  maintenance  in  addition 
to  routine  upkeep  maintenance.  These  maintenance  periods,  called  Selected 
Restricted  Availabilities  (SRAs).  occur  approximately  every  28  months  for 
each  ship  and  the  work  is  accomplished  at  the  ship's  homeport.  SRAs  have 
increased  from  four  per  year  to  savan.  Combined  SRAs  and  routine 
maintenance  workload  nave  been  force  fitted  into  existing  deteriorated 
facilities.  Related  functions  have  been  dispersed,  resulting  in  poor 
shop  layout,  crowding,  safety  deficiencies,  inefficient  operations  ano 
reduced  productivity. 

IMPACT  IF  N0~  PROVIDED : 

SRA  schedules  will  not  be  met  ano  submarine  operational  availability  will 
be  reduced. 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


SUBMARINE  SUPPORT  FACILITY,  NEW  LONDON,  CONNECTICUT 


4.  PROJECT  TITLE 


5.  PROJECT  NUMBER 


SUBMARINE  INTERMEDIATE  MAINT-  ENANCE  FACILITY  M0DERN12ATI0 


12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANOBOOK  1190,  'FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ IS 

09-90 

05-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  ■  (A)  *  (B)  OR  (0)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  300) 

(B)  ALL  OTHER  DESIGN  COSTS . (  103) 

(C)  TOTAL .  403 

(D)  CONTRACT . (  330) 

(E)  IN-HOUSE . ( _ 73) 


(4)  CONSTRUCTION  START. 


•  -  12-91 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  installation  and  location 

COMMANDANT  NAVAL  DISTRICT. 
WASHINGTON,  DISTRICT  OF  COLUMBIA 


| 4.  COMMAND 


I 


CHIEF  OF  NAVAL 
OPERATIONS 


I  i  CO»CT« 

cor  i»;‘» 


VOS 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  Fy 

PERMANENT 

STUDENTS 

SUPPORTED 

tc*al 

OFFICES 

ENLISTED  icivilian 

m3 

1248 

|  1923  | 

5838 

22 

6 

0 

0 

i  0  ! 

!  i 

0 

9037 

1996 

1187 

!  1717  1 

5839 

22 

6 

0 

0 

!  0  ! 

0 

8771 

7.  INVENTORY  DATA  ($000) 


( 


•.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

AUTHORIZATION  NOT  YET  IN  INVENTORY . 

AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 
AUTHORIZATION  INCLUDEC  IN  FOLLOWING  PROGRAM 
PLANNEO  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

REMAINING  DEFICIENCY . 

GRAND  TOTAL 


591  ) 


113.920 

39.520 

5.750 

0 

20.794 
1 1.860 
190.844 


8.  PROJECTS  REOUESTEO  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

740.74 
831 .41 


PWOJECT  TITLE 


CHILD  DEVELOPMENT  CENTER 
HAZARDOUS  WASTE  STORG  FAC 
TOTAL 


?C9PE 


COST 
l« 0001 


DESIGN  STATUS 
ST  APT  COMPLETE 


23.000 

17.280 


SF 

SF 


3.700 

2.050 


06/90 

06/90 


04/91 

04/91 


5.750 


9  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 

B  MAJOR  PLANNED  NEXT  THREE  YEARS: 


610. 10 

ADMINISTRATIVE  OFFC  MOON 

102.000  SF 

10.350 

740.74 

CHILD  DEVELOPMENT  CENTER 

LS 

1.552 

610. 10 

TRANSPORTATION  SYS  BLOG 

LS 

3.000 

610. 10 

AOMIN  BLDG  MODERNIZATION 

LS 

5.892 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provide  personnel  support  and  logistics  for  Naval  commands  in  tne 
Washington  area,  including  personnel,  administrative,  public  worKS. 
supply,  waterfront  ano  harbor  services. 

Chesapeake  Division  Naval  Facilities  Engineering  Command 
Naval  Historical  Center 

Naval  deacons  Engineering  Support  Activity 
Naval  Data  Automation  Command 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(»000) 

0 

0 

0 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 


-L 


3.  installation  and  location 

COMMANOANT  NAVAL  OISTRICT. 

WASHINGTON.  DISTRICT  OF  COLUMBIA 

4.  PROJECT  TITLE 

CHILD  DEVELOPMENT  CENTER 

S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE  {7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0901296N 

740.74  |  P-306 

1 

1 

3. 

700 

9.  COST  ESTIMATES 

r 

ITEM 

U/M 

QUANTITY 

UNIT  COST 

COST  ($000) 

I  CHILD  DEVELOPMENT  CENTER  . 

SF 

23.000 

99.00 

2. 280 

SUPPORTING  FACILITIES 

. 

“ 

1.040 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

(  390) 

ELECTRICAL  utilities  . 

LS 

- 

(  130) 

MECHANICAL  UTILITIES  . 

LS 

“ 

(  150) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  370) 

SUBTOTAL  . 

- 

- 

3.320 

CONTINGENCY  (  5.0*/.)  . 

170 

TOTAL  CONTRACT  COST. 

“ 

- 

3.490 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0‘»)  .  . 

- 

• 

210 

TOTAL  REQUEST.  .  .  . 

. 

- 

“ 

- 

3.700 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

(NON-ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Ona-atory  masonry 

load  bearing  wall  building,  pile 

founds t ion 

,  concrete 

floer,  built-up  reef;  mu  1 1 1 -purpeee  room,  playrooms 

.  kitchen. 

laundry. 

administrative  areas;  storage,  mechanical  equipment 

room,  outdoor  play 

area;  sprinkler  fire  protection  system,  air  conditioning,  utilities. 

111.  REQUIREMENT: 23.000  SF ADEQUATE : OSF SUBSTANDARD: 0 SF 


PROJECT. 

Provides  a  Cnlld  Development  Center  for  300  infanta,  toddlers,  and 
pre-senool  children.  (Current  mission.) 

REQUIREMENT: 

Provides  quality  child  development  and  care  facilities  for  the  military 
population  within  the  Naval  District  Washington.  Child  development 
centers  provide  supervised  care  for  pre-senool  children  in  a  common 
facility  on  a  regularly  scheduled  or  qrop-in  basis  when  parents  are 
employed  or  at  tim-s  when  the  family  is  temporarily  unable  to  care  for 
them.  Child  development  centers  are  a  necessary  element  in  today's 
volunteer  force  as  their  availability  alleviates  many  problems  incurred 
by  parents  who  are  single,  who  both  work  outside  the  home  or  who  have 
other  special  needs.  These  centers  make  the  quality  of  life  more 
appealing  to  military  personnel ,  and  assist  the  Navy  with  its  fundamental 
responsibility  of  maintaining  force  readiness  by  retaining  trained  and 
effective  people  in  uniform. 

CURRENT  SITUATION: 

The  existing  child  development  center  at  Bellevue  Housing  is  filled  to 
capacity.  This  center  will  remain  in  operation  and  serve  the  housing 
area;  however,  expansion  at  this  site  is  not  possible.  Additional  child 
cs'e  services  will  be  located  at  Naval  Annex  Anacostia.  a  site  closer  to 
t-  •»  employment  center  of  the  Naval  Oistrict  Washington  which  incluoes  the 
Washington  Navy  Yard  and  Anacostia  The  new  center  will  provide  the 
additional  soace  needed  to  reduce  the  backlog  of  families  waiting  for 
openings  at  the  existing  center.  These  families  currently  utilise 
expensive  private  centers  which  are  inconvenient  to  their  workplace  and 

(CONTINUED  ON  OD  1391C) 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


COMMANOANT  NAVAL  DISTRICT.  WASHINGTON.  DISTRICT  CF  COLUMBIA 


4.  PROJECT  TITLE 


5.  PROJECT  NUMBER 


CHILD  DEVELOPMENT  CENTER 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

nave  operating  Hours  not  compatiDla  witn  tna  work  acnadules  of  military 
per tonne)  t 

IMPACT  IF  NOT  PROVIDED: 

Daficiancias  in  tna  emits  cara  ana  oavalopmant  support  for  tna  military 
population  of  tna  Naval  District  will  risa.  Existing  faciiitias  will 
conti nua  to  oparata  at  capacity  witn  no  aoility  to  axpanO  to  maat  tna 
additional  oamand  for  cnild  cara  aarvicas.  Hardsnips  on  familtas  with 
working  spousas  and  single  parents  will  result  from  tne  need  to  use 
expensive,  scnedule-restr ict 1 ve  private  centers. 


12.  SUPPLEMENTAL  DATA 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE') 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  19B1. 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 22 

11-90 

04-91 


BASIS. 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES _ NO  X 


(3)  TOTAL  COST  (C)  -  (A)  *  (B)  OR  (D)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

<C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(1000) 

(  179) 

(  130) 

_ 3<?B 

(  291 ) 

( _ 19) 


(4)  CONSTRUCTION  START. 


•  ■  12-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONCNT 


2.  DATE 


FY  19g2  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4.  PROJECT  TITLE 


COMMANDANT  NAVAL  DISTRICT. 
WASHINGTON.  DISTRICT  OF  COLUMBIA 


HAZARDOUS  WASTE  STORAGE 
FACILITY 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0901296N 

831 .41 

P-304 

i - ! 

2.050 

9.  COST  ESTIMATES 


U/M  QUANTITY  IUNIT  COST  COST  (SOOO) 


HAZARDOUS  WASTE  STORAGE  FACILITY  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES.  PAVING  AND  SITE  IMPROVEMENT  .  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  ft  OVERHEAO  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


17.280  81 .00 


(NON- ADD )( 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  concrete  fr»iM  building.  pile  foundation,  concrete  floor,  brick 
end  masonry  walls;  built-up  roof;  interior  finished  with  epoxy  coatings; 
depressed  module  floor  system  to  contain  spills  and  prevent  mixing  of 
spills;  exterior  spill  containment:  sprinkler  fire  protection  system; 
util ities. 


17.280  SF 


AOEOUATE . 


SF  SUBSTANDARD: 


REQUIREMENT : 

PROJECT : 

Provides  a  consolidated  hazardous  material  and  waste  storage  handling 
facility.  (Current  mission). 

REQUIREMENT : 

Adequate  and  properly  configured  facility  constructed  specifically  for 
hazardous  material  and  waste  storage,  consolidating  all  hazardous 
materials  in  one  facility  to  ensure  aeceptaoie  levels  of  safety  and 
material  control.  The  control  of  tnese  materials  is  reauired  by 
regulations  of  the  Occupational  Safety  and  Health  Act.  Environmental 
Protection  Agency,  National  Electric  Code,  and  National  Fire  Code. 
CURRENT  SITUATION: 

Mater ie is  and  wastes  are  stored  in  various  areas  under  unsatisfactory 
conditions  of  safety  and  control .  These  deficiencies  create  serious 
hazards  to  personnel  through  fire,  explosion,  or  exposure  to  hazardous 
substances . 

IMPACT  IF  NOT  PROVIDED: 

Existing  unacceptable  risk  to  the  environment,  personnel  injury,  and 
prooarty  damage  will  continue  as  will  loss  of  materials  due  to  poor 
meteriais  management.  Facilities  will  continue  to  be  used  in  violation 
of  applicable  laws  and  regulations. 


1.400 

440 

130) 

310) 

1.840 

_ 90 

1.930 

120 

2.050 

0) 


(CONTINUED  ON  OD  1391C) 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY  j 

■ 

3.  installation  and  location 

COMMANDANT  NAVAL  DISTRICT.  WASHINGTON.  DISTRICT  OF  COLUMBIA 

4.  PROJECT  TITLE 

B.  PROJECT  NUMBER 

HAZARDOUS  WASTE  STORAGE  FACILITY 

P 

-304 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANOBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  06-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  80 

(C)  DATE  DESIGN  35%  COMPLETE .  10-90 

(D)  DATE  DESIGN  COMPLETE .  04-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N£A _ 


(3)  TOTAL  COST  (C)  •  (A)  *  (B)  OR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  109) 

(B)  ALL  OTHER  DESIGN  COSTS . (  118) 

(C)  TOTAL .  227 

(D)  CONTRACT . (  200) 

(E)  IN-HOUSE . ( _ 22) 

(4)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1DEC76 


f 

< 


1.  COMPONENT  j  2.  DATE 

FY  ias2  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  ! 


3.  INSTALLATION  AND  LOCATION  i«.  COMMAND  1  **£i  COW'* 

COS'  INDEX 

NAVAL  STATION.  ■  COMMANDER  IN  CHIEF. 

MAYPORT,  FLORIDA  |  ATLANTIC  FLEET  .90 


6.  PERSONNEL  PERMANENT  STUDENTS  SUPPORTED 

STRENGTH  - - - , - - - - 1 - - - - -  TOTAL 

OFFICER  I  ENLISTED  ICIVILIAN  OFFICER  !  ENLISTED  IciVILIAN  OFFICER  ENLISTED  CIVILIAN 

.  r-  nr  i  I  I  1 


09/30/90  1070  13627  590  42  |  189  0  79  I  328  0  15925 

b.  END  FY  I 


1996  978  12614  581  44  I  202  D  104  I  437  |  0  14960 


7.  INVENTORY  DATA  ($0001 


a.  TOTAL  ACREAGE  (  3.404) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  .  168.680 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  36.310 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  3.140 

«.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  0 

o-  REMAINING  DEFICIENCY .  26.300 

h.  GRAND  TOTAL .  234.430 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

CSOOO' 

DESIGN  STATUS 
START  COMPLETE 

740.74 
831 .41 

CHILD  DEVELOPMENT  CENTER 
HAZARDOUS  WASTE  STRG  FAC 

16.810  SF 

LS 

2.150 

990 

07/90 

06/90 

04/91 

08/91 

TOTAL 

3.140 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 

B  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 
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1.  COMPONENT 


2.  DATE 


FY  i9S2  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

j 4.  PROJECT  TITLE 

NAVAL  STATION. 

1 

|  CHILD  C 

JEVELOPMENT  CENTER 

MAYPORT.  FLORIDA 

1 

5.  PROGRAM  ELEMENT 

0204796N 

6.  CATEGORY  CODE 

1 

740.74 

1 

1 7.  PROJECT  NUMBER 

P-736 

8.  PROJECT  COST  (SOOO) 

2,150 

. 

S  COST  ESTIMATES 


ITEM 

1 U/M  j 

ouantity  i 

UNIT  COST 

COST  ($000) 

CHILD  DEVELOPMENT  CENTER  . 

!  SF 

16.810 

- 

1.290 

BUILDING  . 

1  SF 

15.750 

79.00 

(  1.240) 

COVERED  ENTRANCE  . 

SF 

1.060 

47.00 

(  50) 

SUPPORTING  FACILITIES . 

- 

* 

- 

6-" 

ELECTRICAL  UTILITIES  . 

LS 

(  150) 

MECHANICAL  UTILITIES  . 

LS 

* 

(  140) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

•  | 

(  350) 

SUBTOTAL  . 

1.930 

CONTINGENCY  (  5.0%) . 

« 

lOO 

TOTAL  CONTRACT  COST . 

- 

j 

1 

2.030 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6,0V.)  .  . 

1  - 

• 

120 

TOTAL  REQUEST . 

- 

- 

2.  150 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

1 

(NON- ADD) 

, 

1 

(  0) 

j 

10.  DESCRIPTION  OF  PROPOSEO  CONSTRUCTION 

One-story  steel  frame  building,  masonry  walls. 

sloped  metal  roof. 

concrete  foundation  and  floor,  nursery,  playrooms. 

kitchen.  1 

sundry. 

administrative,  and  storage  space,  fire  protection 
conditioning,  utilities;  playground. 

system,  air 

16.810  SF 


ADEQUATE : 


SUBSTANDARD : 


REQUIREMENT . 

PROJECT : 

Provides  •  child  care  center  for  pre-scnool  age  children  end  infants. 
(Current  mission.) 

REQUIREMENT : 

Chile  development  centers  provide  care  for  infants,  pre-school  and  school 
age  children  in  a  common  facility,  on  a  regularly  scheduled  or  drop-in 
basis,  when  parents  are  employed  or  at  times  when  the  family  is 
temporarily  unable  to  care  for  them.  Child  deveiopmen-  centers  are  a 
necessary  element  in  today's  volunteer  force,  as  the'-  suability 
alleviates  many  problems  incurred  by  Navy  parents  wne  single,  who 
both  work,  or  who  have  other  special  needs.  These  centers  make  the 
quality  of  life  more  appealing  to  military  personnel  and  their 
dependents.  Navy  Family  Awareness  Conferences  have  identified  child  care 
as  a  major  factor  in  the  Navy's  readiness  and  retention  efforts.  GAD 
has  attacked  the  condition  of  child  development  centers  and  called  for 
priority  attention  in  upgrading  or  replacing  facilities. 

CURRENT  SITUATION: 

Tne  existing  child  development  center,  built  In  1966  for  other  purposes, 
is  inadequate  in  size.  It  has  a  capacity  of  68  children,  with  a  waiting 
list  of  185  children  needing  full-time  care.  Planned  station  growth  In 
tne  late  1990's  will  increase  tne  number  of  nomeported  ships  at  this 
station  and  consequently  increase  the  child  care  reauirement  to  268 
children.  The  local  community  ooes  not  have  facilities  caDaDie  of 
absorbing  the  Navy  requirement. 


(CONTINUED  ON  DD  13910 


1.  COMPONENT 


|  2.  DATE 


FY  ,992  MILITARY  CONSTRUCTION  PROGRAM 


3. 

INSTALLATION  AND  LOCATION 

NAVAL  STATION.  MAYPORT,  FLORIDA 

4. 

PROJECT  TITLE 

6.  PROJECT  NUMBER 

CHILD  DEVELOPMENT  CENTER 

P-736 

11.  REQUIREMENT :  (CONTINUED) 

IMPACT  If  NOT  PROVIDED. 

T  na  savara  lack  of  adequate  cm  Id  car*  facl lit  las  will  conti nue  to  have  a 
nagativa  impact  on  moral  a  and  ratantion. 


12.  SUPPLEMENTAL  DATA; 

A.  ESTIMATED  DESIGN  DATA;  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  Or  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


07-90 

_ 50 

10-90 

04-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  X  ND _ 

FY85  P-S36 .  NAS  PENSACOLA 


(3)  TOTAL  COST  (C)  *  (A)  *  (B)  OR  (D)  ♦  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  100) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 90) 

(C)  TOTAL.  190 

(D)  CONTRACT .  (  170) 

(E)  IN-HOUSE .  ( _ 20) 

(A)  CONSTRUCTION  START .  12-91 


•  ■  •  12-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS. 

NONE 
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1.  COMPONENT 

NAVY 


I  2  OAT C 


FY  1 992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 
NAVAL  TRAINING  CENTER. 

orlanoo,  Florida 


l  4  COMMAND  |! 

i  1 

i  CHIEF  OF  NAVAL  I 

EDUCATION  AND  TRAINING  , 


*<U‘  CO**’» 
C01’  *51 « 


a; 


5.  PERSONNEL 
strength 

a.  AS  OF 
09/30/90 

b.  END  Fy 
1996 


PERMANENT 

STUOENTS 

SUPPORTED 

total 

OFFICES 

ENLISTED  ICIVILIAN 

OFFICES 

,  ENLISTED  (CIVIL 

AN 

OFFICES 

i  EN.ISTED  i  CIVILIAN 

345 

j  2226  |  626 

393 

i  13314 

1 

9 

1 

ran 

17116 

338 

|  2240  1  618 

41* 

J  16405  i 

a 

1 

■BEHK1 

20242 

7  INVENTORY  DATA  80001 


a.  TOTAL  ACREAGE  (  2.072) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90 .  1*7, *00 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY  .  53.17C 

a.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  21.430 

a.  authorization  included  in  following  PROGRAM  0 

t.  planned  in  next  three  program  years  37.2*2 

g.  REMAINING  DEFICIENCY  24.610 

h .  GRAND  TOTAL  324.292 


6.  PROJECTS  REOUESTEO  IN  THIS  PROGRAM 


CATEGORY 

CODE 

PROJECT  title 

SCO*l 

COST 

1*000’ 

design 

Start 

STATUS 

CDMPlIti. 

721.14 

BARRACKS 

•0.070 

SF 

7.9*0 

05/90 

09/9i 

740.74 

CHILD  DEVELOPMENT  CENTERS 

34 . 7*0 

SF 

4.000 

06/90 

06/91 

431.10 

COLD  STORAGE  WAREHOUSE 

10.  '»«'* 

SF 

2  .  150 

04/90 

09/90 

722  10 

MESS  HALL 

.LOO 

SF 

7.300 

05/99 

10/90 

total 

21.430 

9.  FUTURE  PROJECTS: 

A  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


721.11 

BACHELOR  ENLISTED  OUARTERS 

LS 

13.615 

610.20 

DATA  PROCESSING  CENTER 

6.000 

SF 

2.085 

872 . 10 

ALTER  SECURITY  FENCE 

34 . 450 

LF 

27* 

721.11 

BACHELOR  ENLISTED  OUARTERS 

LS 

13.204 

171.20 

CBU  complex 

12.000 

SF 

1.350 

1C,  MISSION  OR  MAJOR  FUNCTIONS 

Proviflt  basic  inooctr inat ion  (recruit  training)  to'  anlistad  parsonnal; 
primary,  advanced.  ana  special izaa  training  for  officer  ana  en) is  tea 
personnel . 

Recruit  Training  Command 
Service  School  Command 
Nuclear  Power  School 


11.  OUTSTANDING  POLLUTION  AND  SAPET1  DEFICIENCIES:  (SOOOI 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

| 4.  PROJECT  TITLE 

1 

NAVAL  TRAINING  CENTER, 

BARRACKS 

ORLANDO,  FLORIDA 

! 

5.  PROGRAM  ELEMENT  ifi.  CATEGORY  CODE  '7.  PROJECT  NUMBER 

je.  PROJECT  COST  (SOOO) 

0805796N  j  721.14  |  P-479 

j  7.980 

i 

9.  COST  ESTIMATES 

ITEM 

...  -  ■ 

U/M 

QUANTITY 

UNIT  COST 

COST  (SOOO) 

BARRACKS  . 

SF 

80.070 

5.790 

BUILDING  . 

SF 

80.070 

68.00 

(  5.440) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  350) 

SUPPORTING  FACILITIES . 

- 

- 

- 

1.380 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  1 10) 

ELECTRICAL  UTILITIES  . 

LS 

- 

(  270) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

(  150) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  850) 

SUBTOTAL  . 

- 

7. 170 

CONTINGENCY  (5.050 . 

- 

360 

total  contract  cost . 

- 

- 

“ 

7.530 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.050  .  . 

- 

- 

- 

4  50 

TOTAL  REOUEST . 

- 

- 

- 

7 , 9B0 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

_ 

( NON- ADD ) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Seven-story  building  with  reinforced  concrete  frame 

.  masonry 

exterior 

walls  with  brick  exterior  finish,  soil  compaction. 

elevators. 

emergency 

generator ;  utilities,  air  conditioning;  covered 

walkway . 

Grade  Mix;  420  E1-E4.  Total;  420. 

11.  REQUIREMENT:  5.604  PN  ADEOUATE :  2. 

BBC 

PN  SUBSTANDARD: 

0  PN 

PROJECT : 

Provides  adequate  billeting  for  420  enlisted  students  assigned  to  Navy 

basic  *A*  schools.  (Current  mission.) 

REQUIREMENT : 

Adeouate  housing  for  5.604  ‘A*  scnool  students 

in  electronics 

tacnnician 

(ET),  and  other  technical  rates  either  undergoing  basic  skills  training 

after  completion  of  recruit  training  or  upgrading  fleet  skin 

training 

j  requirements .  The  successful  consolidation  of 

all 

ET  training  at  Orlando 

depends  on  completion  of  this  project.  The  Navy's 

training  program  is 

I  already  in  the  process  of  consolidation  to  effect  base  closure  plans.  In 

order  to  execute  consolidations,  recipient  activities,  such  as  Orlando. 

at  Great 

Lakes  will 

be  back-filled  by  programs  now  held  at  other  locations.  The  need  for  E T 

training  will  most  likely  remain  level  in  the  future  because 

of  tne 

expanding  use  of  electronics  systems  in  all  the 

Navy’s  major 

weapons . 

There  is  a  shortage  of  electronics  tecnniclans 

Navy 

-wiae  tooay. 

CURRENT  SITUATION: 

Existing  Service  School  Command  students  are  adequately  housed  ir.  three 

barracks  which  nave  a  capacity  of  2.160  students. 

With  the  consol idat ion 

of  ET  training  at  this  center,  by  moving  Phase 

II  ET  training 

from  NTC 

Great  Lakes,  an  additional  2,496  students  will 

Pa  addso  to  tne  Service 

School  Command.  New  barracks  are  required  to  accommodate  this  growth. 

Part  of  this  requirement  will  be  satisfied  by  the  completion 

Of  FY  1991 

MIlCON  Barracks  for  720  spaces  This  will  bring  the  total  adequate  to 

2. BBC.  The  total  Service  School  loading  will  be  3, 

932  stuoents  at  tne 

completion  of  tne  consolidation.  Tms  project 

w  1  1  1 

pring  tne 

aoeouate 

(CONTINUED  ON  DD 

139  1C  ) 
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1.  COMPONENT  ] 

1  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

2.  DATE 

3.  installation  and  location 

NAVAL  TRAINING  CENTER,  ORLANDO.  FLORIDA 

4.  PROJECT  TITLE 

6.  PROJECT  NUMBER 

BARRACKS  i 

P 

-479 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION :  (CONTINUED) 
total  to  3.300  spaces. 

IMPACT  IF  NOT  PROVIDED: 

Overcrowding  of  adequate  student  berthing  spaces  will  continue  with  some 
students  noused  in  facilities  below  the  minimum  standards  of  adequacy  to 
the  detriment  of  morale,  training  and  career  retention  efforts. 
Consolidation  of  ET  training  at  this  center  will  not  be  fully  real12ed 
because  of  a  1 ack  of  barracks  spaces . 

ADDITIONAL: 

The  Navy  acquired  the  complex  from  the  Air  Force  in  1968  and  has  since 
embarked  on  a  program  to  replace  the  WWII  era  facilities  with  modern 
training  and  support  buildings.  This  project  continues  the  barracks 
program  which  will  permit  moving  stuoents  from  old  barracks  as  well  as  to 
facilitate  growth  related  to  the  transfer  of  stuoents  from  NTC  Great 
Lakes  to  Orlando. 


12.  SUPPLEMENTAL  DATA: 

A  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35V.  COMPLETE . 

(D 1  DATE  DESIGN  COMPLETE . 


05-90 

_ 50 

10-90 

09-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


TOTAL  COST  (C)  -  (A)  «•  (B)  OR  (D)  *  <E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(SOOO) 

520) 

_ 57) 

577 

_ 16) 

561  ) 


(4)  CONSTRUCTION  START. 


•  ■  •  01-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 

1 

3.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

NAVAL  TRAINING  JTER , 

CHILD 

DEVELOPMENT  CENTERS 

ORLANDO.  FLORI 

5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (*000) 

0805796N 

740.74 

P-175 

4 , 

000 

9.  COST  ESTIMATES 

ITEM 

U/m!  QUANTITY 

UNIT  COST 

COST  (*000) 

1  CHILO  DEVELOPMENT  CENTERS . 

SF 

34,780 

80.00 

2.780 

SUPPORTING 

FACILITIES 

- 

“ 

* 

810 

ELECTRICAL  UTILITIES  . 

LS 

* 

- 

(  170) 

MECHANICAL  UTILITIES  . 

LS 

• 

(  190) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

“ 

(  400) 

DEMOLITION  .... 

LS 

- 

(  50) 

SUBTOTAL  . 

- 

* 

- 

3.590 

CONTINGENCY  (  5.0%). 

“ 

- 

180 

TOTAL  CONTRACT  COST. 

- 

- 

- 

3.770 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%) 

.  . 

- 

- 

230 

TOTAL  REQUEST.  .  .  . 

• 

- 

- 

4.000 

EQUIPMENT 

PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

.. 

(NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two  one-story  steel  frame  Buildings,  concratc  spread  footings,  steal 
truss  roofs,  brick  and  masonry  block  cavity  walls,  utilities,  air 
conditioning,  fenced  playground,  asbestos  removal,  demolition  of  one 
bui Idlng. 


|1 1 . 


REQUIREMENT: 

PROJECT: 


34 . 760  SF  ADEQUATE: 


0  SF  SUBSTANDARD: 


0  SF 


Constructs  two  separate  child  development  centers,  one  at  this  center 
and  the  other  at  the  McCoy  Anne*.  (Current  mission.) 

REQUIREMENT: 

Child  development  centers  provide  supervised  care  for  infants,  pre-school 
and  school  age  children  in  a  suitably  designed  facility,  on  a  regularly 
scheduled  or  drop- i n  basis,  when  parents  are  at  work  or  at  times  when  the 
family  is  temporarily  unable  to  care  for  them.  Tnese  centers  are  a 
necessary  element  in  tooay's  volunteer  force  as  their  availability 
alleviates  many  problems  incurred  by  Navy  parents  who  are  single,  who 
both  work,  or  who  have  other  special  needs.  They  make  the  quality  of 
service  life  more  appealing  to  military  personnel  and  their  spouses.  Two 
adequate  and  properly-aized  child  development  centers  are  required  to 
provide  care  for  the  families  at  this  center.  The  concept  of  two  centers 
is  to  give  the  family  the  option  of  having  the  children  near  the 
workplace  or  near  the  home.  McCoy  Annex  was  acquired  from  the  Air  Force 
in  1973  and  is  located  twelve  miles  south  of  the  NTC.  It  is  the  site  of 
family  housing  units  and  community  support. 

CURRENT  SITUATION: 

The  existing  child  care  facility  at  this  center  is  undersized  and  can 
accommodate  only  65  children.  The  building  has  had  limited  repairs  and 
improvements  made  since  it  was  constructed  in  1943  and  does  not  comply 
with  current  fire,  sanitation,  and  safety  requirements.  The  child  care 
center  at  the  McCoy  Annex  is  a  pre-engi neared  metal  structure 
accommodating  a  maximum  of  110  children.  Its  heating  and  air 
conditioning  frequently  is  inoperative  and  unbalanced  because  of  age  ano 

(CONTINUED  ON  OD  139 1C) 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3. 

INSTALLATION  AND  LOCATION 

NAVAL  TRAINING  CENTER.  ORLANDO.  FLORIDA 

4. 

PROJECT  TITLE 

5.  PROJECT  NUMBER 

CHILD  DEVELOPMENT  CENTERS 

P-175 

1  1  . 

REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

tha  poor  distribution  layout  of  tha  building. 

Tha  playground  and 

supporting  squipmsnt  srss  ana  tha  amployae  parking  ar«  inaoaquata.  but 
cannot  ba  axpanoao . 

IMPACT  If  NOT  PROVIDED : 

Both  cantars  will  continua  to  oparata  in  ovarerowdad  conditions  which 
cannot  maat  currant  aanianas  for  child  cara.  Childran  will  continua  to  ba 
carad  for  undar  unsanitary  and  unsafa  conditions. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  06-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  6g 

(C)  DATE  DESIGN  35%  COMPLETE .  09-90 

(D)  DATE  DESIGN  COMPLETE .  06-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED.  _ 

(3)  TOTAL  COST  (C)  «  (A)  *  (B)  OR  (0)  *  <E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  ANO  SPECIFICATIONS .  ( _ 55) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 15) 

(C)  TOTAL .  22 

(D)  CONTRACT . ( _ 1£) 

(E)  IN-HOUSE . ( _ §2) 

(A)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  ,992  military  construction  program 


I  2.  DATE 


NAVY 


3.  installation  and  location 

4.  PROJECT  TITLE 

NAVAL  TRAINING  CENTER. 

COLD  STORAGE  WAREHOUSE 

ORLANDO.  FLORIDA 

5.  PROGRAM  ELEMENT  |6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

B.  PROJECT  COST 

(SOOO) 

0B05796N  j  431.10 

i 

P-202 

- 

150 

9.  COST  ESTIMATES 

ITEM 

1 U/M 

OUANTITY 

UNIT  COST 

COST 

($0001 

COLO  STORAGE  WAREHOUSE  . 

SF 

10.350 

1.530 

BUILDING  . 

.  . 

SF 

10.350 

99.00 

( 

1 .020) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

( 

510) 

SUPPORTING  FACILITIES . 

-  • 

- 

- 

- 

400 

UTILITIES . 

LS 

- 

( 

160) 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION. 

LS 

- 

( 

240) 

SUBTOTAL  . 

•  • 

- 

- 

“ 

1.930 

CONTINGENCY  (  5.0%) . 

. 

- 

- 

100 

TOTAL  CONTRACT  COST . 

• 

- 

- 

2.030 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%) 

- 

120 

TOTAL  REQUEST . 

• 

- 

2.  150 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

- 

' 

(NON-ADD) 

( 

0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-etcry  concrete  block  building  with  brick  fascia,  raised  concrete 
floors  with  nyaraulic  dock  levelers,  hydraulic  pallet  rack,  demolition 
of  one  bul ldlng . 


11.  REQUIREMENT.  10,350  SF  ADEOUATE :  _ 0  SF  SUBSTANDARD:  _ C  SF 

PROJECT: 

Constructs  a  cold  storage  warehouse.  (Current  mission.) 

REQUIREMENT : 

I  Adequate  and  properiy-conf igured  cold  storage  warehouse  capacity  tc 

support  the  increased  military  personnel  assigned  to  the  Service  School 
and  Recruit  Training  Commands  and  sited  on  the  station  in  accordance  with 
the  master  plan. 

CURRENT  SITUATION: 

The  existing  cold  storage  warehouse  is  located  a  mile  from  the  main  base 
a**.-  is  the  main  receiving  point  for  frozen  and  chilled  food  products 
s.:  sorting  the  three  mess  halls  on  base.  The  building  has  deteriorated 
ref r igerat ion  systems  subject  to  frequent  breakdowns,  for  which  repairs 
are  difficult  to  make.  The  loading  docks  ana  building  structure  have 
deteriorated  beyond  economical  repair,  ana  the  facility  is  too  small  to 
provide  adequate  storage  capacity  for  the  increased  student  population. 

With  the  Orlando  area's  high  temperature  and  humidity,  inadequate  storage 
of  frozen  products  with  an  abnormally  high  amount  of  material  handling 
results  in  spoilage  ana  waste. 

IMPACT  IF  NOT  PROVIDED: 

Existing  cold  storage  warehouse  will  have  to  be  supplemented  by 
commercially  leased  space.  Tnis  will  be  expensive,  complicate 
deliveries,  increase  transportat ion  costs,  and  reduce  supply  reliability. 

Orlando  will  continue  to  experience  difficulty  with  inadequate  cold 
storage,  excessive  food  handling,  product  deterioration  and  spoilage,  and 
unsatisfactory  stock  levels. 

(CONTINUED  ON  DD  1391C) 


OD  FORM  Dll 
1DEC76 


PAGE  NO 


09 


1.  COMPONENT 


2.  DATE 


FY  1892  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  TRAINING  CENTER,  ORLANDO,  FLORIDA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


COLD  STORAGE  WAREHOUSE 


P-202 


12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:'  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANOBOOK  1180.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1891 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  •  (A)  ♦  (B)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(4)  CONSTRUCTION  START. 


-  04-90 
100 


06-90 

09-90 


YES  NO  X 


(SOOO) 

_ 78) 

_ 16) 

_ 94 

_ 16) 

_ Zi) 


.  •  .  01-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


00  FOftM  1SS1C 
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t.  COMPONfNT 


FY  is92  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  TRAINING  CENTER. 
ORLANDO,  FLORIDA 


14.  PROJECT  TITLE 


MESS  HALL 


5.  PROGRAM  ELEMENT 

6.  CATEGORY 

CODE 

7.  PROJECT  NUMBER 

|e.  PROJECT  COST  (SOOO) 

1 

0805796N 

722.10 

P-240 

I  7.300 

J _ 

9.  COST  ESTIMATES 

ITEM 

j  U/M  J  QUANTITY 

UNIT  COST|  COST  (SOOO) 

MESS  HALL . 

BUILDING  . 

TECHNICAL  OPERATING  MANUALS . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT.  DEMOLITION. 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

total  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


52.000 

52.000  109.00 


(NON- ADD )!( 


5.770 
(  5,670) 

(  100) 

790 

(  180) 

(  110) 

(  500) 

6.560 
330 
6.890 
41Q 

7.300 

0) 


DESCRIPTION  OF  PROPOSED  CONSTRUCTION 
One-story  itNl-friM  Building,  concrete  foundation  end  floor,  masonry 
walls.  Built-up  roof,  fire  protection  system,  air  conditioning, 
utilities;  loading  ramp,  emergency  generator;  equipment  for  kitchen, 
galley,  dining,  serving,  storage;  demolition  of  five  Buildings. 


ADEQUATE : 


52.000  SF  SUBSTANDARD : 


11.  REQUIREMENT: 

PROJECT : 

Provides  a  central l y- located  mess  hall  for  more  dining  space,  food 
service,  and  storage.  (Current  mission.) 

REQUIREMENT: 

Adequate  additional  dining  capacity  to  support  the  NTC  Orlando  complex. 
This  project  supports  the  move  of  the  Electronics  Technician  *A*  School 
from  Great  Lakes  to  Orlando. 

CURRENT  SITUATION: 

The  existing  mess  hall  is  overloaded  resulting  in  slow  service  at  peak 
meal  periods.  This  overuse  causes  personnel  to  spend  excessive  time 
waiting  in  line  to  enter  the  facility.  Galley  personnel  must  spend  long 
periods  of  time  preparing  and  serving  food,  reducing  time  allotted  for 
clean-up  end  maintenance  of  equipment. 

IMPACT  IF  NOT  PROVIDED: 

This  center  cannot  accommodate  the  expanded  mission  with  its  associated 
workload. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  OESIGN  GUIDE.') 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 


(CONTINUED  ON  DC  13910 


1.  COMPONENT  | 

i  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  TRAINING  CENTER.  ORLANDO.  FLORIDA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

MESS  HALL 

P 

-240 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 


12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  . 4g 

(C)  DATE  DESIGN  35%  COMPLETE .  11-B9 

(D)  DATE  DESIGN  COMPLETE .  10-90 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 

(3)  TOTAL  COST  (C)  •  (A)  +  (B)  DR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  36S) 

(B)  AL  OTHER  DESIGN  COSTS . (  125) 

(C)  TG.AL .  _  ,490 

(D)  CONTRACT .  (  440) 

(E)  IN-HOUSE .  ( _ 50) 

(4)  CONSTRUCTION  START . .  01-91 


(MONTH  AND  YEAR) 

B-  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  COASTAL  SYSTEMS  CENTER. 
panama  city.  Florida 


4.  COMMAND 

SPACE  AND  NAVAL  WARFARE. 
SYSTEMS  COMMANO 


i  MEl  COKSTR 
COS'  INDEX 


.66 


PERMANENT 

STUDENTS 

SUPPORTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

51 

338 

1383 

54 

152 

s 

■a 

HI 

Hi: 

48 

346 

1328 

64 

444 

■ 

Hi 

HI 

H 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
to.  END  Fy 
1996 


total 


1976 

2230 


7.  INVENTORY  DATA  (SOOOI 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  -  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


1,112) 


76,440 

0 

11.150 

0 

0 

10.220 

97.610 


6.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

721.11 

722.10 


PROJECT  TITLE 


BACHELOR  ENLISTED  OUARTERS 
MESS  HALL 
TOTAL 


_£££££_ 


COST 

ItOOO) 


92 . 160 
6.900 


SF 

SF 


9.000 
2.  ISO 


11. 150 


DESIGN  STATUS 
START  COMPLETE 


09/84 

09/84 


11/91 

11/91 


9 .  FUTURE  PROJECT? 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 

b.  major  planned  next  three  years: 

NONE 


10.  MISSION  OB  MAJOR  FUNCTIONS: 

This  center  is  to  be  tna  princlDal  Navy  research,  development ,  test,  ana 
evaluation  (ROSE)  cantar  for  mine  ana  unaersea  countermeasures .  special 
warfare,  amphibious  warfare,  diving,  salvage.  Marina  Corps  lana  mine 
warfare,  ana  other  naval  missions  that  taka  place  primarily  in  the 
coastal  region. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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i 


1.  C0MP0NEN1 

NAVY 


FY  1992  MILITARY  CONSTRL 


3.  INSTALLATION  AND  LOCATION 


l 2.  DATE 

ON  PROGRAM 


4.  PROJECT  TITLE 


NAVAL  COASTAL  SYSTEMS  CENTER. 
PANAMA  CITY.  FLORIDA 


5. 


PROGRAM  ELEMENT 


6.  CATEGORY  CODE 


0605896N 


721.11 


! 7 . 


BACHELOR  ENLISTED  QUARTERS 

PROJECT  NUMBER  8.  PROJECT  COST  ($000) 

P-303  9.000 


9.  COST  ESTIMATES 


ITEM  1 

IU/M 

QUANTITY  j 

lUNIT  COST) 

COST  ($000) 

BACHELOR  ENLISTED  OUARTERS  . 

SF 

92. 160 

67.00  | 

6.  170 

SUPPORTING  FACILITIES . 

- 

- 

1.920 

ELECTRICAL  UTILITIES  . 

LS 

“ 

(  300) 

MECHANICAL  UTILITIES  . 

LS 

| 

(  740) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

, 

(  880) 

SUBTOTAL  . 

- 

j 

8.090 

CONTINGENCY  (5.0%) . 

*  j 

410 

TOTAL  CONTRACT  COST . 

- 

- 

8  500 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

500 

TOTAL  REOUEST . 

• 

9.000 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

i 

I 

1 

(NON- ADD  )| 

i 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Three-story  masonry  load-bsaring  wall  building,  brick  wall  facing,  sloped 
metal  roof,  concrete  foundation  and  floors,  air  conditioning,  fire 
protection  system,  utilities;  119  two-bedroom  modules  with  private 
bathrooms,  lounges,  laundry,  storage,  vending,  mechanical  equipment. 

Grade  mix:  154  E1-E4.  141  E5-EG.  10E7-E9.  Total:  305. 


11.  REQUIREMENT:  _ 537  PN  ADEOUATE  :  _ 232  PN  SUBSTANDARD.  _ 0  PN 

PROJECT : 

Provides  adequate  billeting  for  305  enlisted  personnel .  (Current 
mission. ) 

REQUIREMENT : 

Adequate  housing  for  537  enlisted  personnel  assigned  to  the  Naval  Diving 
and  Salvage  Training  Center. 

CURRENT  SITUATION: 

Existing  adeauate  berthing  consists  of  232  spaces  on  station.  Tne 
remaining  305  enlisted  personnel  must  be  housed  in  motels  and  notels 
throughout  the  surrounding  civilian  community.  After  construction  of  the 
305  spaces  requested  by  this  projec .  all  assigned  personnel  will  be 
provided  adeauate  billeting  space  or  t.  ^se 
IMPACT  IF  NOT  PROVIDED: 

Enlisted  personnel  will  continue  to  be  berthed  off-base  to  the  detriment 
of  training,  morale,  and  career  retention  efforts. 

ADDITIONAL : 

An  economic  analysis  has  been  prepared  that  indicates  a  payback  period  of 
2.6  years. 
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1.  COMPONENT 

!  FY  1992  military  construction  program 

NAVY  j 

2.  DATE 

3.  installation  and  location 

NAVAL  COASTAL  SYSTEMS  CENTER,  PANAMA  CITY.  FLORIDA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

BACHELOR  ENLISTED  QUARTERS 

P 

-303 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.') 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTEO .  09-B4 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  . 35 

(C)  DATE  DESIGN  3SK  COMPLETE .  Q4-B5 

(D)  DATE  DESIGN  COMPLETE .  1 1-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  VES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  «  (A)  +  (B)  OR  (D)  ♦  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  254 ) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ 57) 

(C)  TOTAL .  31  1 

(D)  CONTRACT .  (  300) 

(E)  IN-HOUSE . ( _ 1J. ) 

(4)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS. 

NONE 
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1.  COMPONENT 


FY  ,892  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  COASTAL  SYSTEMS  CENTER. 
PANAMA  CITY.  FLORIDA 


4.  PROJECT  TITLE 


MESS  HALL 


5.  PROGRAM  ELEMENT 


0605896N 


6.  CATEGORY  COOE 


722. 10 


17.  PROJECT  NUMBER 


B .  PROJECT  COST  (*000 


2.150 


9  COST  ESTIMATES 


iu/Mj  QUANTITY  lUNIT  COST,  COST  1*000) 


MESS  HALL . 

BUILDING  . 

built-in  eouipment  . 

SUPPORTING  FACILITIES . , . 

electrical  utilities  . 

mechanical  utilities  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  A  OVERHEAD  (  60%) 

TOTAL  REOUEST . 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


8,900 

8,900  140.00 


1.450 
(  1.250) 


( 

200) 

480 

( 

120) 

( 

140) 

(  .  _  220) 

(NON -ADO )( 


1  .930 

_ 122 

2.030 
120 
2. 150 
O) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  masonry  load-bearing  wall  building.  brick  wall  facing,  sloped 
metal  roof,  concrete  foundation  and  floor,  air  conditioning,  fire 
protection  system,  utilities. 


ADEQUATE . 


SF  SUBSTANDARD 


REQUIREMENT : 

PROJECT : 

Provides  a  dining  facility  for  enlisted  personnel.  (Current  mission  ) 
REQUIREMENT : 

Adequate  dining  facilities  for  537  enlisted  personnel  supported  by  this 
center,  including  personnel  assigned  to  the  Naval  Diving  and  Salvage 
Training  Center. 

CURRENT  SITUATION. 

The  existing  dining  facility  was  constructed  along  with  a  barracks  and 
accommodates  only  80  to  100  people.  Space  constraints  end  tne  diversity 
of  functions  make  it  impractical  to  exoand  the  existing  obsolete  facility 
to  satisfy  new  dining  requirements.  New  construction  is  tne  only 
acceptable  solution.  Currently,  120  enlisted  personnel  subsist  off-base. 
IMPACT  IF  NOT  PROVIDED: 

Unable  to  efficiently  and  effectively  feed  tne  current  and  additional 
enlisted  personnel  being  assigned  to  tne  Diving  and  Salvage  Training 
Center  with  existing  dining  capability  and  capacity  Without  this 
project,  an  additional  180  personnel  will  not  be  served,  increasing 
off-base  subsistence  cost  substantially. 

ADDITIONAL : 

An  economic  analysis  has  been  prepared  that  indicates  a  payback  of  less 
than  1 . 9  years . 
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1.  COMPONENT 

NAVY 

FY  i992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  COASTAL  SYSTEMS  CENTER.  PANAMA  CITY.  FLORIDA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

MESS  HALL 

P 

-31 1 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  ’FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  09-64 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  35 

(C)  DATE  DESIGN  35%  COMPLETE .  04 -65 

(D)  DATE  DESIGN  COMPLETE .  11-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  •  (A)  ♦  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  Plans  AND  SPECIFICATIONS . ( _ 76) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ 23) 

(C)  TOTAL .  99 

(D)  CONTRACT . ( _ 92) 

(E)  IN-HOUSE . ( _ 7) 

(4)  CONSTRUCTION  START .  01-91 


(MONTH  AND  YEAR) 

B  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 

FY  1892 

MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

NAVY 

3.  installation  and  location 

14.  COMMAND 

5  AREA  CONST* 
COS'  INDEX 

NAVAL  AIR  STATION. 

1  CHIEF  OF  NAVAL 

PENSACOLA.  FLORIDA 

j  EDUCATION  AND  TRAINING 

.84 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
199(j 


PERMANENT 


STUDENTS 


CIVILIAN 


6496 

5776 


1396 

1412 


7.  INVENTORY  DATA  ($000) 


(  7.549) 


SUPPORTED 


OFFICER  I  ENLISTED  I  CIVILIAN 


52 

51 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  reouested  in  this  PROGRAM  .  . 
«.  authorization  included  in  FOLLOWING  PROGRAM 

f.  planned  in  next  three  program  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


224.400 
15. 100 
4.000 
0 

3.470 

12.230 

259.200 


CATEGORY 
CODE 


730.15  BRIG 

31.540  SF 

TOTAL 

3aCCEn33F 


A.  INCLUDEO  IN  FOLLOWING  PROGRAM  (FY  S3). 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

133.72  RADAR  AIR  TRAFFIC  CTRL  CTR 
116.15  AIRCRAFT  RINSE  FAC 

136.10  RUNWAY  APPROACH  LIGHTING 
136.45  WHEELS-UP/WAVE-OFF  LGHT 


9.000  SF 
910  SY 
LS 

6  EA 


1  ,650 
200 
730 
890 


design  STATUS 
TART  COMPLETE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintain  ana  operate  facilities  ana  proviae  services  anc  materials  to 
support  operations  of  aviation  activities  ana  units  of  tne  Naval  Air 
Training  Command. 


Naval  Aviation  Depot 

Aviation  Training  Carrier 

Cnief  of  Naval  Education  and  Training 

Training  Wing  Six 

Three  Training  Squadrons 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


Naval  Aviation  School 
Helicopter  Support  Sduadron 
Navy  Aerospace  Medical  Institute 
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3.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

NAVAL  AIR  STATION. 

BRIG 

PENSACOLA.  FLORIDA 

5.  PROGRAM  ELEMENT 

0805796N 

6.  CATEGORY  CODE 

730. 15 

7.  PROJECT  NUMBER 

P-047 

6.  PROJECT  COST  (SOOO) 

4.000 

1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


9.  COST  ESTIMATES 


ITEM 

— 

U/M 

QUANTITY 

UNIT  COST 

COST 

(SOOO) 

BRIG . 

SF 

31 .540 

- 

2.770 

BUILDING  . 

SF 

29.000 

89.00 

( 

2.580) 

STORAGE  AND  WORKSHOP  . 

SF 

2.540 

55.00 

( 

140) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

( 

50) 

SUPPORTING  FACILITIES . 

“ 

- 

- 

820 

ELECTRICAL  UTILITIES  . 

LS 

- 

“ 

( 

180) 

MECHANICAL  UTILITIES  . 

LS 

- 

( 

180) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

_ 

- 

( 

380) 

DEMOLITION  . 

LS 

- 

- 

(_ 

80) 

SUBTOTAL  . 

- 

3.590 

CONTINGENCY  (  5. OX) . ‘ 

- 

- 

180 

TOTAL  CONTRACT  COST . 

- 

- 

- 

3.770 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6. OX)  .  . 

“ 

- 

230 

TOTAL  REOUEST . 

- 

- 

• 

4.000 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPRIATIONS  . 

* 

( NON* ADD ) 

( 

0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  building  with  concrete  spread  footings,  concrete  floor,  steel 
roof  bar  joists  with  metal  deck,  rigid  insulation  and  single  ply 
membrane  roofing,  concrete  masonry  unit  walls  with  prick  veneer, 
utilities,  compressed  air.  air  conditioning,  sprinkler  system,  smoke 
evacuation  system,  and  security  locking  and  monitoring  systems;  one-story 
pre-engineered  metal  storage  building;  asbestos  removal,  demolition  of 
three  buildings. 


1 1 


REQUIREMENT: 
PROJECT : 


31.540  SF 


ADEQUATE: 


0  SF  SUBSTANDARD : 


0  SF 


Constructs  a  brig  meeting  current  criteria  for  this  function,  with  areas 
for  berthing,  dining,  training,  religious,  medical,  recreation,  library, 
administration,  security,  work  programs  and  counseling.  (Current 
mission. ) 

REQUIREMENT: 

An  adequate  brig  to  hold  prisoners  awaiting  trial  and  those  with  a  minor 
sentence  of  up  to  30  days.  The  brig  will  serve  Navy  personnel  from  both 
ships  end  snore  activities,  and  from  the  middle  Gulf  Coast  areas, 

Including  adjoining  states.  This  waterfront  brig  is  in  line  with  Navy 
policy  whereby  sailors  serving  sentences  up  to  30  days  remain  at  their 
homeport  (if  possible)  near  the  ships,  snore  activities,  and  courts.  The 
goal  is  for  rehaoi 1 1  tat  ion  of  the  sailor  and  quick  return  to  his  unit. 

Tnose  with  sentences  from  30  days  to  one  year  go  to  Navy  consolidated 
brigs  and  beyond  one  year  go  to  the  feoeral  prison  system. 

CURRENT  SITUATION: 

Existing  facil’-ies  consist  of  five  separate,  antiquateo  buildings  built 
in  the  early  tc  -nld-1900's.  5ince  there  are  no  messing  facilities  in 
the  brig,  minimum  custody  prisoners  are  marched  to  another  building  for 
food,  and  hot  trays  ere  brought  in  for  medium  and  maximum  security 
prisoners.  There  is  no  indoctrination  for  new  prisoners.  Cells  are 
too  small  and  lack  toilet  facilities.  All  five  buildings  lack  sprinkler 
systems,  cosing  a  serious  fire  nazara.  The  guards'  outy  room  is  separate 

(CONTINUED  ON  DD  139 1C) 
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1.  COMPONENT 

NAVY 

- — - - - 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION.  PENSACOLA.  FLORIDA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

BRIG 

■  ■  -  -  —  _ _  _ ; 

P 

-047 

It.  REQUIREMENT :  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

front  tr««  main  eel)  building.  The  brig  is  inadequate,  and  its 
deficiencies  cannot  be  corrected. 

IMPACT  IE  NOT  PROVIDED:  ' 

Overcrowding  will  continue.  This  activity  will  be  unable  to  provide 
naval  units  in  tne  area  witn  brig  support.  Lack  of  adequate  facilities 
will  cause  morale  and  discipline  problems. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE.”) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  Q3-B6 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  iQO 

(C)  DATE  DESIGN  35*/«  COMPLETE .  05-90 

(D)  DATE  DESIGN  COMPLETE  .  ~Qi-9i 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ ~ 


(3)  TOTAL  COST  (C)  «  (A)  ♦  (B)  OR  (0)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  300) 

(B)  ALL  OTHER  DESIGN  COSTS .  (  120) 

(C)  TOTAL .  320 

(0)  CONTRACT .  (  250) 

(E)  IN-HOUSE .  (  TO) 


(4)  CONSTRUCTION  START .  Qi-92 


(MONTH  AND  YEAR) 

E.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


FY  19g2  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE. 
KINGS  BAY.  GEORGIA 


6.  PERSONNEL 
STRENGTH 

A.  AS  OF 
09/30/90 
b.  END  FY 
1996 


COMMAND 

COMMANDER  IN  CHIEF, 
ATLANTIC  FLEET 


2.  DATE 


5  ARE*  CONST* 
COS*  HCEX 


.92 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

CIVILIAN 

465 

mm 

0 

85 

s 

26 

266 

108 

7692 

636 

SB 

0 

291 

1 

38 

400 

127 

10721 

7.  INVENTORY  DATA  ($000) 


A.  TOTAL  ACREAGE  (  16.698) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  VET  IN  INVENTORY . 

0.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  . 

f.  planned  in  next  three  program  years  . 

g.  REMAINING  DEFICIENCY . 

Pi.  GRAND  TOTAL 

8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


503. 180 
192.343 
9. 780 
O 

38. 195 
26.350 
769.848 


CATEGORY 

CODE 

213.30 

171.20 


PROJECT  TITLE 


GENERATOR  TEST  BLOG  AOON 
TRIDENT  TRNG  COMPLEX  ADON 
TOTAL 


SCOPE 


COST 

ISOODl 


LS 

55.100 


SF 


580 

9.200 


DESIGN  STATUS 
START  COMPLETE 

05/90  01/91 
01/90  06/91 


9.780 


FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


721.11 

BACHELOR  ENLISTED 

QUARTERS 

29.460 

SF 

5.720 

171 .20 

CBU  OPERATIONS  CENTER 

12.000 

SF 

2,350 

165.10 

DREDGING 

LS 

9.300 

932.20 

UTILITIES  *  SITE 

IMPROVES 

LS 

6.550 

721.11 

BACHELOR  ENLISTED 

QUARTERS 

65.000 

SF 

9,250 

10.  MISSION  OP  MAJOR  FUNCTIONS: 

Provida  facil  it i«s  for  rofit  of  POSEIDON  and  TRIDENT  suDmarinas  and 
TRIDENT  II  (D-5)  mlaalla  production. 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETl  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH) : 


(5000) 

0 

0 

0 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


4.  PROJECT  TITLE 


NAVAL  SUBMARINE  BASE. 
KINGS  BAY.  GEORGIA 


TRIDENT  TRAINING  COMPLEX 
ADDITION 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

a.  PROJECT  COST  (SOOO) 

0101228N 

171.20 

P-444 

9.200 

S.  COST  ESTIMATES 


ITEM 

U/M ; 

OUANTITY  | 

UNIT  COST 

COST 

(SOOO) 

TRIOENT  TRAINING  COMPLEX  ADDITION . 

SF  1 

55. 100 

- 

' 

6.170 

APPLIED  INSTRUCTION  BUILDING  ADDITION.  .  .  . 

SF  1 

29.500 

96.00 

( 

2.830) 

BARRACKS  . 

SF 

25.600 

93.00 

( 

2.380) 

BUILT-IN  EQUIPMENT  . 

LS 

“ 

“ 

( 

960) 

SUPPORTING  FACILITIES . 

“ 

- 

- 

2.100 

UTILITIES . 

LS 

- 

( 

1.440) 

PAVING  AND  SITE  IMPROVEMENT . 

l  LS 

_  | 

- 

( 

660) 

SUBTOTAL  . 

- 

- 

8.270 

CONTINGENCY  (  5.0%) . 

- 

- 

- 

410 

TOTAL  CONTRACT  COST . 

- 

- 

8.680 

SUPERVISION.  INSPECTION  8  OVERHEAD  (  6.0%)  .  . 

- 

520 

TOTAL  REOUEST . 

- 

- 

9.200 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

! 

(NON- ADD) 

( 

0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  steel-frame  building  addition  and  single-story  steel-frame 
building,  concrata  foundations  and  floors,  masonry  walls  to  match 
existing.  built-up  roofing  systams.  firs  protaction  systams, 
anvironmantal  control  systams.  air  conditioning  and  utilitias. 


577 . 100  SF 


ADEQUATE : 


SUBSTANDARD: 


11.  REQUIREMENT: 

PROJECT : 

Provides  additional  training  facilitias  and  a  barracks  for  ths  basic 
submarina  Stratagic  Weapon  Systam  (SWS)  *A*  school.  (Naw  mission.) 
REQUIREMENT: 

Adaouate  and  propar ly-conf igurad  appl lad  instruction  and  support  spacas 
to  accommodata  tha  SWS  *A"  Scnool .  Tna  mission  of  the  SWS  “A"  School  is 
to  provida  a  basic  knowladge  of  alaetricity.  solid  stata  alactronics. 
martial  guidance  theory,  computer  fundamentals,  ano  digital  logic 
principias.  This  knowledge  is  prerequisite  to  entering  Fleet  Ballistic 
Missile  (FBM)  and  SWS  replacement  *C*  Schools.  The  *C"  School  prepares 
personnel  for  their  first  assignment  and  provides  them  with  minimum 
operational  and  maintenance  Qualification  on  their  assigned  system, 
sub-system,  and  equipment. 

CURRENT  SITUATION: 

There  is  no  available  space  in  the  TRIDENT  Training  Facility  Complex,  to 
provide  SWS  "A*  Scnool  training  or  billeting.  The  current  SWS  "A'  School 
spaces  at  the  Guided  Missile  School,  Cam  Neck.  Virginia,  will  be  lost 
because  of  the  need  for  expanded  surface  missile  training,  a  primary 
mission  of  the  Dam  Neck  school.  With  the  loss  of  the  Dam  Nack  training 
facilities,  locating  the  SWS  *A’  School  within  close  proximity  to  the 
TRIDENT  Training  Facility  (TRITRAFAC )  eliminates  a  major  portion  of  the 
personnel  transfer  travel  costs  for  the  trainees.  In  addition,  the 
TRITRAFAC  was  designeo  for  expansion  which  provides  extra  cost  savings 
ove1-  Building  the  facilities  at  other  locations. 
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1.  COMPONENT  | 

FY  ig92  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  | 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE.  KINGS  BAY.  GEORGIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

TRIOENT  TRAINING  COMPLEX  ADDITION 

P 

-444 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

TRIDENT  training  program- will  not  ba  aola  to  support  tha  *A*  School 
mission.  Studants  will  not  Pa  provioao  with  tha  Daslc  training  nacassary 
to  transition  into  *C"  School,  rasulting  in  hignar  stuoant  turnback  ana 
stuOant  oropout  ratas . 


12.  SUPPLEMENTAL  DATA. 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


01-90 

_ SO 

11-90 

0€-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  NO  X 


TOTAL  COST  (C)  -  (A)  +  (B)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT . . 

(E)  IN-HOUSE  . 


(SOOO) 
323) 
485) 
BOB 
621  ) 
1B7) 


(4)  CONSTRUCTION  START. 


•  •  ■  12-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 

NAVY 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION. 
BARBERS  POINT.  HAWAII 


|  4.  COMMAND 

COMMANDER  IN  CHIEF. 
PACIFIC  FLEET 


5.  ARE*  CONST* 
I  COST  INDEX 


1 .40 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICES 

enlisted 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

_ 

666 

3872 

180 

1 

mm 

ma 

94 

147 

ua 

4959 

674 

3791 

180 

IB 

Bi 

IB 

94 

147 

■B 

4BB6 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
0.  END  FY 
199G 


7.  INVENTORY  DATA  ($000) 


( 


a.  TOTAL  ACREAGE 

D.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

fl.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


3.852) 


92.880 
7.  113 
3.300 
0 

7,580 
104.529 
215  402 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

PROJECT  TITLE 

SCORE 

COST 

(SOOOI 

DESIGN 

START 

STATUS 

COMPLETE 

721.11 

BACH  ENL  OTRS  MODERN 

TOTAL 

28. 100  SF  _ 

3.300 

3.300 

04/90 

10/91 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


740.74 

CHILD  DEVELOPMENT  CENTER 

3 . 380 

SF 

810 

730.83 

MULTI-FAITH  FACILITY 

15.000 

SF 

3.620 

740.56 

THEATER 

11.200 

SF 

3,150 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

To  maintain  and  operate  facilities  and  provide  services  and  material  to 
support  operations  of  aviation  activities  and  units  of  the  Operating 
Forces  of  the  Navy. 

Transient  Carrier  Air  Group  LAMPS  Helicopter  Squadrons 

Fleet  Composite  Sauadron  Coast  Guard  Air  Station 

Five  Land-Based  ASW  Squadrons  (P-3)  Oceanographic  Naval  Facility 

Army  Reserve  Medium  Lift  Helicopter 
Squadron 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C.  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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) 


1.  COMPONENT 


2.  DATE 


FY  igS2  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

NAVAL  AIR  STATIOF  . 
BARBERS  POINT,  HAWAII 


4.  PROJECT  TITLE 

BACHELOR  ENLISTED  QUARTERS 
MODERNIZATION 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (5000) 

0204660N 

721.11 

P-225 

3.300 

S.  COST  ESTIMATES 


U/M 1  QUANTITY  (UNIT  COST  j  COST  (fOOO) 


BACHELOR  ENLISTED  OUARTERS  MODERNIZATION  .  . 

SUPPORTING  FACILITIES . 

UTILITIES.  PAVING  AND  SITE  IMPROVEMENT  .  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


26.100  86.00 


(NON- ADD  )|< 


2.700 
250 
250) 
2 .350 
150 
3. 100 
200 
3.300 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Modernization  of  ax  1  sting  open-bay  barracks  into  apartment -type  quarters; 
two  and  three-men  rooms  with  bathrooms;  air  conditioning,  lighting 
improvements,  window  replacement,  utilities. 

Grade  mix:  146  E1-E4.  Total:  148. 


1.487  PN 


ADEQUATE : 


1 .227  PN  SUBSTANDARD : 


REQUIREMENT: 

PROJECT: 

Modernizes  billeting  spaces  to  provide  adequate  billeting  for  148 
enlisted  personnel  assigned  to  this  station.  (Current  mission.) 
REQUIREMENT. 

Adequate  housing  for  1,487  enlisted  personnel . 

CURRENT  SITUATION: 

Existing  berthing  capacity  of  1,487  spaces,  including  260  substandard 
spaces  requiring  mooernizat ion  and  accommodations  found  by  220  personnel 
in  the  local  community,  is  insufficient  and  results  in  overeowding. 

After  modernization  of  the  spaces  required  by  this  project,  a  follow-on 
project  will  be  required  to  complete  modernization.  All  projected  space 
requirements  are  validated  annually  by  a  new  survey,  which  updates 
planning  projections. 

IMPACT  IF  NOT  PROVIDED: 

Adequate  living  quarters  for  enlisted  personnel  will  continue  to  be 
unavailable,  resulting  in  degradation  of  morale,  training  and  career 
retention  efforts. 


260)  PN 
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1.  COMPONENT 


2.  DATE 


FY  i992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  AIR  STATION.  BARBERS  POINT.  HAWAII 


A.  PROJECT  TITLE 


(5.  PftOJFCT  NUMBER 


BACHELOR  ENLISTED  QUARTERS  MODERNIZATION 


12.  SUPPLEMENTAL  DATA : 


A.  ESTIMATED  DESIGN  DATA:  '  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


04-90 

_ 40 

10-90 

10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(6)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  NO  X 


(3)  TOTAL  COST  (C)  «  (A)  ♦  (B)  OR  (D)  +  (£):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  160) 

(B)  ALL  OTHER  DESIGN  COSTS .  (  198) 

(C)  TOTAL .  356 

(D)  CONTRACT . ( _ 0) 

(E)  IN-HOUSE .  ( _ 356 ) 


(4)  CONSTRUCTION  START. 


■  ■  •  01-92 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  igB2  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


installation  and  location 

NAVAL  COMM  AREA  MASTER  STATION  EASTPAC, 
HONOLULU.  HAWAII 


0*HCE*  l  ENLISTED  {CIVILIAN  OFFICE*  i  ENLISTED  {Civilian  0*FiCE«  ENlISTEO  I  Civilian 


STUDENTS 


COMMAND 

naval  COMPUTER  A  TELE¬ 
COMMUNICATIONS  comm 


SUPPORTED 


1  MU  co»s*» 

COS’  K©t* 


7.  INVENTORY  OATA  tSOOOi 


a.  TOTAL  ACREAGE  < 

b .  INVENTORY  TOTAL  AS  Of  30  SEP  90 

C.  AUTHORIZATION  NOT  VET  IN  INVENTORV 
O.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM 
a.  AUTHORIZATION  INCLUDED  IN  POlLOWING  PROGRAM 
f .  PLANNED  IN  NEXT  THREE  PROGRAM  VEARS 
0-  REMAINING  OEf ICIENCV 
h .  GRAND  TOTAL 


2.422) 


52.4«o 
8.000 
i  .500 
1  .400 
3.57C 
24.850 
9  s  .  B6C 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGOav 

CODE  PROJECT  TITLE 

SCO*! 

COST 

tSOOOi 

DESIGN  STATUS 

ST  APT  COMPLETE 

721.11  BEO  MODERNIZATION 

14.670 

sr 

1.500 

06/90  iO/9i 

TOTAL 

1.500 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  <FV  93): 
132  10  ANTENNA  SAFETY  IMPRVS 

LS 

1.400 

06/85  06/8E 

TOTAL 

1.400 

B.  MAJOR  PLANNEO  NEXT  THREE  YEARS: 

131.15  COMMUNICATION  CENTER 

812.30  ELECTRICAL  UPGRADE 

18.900 

LS 

SF 

1  .620 

1  .950 

P5HE2«!aCIFHIM2!!ISil3JH 


Tun  activity,  at  a  part  of  tna  Naval  telacommunicat tons  system, 
manages.  oparatas.  ana  maintains  tnoi*  faciitttaa.  system*.  equipment, 
and  davtca*  nacaaaary  to  provioa  raoututt  communications  for  tnt 
command,  oparationa)  control,  and  adminiatrat ion  of  tna  Naval 
astabl isnmant .  Managas .  oparatas.  ana  maintains  tnoaa  facilities  ana 
aqutpmant  of  tna  Defense  talacommuntcat ions  system  ana  tne  Coast  Guard  as 
assigned,  and  performs  suen  otnar  functions  as  may  Dm  dtractao  Dy  tna 
Cmaf  of  Naval  Operations. 


1 1 .  OUTSTANDING  POLLUTION  A1 


EOlDEISHnMra 


POLLUTION  ABATEMENT 
INSTALLATION  RESTOR  ■! 

OCCUPATIONAL  SAFETY  A„0  HEALTH  (OSH): 


OOOO) 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  COMM  AREA  MASTER  STATION  EASTPAC, 
HONOLULU.  HAWAII 


4.  PROJECT  TITLE 

BACHELOR  ENLISTED  OUARTERS 
MODERNIZATION 


5.  PROGRAM  ELEMENT 

0303 196N 

6.  CATEGORY  CODE 

721.11 

7.  PROJECT  NUMBER 

P-130 

8.  PROJECT  COST  ($000) 

1.500 

9.  COST  ESTIMATES 

ITEM 

U/M 

OUANTITY 

UNIT  COST 

COST  ($000) 

1  BACHELOR  ENLISTED  OUARTERS  MODERNIZATION  . 

SF 

14.670 

82.00 

1.200 

SUPPORTING  FACILITIES 

- 

140 

UTILITIES  AND  SITE  IMPROVEMENT  . 

LS 

- 

“ 

(  140) 

SUBTOTAL  . 

- 

- 

- 

1.340 

CONTINGENCY  (  5.0*/.). 

* 

- 

70 

TOTAL  CONTRACT  COST. 

- 

- 

1.410 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5*/) 

- 

- 

90 

TOTAL  REQUEST.  .  .  . 

•  • 

- 

- 

- 

1.500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON- ADD ) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Modernize  existing  barracks  to  provide  nineteen  modules  with  private 
bathrooms,  fire  protection,  air  conditioning,  lounges,  laundry, 
storage  and  new  utility  services.  Grade  Mix:  76  E1-E4.  Total:  76. 


1 1 


REQUIREMENT : 
PROJECT: 


386  PN 


ADEQUATE : 


16  PN  SUBSTANDARD:  ( 


320)  PN 


Provides  adequate  billeting  for  76  enlisted  personnel.  (Current 
Mission) . 

REQUIREMENT: 

Adequate  housing  for  388  bachelor  enlisted  personnel  assigned  to  the 
station. 

CURRENT  SITUATION: 

Existing  oertning  capacity  of  46  spaces  induces  accommodations  found  by 
30  personnel  in  the  civilian  community  and  16  adequate  spaces  on  base. 
There  are  320  substandard  spaces  that  are  eligible  for  modernization. 
This  project  will  modernize  76  in  one  building  and  a  follow-on 
project  will  modernize  the  remaining  three  buildings  of  244  spaces.  A 
new  construction  requirement  of  22  spaces  is  currently  unprogrammed  and 
will  be  satisfied  by  civilian  community. 

IMPACT  IF  NOT  PROVIDED: 

Sailors  will  continue  to  be  housed  in  inadequate  facilities  or  be  forced 
to  seek  expensive  off-base  accommodations. 


12.  SUPPLEMENTAL  DATA. 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.') 


(  1  ) 


STATUS: 

(A)  DATE  DESIGN  STARTED. 


06-90 


(CONTINUED  ON  DD  13910 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 


NAVAL  COMM  AREA  MASTER  STATION  EASTPAC.  HONOLULU.  HAWAII 


4.  PROJECT  TITLE 


6.  PROJECT  NUMBER 


BACHELOR  ENLISTED  QUARTERS  MODERNIZATION 


P-130 


12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35*X  COMPLETE . 

(D)  DATE  DESIGN  COMPLETE  . 


_ 52 

10-90 
_ IQ-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  •  (A)  *  (B)  OR  (0)  ♦  (E):  (*000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS  .  ( _ 94) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ *7) 

(C)  TOTAL .  171 

(D)  CONTRACT .  (  150) 

(E)  IN-HOUSE . ( _ £1) 


(4)  CONSTRUCTION  START. 


.  .  12-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


INSTALLATION  AND  LOCATION 

NAVAL  MAGAZINE. 

LUALUALEI ,  HAWAII 


6.  PERSONNEL 
STRENGTH 


PERMANENT 


STUDENTS 


I  4.  COMMAND 

I  COMMANDER  IN  CHIEF. 
PACIFIC  FLEET 


SUPPORTED 


2.  DATE 


!  COPSTA 

COST  MOCX 


a.  AS  OF 
09/30/90 

arm 

b.  END  FY 

1996 

47 

342 

131 

7.  INVENTORY  DATA  ($000) 


(  12.069) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

H.  GRAND  TOTAL 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


120.260 

6.660 

8.700 

0 

0 

1.300 

136.920 


CATEGORY 

COOE 


PROJECT  TIT 


216.40  TORPEDO  MAINTENANCE  FACS 
TOTAL 


9.  FUTURE  PROJECT 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNEO  NEXT  THREE  YEARS: 

NONE 


29.600  SF 


8.700 

8.700 


DESIGN  STATUS 
TART  COMPLETE 


06/90 


06/91 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Racaivas.  transsnips.  maintains,  at ora*  and  laauas  ammunition,  mssilas 
ana  axpiosivs  oronanca  for  tha  military  asrvicas  in  Hawaii  ana  tna 
Pacifu  Ocaan  araa. 


afety  deficien 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


HOOP) 


DO  FORM  1390 
1DEC76 


PAGE  NO 


I.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  and  location 

1 

4.  PROJECT  TITLE 

NAVAL  MAGA2INE , 
LUALUALEI.  HAWAII 

1 

T0RPE00  MAINTENANCE 

FACILITIES 

5.  PROGRAM  ELEMENT 

0204996N 

6.  CATEGORY  CODE 

216.40 

7.  PROJECT  NUMBER 

P-140 

8.  PROJECT  COST  (SOOO) 

8.700 

9  COST  ESTIMATES 


ITEM 

U/M 

OUANTITY 

UNIT  COST 

COST  (SOOO) 

TORPEDO  MAINTENANCE  FACILITIES  . 

SF 

29.600 

* 

5.480 

MAINTENANCE  SHOP  . 

SF 

16.660 

198.00 

(  3.300) 

INERT  STOREHOUSE  . 

SF 

12.500 

107.00 

(  1.340) 

READY  SERVICE  MAGAZINE  . 

SF 

440 

277.00 

(  120) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

• 

(  630) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

(  90) 

SUPPORTING  FACILITIES . 

“ 

- 

2.300 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

(  1.320) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

(  220) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

• 

- 

(  760) 

SUBTOTAL  . 

- 

7.780 

CONTINGENCY  (  5  0%) . 

- 

_ 

_ 

390 

TOTAL  CONTRACT  COST . 

- 

- 

- 

8.170 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  .  . 

TOTAL  REOUEST . 

S3C 

8.700 

EQUIPMENT  PROVIOED  FROM  OTHER  APPROPRIATIONS  . 

(NON- ADD) 

(  0) 

description  of  proposed  construction 

One-story  reinforced  concrete  building,  built-up  roofing.  compressed  air, 
fir*  protection  ana  alarm  system.  weight  handling  equipment,  emergency 
generator;  one-story  pre-engineereo  steel  building;  one-story  reinforced 
concrete  magazine:  lightning  protection,  security  fencing,  utilities. 


ADEQUATE : 


SF  SUBSTANDARD : 


REQUIREMENT : 

PROJECT : 

Constructs  torpedo  maintenance  shop  and  ready  service  magazine  and  a  new 
inert  storehouse  to  support  the  introduction  of  the  new  Mk-50  weapon 
system.  (New  mission.) 

REQUIREMENT: 

Maintenance,  storage  and  support  facilities  to  support  the  introduction 
of  the  Mk-50  advanced  lightweight  torpedo  scneduleo  to  arrive  in  the 
Fleet  in  "992.  The  Mk-50  torpedo  will  replace  the  Mk-46  as  the  Navy's 
only  ligtvweignt  torpedo.  It  is  designed  to  be  launched  from  aircraft 
(including  anti-submarine  warfare  (ASW)  helicopters)  and  surface  ships. 
Limited  procurement  of  the  Mk-50  torpedo  began  in  19B7  and  has  reached 
a  total  of  265  in  the  Fy  1991  WPN  budget  request.  Navy  inventory  of 
Mk-50 ' s  is  projected  to  reach  over  7,000  by  the  year  2000  with  about 
2,800  assigned  to  the  Pacific  Fleet.  The  Torpedo  Intermediate 
Maintenance  Activity  will  have  an  annual  workload  of  over  350  exercise 
and  war  snot  Mk-50  torpedoes.  This  installation  is  one  of  the  Pei.i‘ic 
Fleet's  principal  weapons  storaga  ana  maintenance  facilities.  The 
capability  to  test,  maintain,  repair  and  overhaul  all  stored  weapons 
systems  is  required  to  ensure  the  availaoility  of  ready-issue  systems  to 
Fleet  surface  and  air  units.  Existing  torpedo  maintenance  facilities 
must  be  retained  as  long  as  the  Mk-46  torpedo  remains  in  the  Fleet.  The 
capability  to  support  both  systems  will  be  required  through  the  1990's. 
The  weapons  must  be  disassembled,  separated  into  hazardous  and 
non-naza-aous  components,  inspected,  tested,  repaired,  reassempled  and 
prepared  for  shipment.  Torpedoes  consist  of  searc-  sonar,  warhead, 
guidance  and  control  systems,  fuel  tank,  motor  ar  iropeilers.  Each 
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1.  COMPONENT 


2.  DATE 


FY  i9S2  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  MAGAZINE,  LUALUALEI .  HAWAII 


4.  PROJECT  TITLE 


TORPEDO  MAINTENANCE  FACILITIES 


5.  PROJECT  NUMBER 


P-140 


11.  REQUIREMENT:  'CONTINUED) 

REQUIREMENT  ( CONT I NUED ) 

taction  requires  specialized  handling,  taat.  and  rapalr  facilities. 
CURRENT  SITUATION: 

Thara  ara  no  available  facilities  to  adequately  support  the  introduction 
of  the  Mk-SO  torpedo.  In  addition  to  being  fully  utilized,  existing 
facilities  are  not  suitable  for  tne  Mk-50  as  currently  configured  and 
outfitted.  The  Mk-SO  torpedo  is  tne  most  technologically  advanced 
torpedo  in  the  inventory. 

IMPACT  IF  NOT  PROVIDED: 

Intermediate  maintenance  of  the  Mk-50  torpedo  will  not  be  possible. 

There  will  be  a  continually  increasing  backlog  of  torpedoes  unavailable 
for  issue  to  the  Fleet.  Also,  the  lack  of  exercise  torpedo  turnaround 
capability  will  impact  Fleet  readiness  certif ication  and  training  which 
is  critical  during  introduction  of  the  torpedo  to  the  Fleet. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1091 . 

(C)  DATE  DESIGN  35X  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 60 

09-90 

06-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES _ NC  X 


TOTAL  COST  (C)  «  (A)  *  (B)  OR  (0)  ♦  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  419) 

(B)  ALL  OTHER  DESIGN  COSTS . (  386) 

(C)  TOTAL .  BOS 

(D)  CONTRACT . (  719) 

(E)  IN-HOUSE . ( _ 86) 


(4)  CONSTRUCTION  START. 


•  •  •  —22zSl 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT  | 

I  FY  1992 

NAVY  l 

3.  INSTALLATION  AND  LOCATION 


2.  DATE 


MILITARY  CONSTRUCTION  PROGRAM 


4.  COMMAND 


5  CONST* 

COS'  INDEX 


NAVAL  INACTIVE  SHIP  MAINTENANCE  FACILITY, 
PEARL  HARBOR.  HAWAII 


NAVAL  SEA  SYSTEMS 
COMMANO 


1  .36 


6.  PERSONNEL 
STRENGTH 

«.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 

STUDENTS 

SUPPORTED 

total 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

enlisted 

CIVILIAN 

H 

ma 

6 

■X 

m 

H2 

HI 

1  1 

HI 

6 

H 

mi 

6 

1 

HI 

1 

HI 

Bill 

H£ 

6 

7.  INVENTORY  DATA  <$0001 


a.  TOTAL  ACREAGE  (  2) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

Q.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


1.520 

0 

3.200 

0 

o 

2.400 

7.120 


CATEGORY 

COST 

DESIGN  STATUS 

CODE 

PROJECT  TITLE 

ISOOOI 

START  complete 

812.30 

ELECTRICAL  DISTR  SYS  1MPRS 

TOTAL 

14.000  LF  _ 

3.200 

3.200 

09/90  11/91 

9.  FUTURE  PROJECTS. 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  B3) : 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10 .  MISSION  OR  MAJOR  FUNCTIONS : 

Proviaas  inactivation,  ma 1 ntananca .  aacurity,  and  disposal  or  prsparation 
for  raactivation  of  ships. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES.  (SOOO) 
A:  POLLUTION  ABATEMENT  O 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 

n 

NAVY  ! 

r  i992  MILITARY  CONSTRUCTION  PROGRAM 

j  2 .  DATE 

’  ! 

*  1 

3.  INSTALLATION  AND  LOCATION 

i4.  PROJECT  TITLE 

1 

NAVAL  INACTIVE  SHIf 

>  MAINTENANCE  FACILITY 

i 

1  ELECTRICAL  DISTRIBUTION 

PEARL  HARBOR,  HAWAII 

j  SYSTEM 

IMPROVEMENTS 

5.  PROGRAM  ELEMENT 

i  6 .  CATEGORY  CODE 

i 

1 7.  PROJECT  NUMBER  i 

i  j 

6.  PRDJECT  COST  ($000) 

0708096N 

812.30 

P-351 

1 

3,200 

9.  COST  ESTIMATES 


ELECTRICAL  DISTRIBUTION  SYSTEM  IMPROVEMENTS. 

ELECTRICAL  DISTRIBUTION  LINES . 

TRANSFORMER  SUBSTATION  . 

DISTRIBUTION  TRANSFORMER  AND  PANELS.  .  .  . 

POWER  STATION  PLATFORMS . 

SUBTOTAL  . 

CONTINGENCY  (  S.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6. 5'/.)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


OUANTITY 

UNIT  COST 

COST  ($000) 

14.000 

- 

2.860 

14,000 

108.00 

(  1.510) 

- 

- 

(  420) 

- 

- 

(  420) 

- 

(  510) 

- 

- 

2.860 

- 

- 

140 

- 

3.000 

- 

- 

200 

1 

3.200 

i 

1 

1 

! 

_ 

(NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Rap 1 ace  electrical  distribution  Unas,  transformer  substations,  submerir 
cables  and  offshore  transformers  and  distribution  panels;  replace 
semi -permanent  power  dolphins  with  permanent  concrete  platforms  and 
piles;  construct  new  permanent  power  stations. 


14.000  LF 


ADEQUATE : 


SUBSTANDARD . 


1.  REQUIREMENT: 

PROJECT: 

Upgrades  electrical  distribution  system  and  constructs  permanent 
off-shore  power  station  platforms.  (Current  mission.) 

REQUIREMENT : 

Aaequate  ano  reliable  electrical  service  to  this  facility's  inactive 
ships  for  lighting,  dehumidif ication,  and  cathodic  protection.  This 
facility  provides  inactivation,  maintenance,  security  and  preparation  for 
activation  of  ships  moored  off-shore  in  Middle  Loch  of  Pearl  Haroor.  The 
Secretary  of  Defense  recently  approved  the  ‘Innovative  Nava)  Surface 
Reserve  Concept*  which  provides  for  the  transition  of  32  ‘Knox*  class 
frigates  into  a  reduced  Ready-for-Sea  (RFS)  status,  available  in  180 
days.  These  RFS  frigates  will  be  berthed  at  the  Naval  Inactive  Ship 
Maintenance  Facilities  here  and  in  Philadelphia.  In  addition  to  the 
approximately  40  ships  and  craft  presently  maintained,  this  facility  will 
receive  twelve  guided  missile  destroyers  and  the  RFS  frigates  by  the  end 
of  Fiscal  Year  1993,  This  project  provioes  the  supporting  electrical 
distribution  and  permanent  power  station  dolphins. 

CURRENT  SITUATION: 

This  facility's  electrical  distribution  system  consists  of  two  separate 
and  maoeouate  branches,  installed  approximately  43  years  ago.  to  serve 
the  off-shore  power  stations,  piers,  and  industrial  facilities.  Load 
growth  because  of  the  additional  assignment  of  deactivated  ships  will 
overburden  both  of  these  distribution  systems  as  the  electrical  demand 
exceeds  their  rated  capacities.  The  existing  wooden  pile  power  dolphins, 
also  about  43  years  old.  are  extremely  deteriorated  from  age.  exposure 
to  saltwater  ano  attack  by  marine  organisms. 
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1.  COMPONENT 


2.  DATE 


FY  ,992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


NAVAL  INACTIVE  SHIP  MAINTENANCE  FACILITY.  PEARL  HARBOR.  HAWAII 


4.  PROJECT  TITLE 


|S.  PROJECT  NUMBER 


ELECTRICAL  DISTRIBUTION  SYSTEM  IMPROVEMENTS  P-3 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

This  facility  cannot  provida  sufflclant  or  raliabla  alactrical  powar  for 
prasarvatlon  of  tha  additional  inactiva  ships  and  tha  ability  to  Maintain 
thasa  valuabta  Navy  assats  win  ba  savaraly  jaopardizad. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  3Sy,  COMPLETE . 

(D)  DATE  DESIGN  COMPLETE  . 


09-90 

_ 40 

11-90 

11-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  OESIGN  WAS  MOST  RECENTLY  USED: 

TOTAL  COST  (C)  ■  (A)  (B)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(0)  CONTRACT  . 

(E)  IN-HOUSE  . 


YES  NO  X 


(*000) 


(4)  CONSTRUCTION  START. 


•  •  •  01-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE. 
PEARL  HARBOR.  HAWAII 


4.  COMMAND 

COMMANDER  IN  CHIEF. 
PACIFIC  FLEET 


&  ARE X  CONST* 
cost  mosx 


1.36 


PERSONNEL 

STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

AS  OF 

09/30/90 

453 

4239 

262 

28 

218 

21 

82 

IH 

5303 

END  FY 

1996 

473 

4657 

262 

47 

324 

■3 

26 

172 

1 

5961 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  123) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

S.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

9.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


84.090 

31.860 

62,000 

0 

103.067 

75.970 

356.987 


CATEGORY 

CODE 

152.20 

213.30 


PROJECT  TITLE 


_££2£e_ 


BERTHING  WHARF 
SIMA 

TC  :  AL 


LS 

182.020 


COST 

«000> 


DESIGN  STATUS 
START  COMPLFT 


SF 


23.000 
39. OOP 


03/90 

06/90 


10/91 

10/91 


62.000 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


610.10 

ADMINISTRATIVE  OFFICES 

39.000 

SF 

8.400 

740 . 74 

CHILD  OEV  CTR  ADDITION 

13.700 

SF 

580 

722. 10 

ENLISTED  MESS  HALL 

1,031 

PN 

3.100 

152.20 

GENERAL  PURPOSE  BERTHING 

LS 

22. 177 

151 . 10 

PIER  RECONSTRUCTION 

922 

FB 

14.000 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintain  and  oparatc  shora  facl lit  las  for  training  and  axparimantai 
oparatlons  of  tha  auomarina  forcas;  provida  logistic  support  to 
suDmar inas .  Sarvieas  tha  Commandar ,  Submarina  Forcas.  US  Pacific 
Flaat  and  two  submarina  attack  squadrons. 


11 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


tSOOO) 

0 

0 

0 
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1.  COMPONENT 

NAVY 

FI 

f  1992  MILITARY  CONSTRUCTION  PROGRAM 

I  2 .  DATE 

1  1 

3.  installation  ano  location 

NAVAL  SUBMARINE  BASE. 

PEARL  HARBOR.  HAWAII 

j  4 .  PROJECT  TITLE 

'  BERTHING  WHARF 

i 

5.  PROGRAM  ELEMENT 

0204896N 

6.  CATEGORY  CODE 

! 

152.20 

17.  PROJECT  NUMBER 

i  P-120 

i 

e.  PROJECT  COST  (SOOO) 

23.000 

9.  COST  ESTIMATES 

berthing  wharf  . 

WHARF . 

OREDGING  . 

BUILT-IN  EOUIPMENT  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  (  5. OK) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.02)  . 

TOTAL  REOUEST . 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


IU/M ! 

OUANTITY 

UNIT  COST 

I  COST  (SOOO) 

LS 

- 

- 

10.380 

SF 

33.600 

228.00 

(  7.660) 

CY 

150.000 

16.00 

(  2.400) 

LS 

- 

- 

(  320) 

- 

- 

- 

i  9.970 

LS 

- 

• 

(  8.640) 

LS 

- 

- 

I  (  1.130) 

- 

- 

20.350 

- 

- 

1.020 

j 

_  i 

i 

21.370 

1  -  1 

;  *  j 

1.630 

“  1 

23.000 

-  ! 

_ 

1 

1  (NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Pile  supported  concrata  wharf,  fandar  system.  short  power  Doom,  electric 
power;  compressed  air,  low  pressure  (125-psl)  compressed  air;  potable 
water;  wastewater  collection  system;  fire  protection  system;  dredging  to 
a  depth  of  40  feet  of  entrance/exiting  channels  and  bertning  area;  and 
demolition  of  a  portion  of  queywall. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT : 

Provides  a  berthing  wharf  capable  of  accommodating  advanced  nuclear 
attack  submarines.  (Current  mission.) 

REQUIREMENT : 

A  berthing  pier  to  support  projected  base  loading  of  advanced- techno 1 ogy 
attack  submarines.  The  base  provides  logistics  support  to  homeported  and 
transient  submarines,  including  maintenance  and  repair.  The  submarine 
base  is  homeport  to  an  average  of  20  nuclear-powered  attack  submarines 
and  provides  support  for  an  average  of  two  transient  submarines  at  any 
one  time,  including  visiting  Trident  class  ballistic  missile  submarines. 
The  new  wharf  will  provide  one  fully  capable  berth  on  the  Kuahua 
Peninsula.  Kuanua  Peninsula  is  presently  a  Supply  Center  warehouse  area 
onto  which  the  Submarine  Base  will  expand.  The  expansion  will  permit 
construction  of  additional  berthing  facilities,  a  new  Shore  Intermediate 
Maintenance  Activity,  and  other  new  logistics  and  maintenance  facilities. 
New  facilities  on  Kuanua  and  the  upgrading  of  existing  base  facilities 
will  provide  waterfront  submarine  force  Into  the  next  century.  This  new 
wharf  will  be  adjacent  to  the  new  Intermediate  Maintenance  Facility 
included  in  this  budget  request.  Close  proximity  of  submarines  to  the 
maintenance  facilities  is  required  to  reduce  transit  times  and  improve 
efficiencies  of  maintenance  and  repair  operations. 

CURRENT  SITUATION. 

Pearl  Haroor  does  not  have  sufficient  waterfront  berthing  facilities  to 
adequately  support  transie'”  and  homeported  submarines  Snips  are  bertheo 
close  together  along  the  w  ves  without  adequate  separation  between  them 
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1.  COMPONENT  | 

1  FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  j 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE.  PEARL  HARBOR,  HAWAII 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

BERTHING  WHARF 

P 

-120 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

ana  nested  wnen  space  along  the  wharves  are  fully  occupied.  The  existing 
wharves  and  piers  were  constructed  in  the  1830's  and  1940's  and  do  not 
have  the  structural  capacity  to  support  the  heavier  mobile  cranes 
reQulred  to  service  the  new  submarines.  Only  nine  submarines  can  now  be 
accommodated  with  full  maintenance,  repair,  replenishment .  and  utility 
services.  Nesting  denies  the  outboard  submarines  crane  access  and 
replenishment  is  extremely  difficult.  As  the  larger,  longer  SSN-686 
class  submarine  replaced  early  classes,  spacing  became  more  constricted, 
and  it  became  necessary  to  nest  submarines  in  order  to  berth  those  in 
port.  Also,  subma-mes  are  berthed  on  wharfs  and  piers  which  lack 
adequate  deek-loac  ng  capacity  to  support  mobile  cranes  used  during 
maintenance  and  replenishment  operrtions.  The  wharfs  on  Kuahua  Peninsula 
are  .used  but  are  not  adequate  because  of  insufficient  utility  support  and 
remoteness  from  support  facilities  at  the  base  industrial  complex.  The 
site  of  the  project  on  Kuahua  Peninsula  is  presently  an  abandoned 
quaywall  which  has  been  condemned  due  to  extensive  corrosion  of  tne 
sheet  pile.  The  water  depth  around  the  wharf  varies  from  22  feet  to  40 
feet  at  the  channel.  A  project  to  construct  a  repair  berth  adjacent  to 
this  project  was  aDproved  in  the  FY  1990  budget  request. 

IMPACT  If  NOT  PROVIDED: 

Snortages  of  berths  with  adequate  slip  depth,  shore  power,  slip  widths 
and  pier  deck  loading  will  continue  to  hinder  maintenance  and  repair 
operations.  Companion  snore  intermediate  maintenance  facility  project 
will  not  have  required  dedicated  maintenance  berth.  Wharf  adjacent  to 
new  construction  will  continue  to  deteriorate  and  will  remain  a  life 
safety  hazard  to  maintenance  personnel  and  submarine  crews. 


12.  SUPPLEMENTAL  OAT A: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991, 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


03-90 

_ £0 

09-90 

10-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES _ NO  X 


TOTAL  COST  (C)  •  (A)  *  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  72S ) 

(B)  ALL  OTHER  DESIGN  COSTS . (  200) 

(C)  TOTAL .  925 

(D)  CONTRACT . (  200) 

(E)  IN-HOUSE . (  725) 


(4)  CONSTRUCTION  START. 


04-92 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVV 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE. 
PEARL  HARBOR.  HAWAII 


4 .  PROJECT  TITLE 

SHORE  INTERMEDIATE 
MAINTENANCE  ACTIVITY 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (S000) 

0204896N 

213.30 

-  -  -  - 

P-115 

39.000 

9.  COST  ESTIMATES 


ITEM 

SHORE  INTERMEDIATE  MAINTENANCE  ACTIVITY.  .  .  . 

SF 

182.020 

1  * 

23.840 

BUILDING  . 

SF 

169.770 

128.00 

(  21.730) 

COVERED  STORAGE  AREA  . 

SF 

11.050 

64.00 

(  710) 

FLAMMABLE  STORAGE  BUILDING  . 

SF 

1,200 

106.00 

(  130) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  890) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

(  380) 

SUPPORTING  FACILITIES . 

- 

- 

- 

1  1.040 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

*  | 

<  3.650) 

UTILITIES . 

LS 

- 

(  5.990) 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION.  .  . 

LS 

- 

- 

(  1.400) 

SUBTOTAL  . 

“ 

- 

- 

34.880 

CONTINGENCY  (  5.  O’/.) . 

- 

- 

- 

. 

TOTAL  CONTRACT  COST . 

- 

- 

- 

36.620 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6 . 550  .  . 

- 

- 

* 

2.380 

TOTAL  REOUEST . 

- 

- 

39.000 

EOUIPMENT  PROVIDED  FRO M  OTHER  APPROPRI ATIONS  . 

1 

(NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  building  with  reinforced  concrete  floor*,  concrete  masonry 
unit  exterior  walls,  steel  truss  roof,  pile  foundations,  and  built-up 
roofing:  pre-englnaered  covered  storage  erea  and  flammable  storage 
Duildings;  parking  lot  and  laydown  area;  utilities,  relocation  of  on-site 
tenants,  demolition  of  three  buildings. 


11.  REQUIREMENT: 
PROJECT: 


182.020  SF 


ADEQUATE : 


0  SF  SUBSTANDARD: 


0  SF 


Provides  a  facility  including  administrative  offices,  classrooms,  and 
training  spaces  for  intermediate  level  maintenance  of  nuclear -powered 
attack  submarines  homeported  or  in  transit  at  this  base.  The  facility 
will  be  sited  on  the  kuahue  Peninsula  as  part  of  the  expansion  of  tire 
base.  (Current  mission.) 

REQUIREMENT : 

Present  capabilities  need  to  be  expanded  for  performance  of  Selected 
Restricted  Availability  (SRA)  in  support  of  the  Submarine  Extended 
Operating  Cycle  (SEOC)  program  and  to  replace  existing,  inadeauate 
buildings.  Tnis  base  is  homeport  to  an  average  of  20  nuclear-powered 
attack  submarines  and  supports  an  average  of  two  transient  submarines 
at  any  one  time,  including  visiting  Trtdent-class  ballistic  missile 
submarines.  Intermediate  maintenance  cannot  be  performed  by  ship 
workforces,  but  does  not  require  scheduling  lengthy  and  expensive 
overhauls  at  tne  public  shipyards.  While  there  art  some  limited  repair 
capaoilities  on  tne  submarines,  tne  crews  do  not  have  tne  shops  and 
technical  skills  necessary  to  keep  all  shipboard  systems  running.  Shore 
Intermediate  Maintenance  Activity  (SIMA)  personnel  augment  these 
capabilities.  SIMA's  provide  shore  billets  for  personnel  in  many  ratings 
which  are  normally  found  only  on  snips.  This  keeps  the  personnel 
proficient  in  their  mechanical  and  other  skills  while  serving 
snore-duty.  SIMA's  provide  both  valuable  training  to  these  mechanics 
while  assigned  and  a  chance  to  update  skills  ana  learn  new  snipooard 
systems.  A  SIMA  consists  of  many  industrial  shops  and  engineering  spaces 
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1.  COMPONENT 

NAVY 

FY  ,992  MILITARY  CONSTRUCTION  PROGRAM 

i 2 .  DATE 

1 

i 

i 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUBMARINE  BASE.  PEARL  HARBOR.  HAWAII 

4.  PROJECT  TITLE 

jft  FftOJCCT  MUK 

SHORE  INTERMEDIATE  MAINTENANCE  ACTIVITY 

P-ilS 

11.  REQUIREMENT:  (CONTINUED) 

REQUIREMENT :  (CONTINUED) 

which  perform  Ninttrwnci  on  most  of  the  heavy  inouatria)  shipboard 
systems  The  capabilities  include  pipe  Manufacture  and  repair;  propulsion 
system  maintenance:  electronics  and  sonar  repair;  steel  and  plate  work, 
parts  milling  and  manufacture:  and  pump,  valve  and  hydraulic  system 
maintenance .  Tne  implementation  of  the  Extended  Submarine  Engineering 
Operating  Cycle  (ESEOC)  which  replaces  tne  mid-cycle  non-ref uel ing 
overhaul  in  tne  shipyard  with  SRAs  at  the  nomeport.  nas  resulted  in  a  ten 
percent  increase  in  SIMA  workload.  Anotner  factor  to  impact  tne  SIMA 
capaof  1 1 1  tes  is  tne  assignment  of  tne  SSN-GBB  (improved)  class  submarine 
to  Pearl  Maroor . 

CURRENT  SITUATION: 

The  activity  does  not  nave  adequate  facilities  to  accommodate  the 
expanding  intermediate  maintenance  activity  workload  in  support  of  tne 
ESEOC  program  Tne  majority  of  existing  buildings  were  constructed 
between  1923  and  1933  to  service  diesel  electric  suomarines.  Tnese 
facilities  are  inadequate  in  size  and  outdated  for  working  on  tne 
larger,  more  complex,  nuclear  submarines.  Tne  facilities  neve  received 
periodic  upgrade,  but  tne  built-in  inefficiencies  in  layout  and  material 
nandling  capabilities  and  tne  space  restrictions  on  storage  and  support 
function  areas  nave  not  been  corrected.  Tne  increeaed  workload  of  tne 
SIMA  nas  aggravated  tnese  problems  and  tne  new  requirements  nave 
surpassed  tne  facilities'  ability  to  expand  to  accommodate  tne  growth. 
Maintenance  and  controlled  industrial  functions  are  performed  adjacent  to 
personnel  support  activities.  This  intermtngl ing  of  functions  causes 
concern  for  safety  and  security.  A  facility  survey  determined  that 
considering  cost,  time  and  new  requirements,  the  inadequacies  that 
presently  exist  make  it  virtually  impossible  to  renovate  tne  existing 
buildings  to  achieve  an  operational ly  efficient  fecility.  Tne  existing 
facilities  nave  insufficient  ventilation,  improper  lighting,  antiquated 
electrical  power  distribution  systems,  unstable  decks,  teraite/dry  rot 
damage  to  structural  members,  and  some  structures  neve  esbestos  siding. 
The  working  areas  around  tne  machines  barely  meet  minimum  aafety 
standards  requiring  the  use  of  wire  safety  screens  during  mechine 
operations,  thus  impairing  operations.  Welding  and  other  hazardous 
operations  are  being  performed  in  tne  mam  aisle  due  to  tne  lack  of  space 
within  tne  work  centers.  Low  ceiling  heights  in  some  work  centers 
inhibit  material  handling. 

IMPSCT  IF  NOT  PROVIOEO: 

If  satisfactory  facilities  are  not  provided  to  meet  tne  increasing  number 
of  SRA's.  schedules  will  not  be  met,  and  tnis  will  impact  on  operational 
deployments.  Present  shop  functions  will  continue  to  be  inefficient 
and  unsafe.  Fire  safety,  ventilation,  and  lighting  improvements  to  tne 
workplace  will  not  be  achieved.  Fleet  readiness  will  be  seriously 
impaired . 


12.  SUPPLEMENTAL  DATS; 

A.  ESTIMATED  DESIGN  DATA;  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  06-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  2§ 

(C)  DATE  DESIGN  35X  COMPLETE .  10-90 

(D)  DATE  DESIGN  COMPLETE .  10-91 

(2)  BASIS 

<A>  STANDARD  OR  DEFINITIVE  DESIGN  YES _ NC  X 


(CONTINUED  ON  DD  1391C) 


PAGE  NO. 


139 


1.  COMPONENT 


12.  DATE 


PY  ,982  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  and  location 


NAVAL  SUBMARINE  BASE.  PEARL  HARBOR.  HAWAII 


4.  PROJECT  TITLE 


iS.  PROJECT  NUMBER 


SHORE  INTERMEDIATE  MAINTENANCE  ACTIVITY  |  P-115 


12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USEO :  _ 

(3)  TOTAL  COST  (C)  «  (A)  +  (B)  OR  (D)  *  <E).  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS  .  (  1,961) 

(B)  ALL  OTHER  DESIGN  COSTS  .  (  1.2S5) 

(C)  TOTAL .  3.216 

(D)  CONTRACT .  (  2.7QO) 

(E)  IN-HOUSE .  (  S16) 


(4)  CONSTRUCTION  START. 


■  •  11-91 
(MONTH  AND  YEAR) 


B.  EOUJPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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page  no. 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


(2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  TRAINING  CENTER. 
GREAT  LAKES.  ILLINOIS 


:  A .  COMMAND 


1  i  »Aci  COXSTK 
'  COSi  PlDE* 


CHIEF  OF  NAVAL 

EDUCATION  AND  TRAINING  ,  1  26 


6.  PERSONNEL 


PERMANENT 


STUDENTS 


SUPPORTED 


STRENGTH 

a.  AS  OF 
09/30/90 

TOTAL 

258 

3077 

■'  931 

173 

17453 

■ 

■  1 

269 

22161 

P.  END  FY 
1996 

248 

3201 

1 

j  907 

230 

1682B 

■ 

■1 

269 

m 

21683 

7  INVENTORY  DATA  ($000) 


( 


A.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


998) 


210.460 

21.510 

7.000 

0 

42. 140 
58.211 
339.321 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 


PROJECT  TITLE 


SCOPE 


COST 

(SOOO) 


DESIGN  STATUS 
START  COMPLETE 


722.10  MESS  HALL  MODERNIZATION 
TOTAL 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  S3): 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
171.50  INDOOR  SMALL  ARMS  RANGE 

32.000 

SF 

2.400 

730.10 

FIRE  STATION 

7.300 

SF 

1.490 

171.60 

UNIFORM  ISSUE  BUILDING 

76.510 

SF 

11.313 

721.14 

BARRACKS 

720 

PN 

17,743 

171.10 

BUILDING  REPLACEMENT 

LS 

1.200 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

~  Proviaa  basic  inaoctrinat  ion  (ncruit  training)  for  anl  isted  personnel  ; 
primary,  advanced,  and  specialized  training  for  officer  and  enlisted 
personnel . 

Recruit  Training  Command 
Service  Scnool  Command 


LS 


7.000 


08/90 


08/91 


7.000 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES.  (SOOO) 
t  POLLUTION  ABATEMENT  0 

E  INSTALLATION  RESTORATION  0 

C.  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


{ 

« 

! 
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1.  COMPONENT 


!  2 .  DATE 


FY  is92  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

NAVAL  TRAINING  CENTER. 
GREAT  LAKES.  ILLINOIS 


4.  PROJECT  TITLE 


MESS  HALL  MODERNIZATION 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

B.  PROJECT  COST  (*000) 

0805796N 

722.10 

P-550 

7.000 

8.  COST  ESTIMATES 


MESS  HALL  MODERNIZATION . 

SUPPORTING  FACILITIES . 

UTILITIES . 

REMOVAL . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%).  .  . 

TOTAL  CONTRACT  COST . 

SUPERVISION,  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDEO  FROM  OTHER  APPROPRIATIONS 


( NON- ADD  )l( 


5.530 

760 

300) 

460) 

6.290 

320 

6.610 

390 

7.000 

O) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Modernization  to  include  structural  upgrade,  built-up  roof  replacement, 
flooring,  doors,  windows,  painting,  kitchen  equipment,  fire  protection 
system,  ventilation,  air  conditioning,  utilities,  and  asbestos  and  lead 
paint  removal . 


MLH-inm*! 


REQUIREMENT : 

PROJECT : 

Provides  for  tne  reactivation  of  the  mess  hall  at  the  Recruit  Training 
Command  ( RTC ) •  (Current  mission.) 

REQUIREMENT: 

Provide  adequate  feeding  capacity  for  up  to  11.01B  recruits  and 
apprentice  trainees. 

CURRENT  SITUATION: 

There  are  two  mess  halls  located  in  RTC.  The  operating  mess  hall  has  a 
capacity  of  7,834  personnel  and  cannot  be  expanded.  The  other  mess  hail, 
which  was  shutdown  in  1979,  has  a  feeding  capacity  of  11,018  personnel . 

A  recent  increase  of  recruits  and  apprentice  trainees  significantly 
exceeds  the  capacity  of  the  operating  mess  hall,  extending  mealtime 
periods  and  the  overall  training  day.  Training  objectives  try  to 
maximize  time  during  the  eight-week  recruit  training  period.  Delays  at 
tne  mess  hall  hinder  this  objective  and  expensive,  much-needed  training 
time  is  lost  to  long,  non-product ive  waiting  in  meal  lines.  The  mess 
hall  is  In  poor  condition  with  preparation  and  line  equipment  a  continual 
maintenance  problem.  On  the  average,  two  of  the  eight  lines  in  tne  mess 
halt  are  down  for  two  days  every  week.  When  more  then  two  lines  are 
down,  cold  meals  are  served  on  paper  plates.  Since  the  mess  hall  must 
be  kept  open  every  day.  year  round,  major  repair  and  maintenance  cannot 
be  done.  Constant  use  of  the  mess  hall,  without  tne  benefit  of 
maintenance  upgrades,  has  created  the  worn-out  condition  of  the 
equipment  and  structure  with  tne  potential  for  a  major  shutdown  because 
of  equipment  failure.  A  tniro  mess  nail,  tne  Service  School  Command  mess 
nail,  is  located  two  and  a  half  miles  from  this  center  and  does  not  nave 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  TRAINING  CENTtR.  GREAT  LAKES.  ILLINOIS 


4.  PROJECT  TITLE 

MESS  HALL  MODERNIZATION 


5.  PROJECT  NUMBER 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

the  capacity  to  accommodate  the  recruits.  No  viable  alternative  exists 
for  feeding  recruits  other  than  reactivating  the  mess  hall  at  RTC. 
IMPACT  IF  NOT  PROVIDED: 

Dining  well  beyono  capacity  will  persist  as  a  serious  problem. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 

( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


08-90 

_ £0 

11-90 

08-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  -  (A)  ♦  (B)  OR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  310) 

(B)  ALL  OTHER  DESIGN  COSTS . (  400) 

(Cj  TOTAL .  710 

(D)  CONTRACT . (  650) 

(E)  IN-HOUSE . ( _ §g) 

(4)  CONSTRUCTION  START .  04-92 

(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 

FY  1992  MILITARY 

CONSTRUCTION  PROGRAM 

2.  DATE 

NAVY 

3.  INSTALLATION  AND  LOCATION 

14.  COMMAND 

1 

i  AREA  CONST* 
COST  INDEX 

NAVAL  WEAPONS  SUPPORT  CENTER. 

1 

1  NAVAL  SEA  SYSTEMS 

CRANE.  INDIANA 

1  COMMAND 

! 

1.06 

S.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
to.  END  FY 
1996 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICES  I  ENLISTED  I  CIVILIAN 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  62.511) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  . 

f .  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


6.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


149,960 

17.520 

8.700 

0 

0 

18.620 

194.800 


CATEGORY 

CODE 


PROJECT  TITLE 


217.10 

ELECTRONICS  MAINT  SHOP 

70.000  SF 

TOTAL 

9.  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


DESIGN  STATUS 
START  COMPLETE 


00 

02/91 

04/92 

00 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provide  material,  technical  and  logistics  support  for  ships  and  equipment, 
shipDoard  weapons  systems  and  ass igned  expandable  and  nonexpendable 
ordnance  items,  including  small  arms,  fire  control,  anti-submarine 
warfare,  pyrotechnics,  electronic  warfare,  fleat  ballistic  missile 
systems,  electronic  components  such  as  batteries,  microwave  tubes, 
missile  components,  and  rotating  components  (gyros),  conventions' 
ammunition,  gun  systems,  and  missiles. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCY 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


OOOO) 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

NAVAL  WEAPONS  SUPPORT  CENTER. 
CRANE.  INDIANA 


4.  PROJECT  TITLE 


ELECTRONICS  MAINTENANCE  SHOP 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0702096N 

217. 10 

P-246 

l 

8.700 

9.  COST  ESTIMATES 


ELECTRONICS  MAINTENANCE  SHOP  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY  UNIT  COST [  COST  (SOOO) 

;  t 


70.000  87.00  6.090 

1 . 730 
(  840) 

(  890) 

7.820 
_  390 
210 
490 
8 . 700 

( NON- ADD ) (  0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  steel  frame  building,  concrete  foundation  and  floors,  masonry 
walls,  ballasted  single-ply  roof,  computer  flooring,  fire  protection  and 
air  conditioning  systems,  utilities. 


000  SF 


ADEQUATE : 


0  SF  SUBSTANDARD : 


11.  REQUIREMENT: 

PROJECT: 

Constructs  an  electronics  system  engineering  and  maintenance  shop. 

(New  mission. ) 

REQUIREMENT: 

Adequate  facilities  are  required  to  develop,  evaluate  and  improve  repair 
and  maintenance  technologies  for  electronic  modules  and  components  used 
in  systems  like  the  tactical  imbedded  computer,  enhanced  modular  signal 
processor,  gunfire  control  system,  end  mine  hunting  and  neutralization 
systems.  The  high  density  state-of-the-art  electronics  in  these  systems 
must  be  inspected,  tested,  disassembled,  repaired,  cleaned,  and  retested 
as  necessary.  This  center  is  the  only  depot  level  maintenance  point  for 
existing  deployed  systems  and  is  the  only  Navy  activity  developing  the 
capability  to  perform  maintenance  engineering  and  repair  tasks  on  new 
modules . 

CURRENT  SITUATION: 

Maintenance  engineering  and  repair  tasks  on  electronics  modules  and 
components  are  performed  in  old.  scattered  warehouse  buildings.  The 
buildings'  configurations,  combined  with  the  lack  of  adequate  floor  space 
for  existing  test  and  maintenance  "quipment,  severely  limit  the  center's 
effectiveness  and  efficiency  in  p-  forming  the  electronic  engineering 
maintenance  workload.  Significant  productivity  gains  and  economic 
benefits  can  be  achieved  by  consolidating  and  collocating  the  electronic 
engineering  and  maintenance  functions  so  standard  components  ano 
resources  can  be  shared. 

1MPACT  IF  NOT  PROVIDED: 

Tne  maintenance  engineering  and  repair  of  electronic  systems  in  strategic 
ano  tactical  weapons  of  the  Navy  cannot  be  accomplished  in  an  efficient 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  SUPPORT  CENTER.  CRANE.  INDIANA 


4.  PROJECT  TITLE 


5.  PROJECT  NUMBER 


ELECTRONICS  MAINTENANCE  SHOP 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED :  ( CONT I NUED ) 

manner.  The  degradat ion'  in  the  aDility  to  perform  these  tasks  will 
result  in  single  contreetor  dependence,  reduced  reliability,  longer 
repair  times,  escalated  production  and  repair  costs,  and  ultimately, 
reduced  response  to  the  fleet,  which  would  result  in  a  direct  impact  on 
operational  readiness  and  combat  capability. 

ADDITIONAL: 

An  economic  analysis  has  been  prepared  that  Indicates  a  payback  period  of 
2.6  years. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.') 


STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35%  COMPLETE  . 

<D)  DATE  DESIGN  COMPLETE  . 


02-91 

_ 50 

08-91 

04-92 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  NO  X 


TOTAL  COST  (C)  «  (A)  ♦  (6)  OR  (D)  *  (£):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  300) 

(B)  ALL  OTHER  DESIGN  COSTS . (  IPO) 

(C)  TOTAL .  400 

(D)  CONTRACT . (  300) 

(E)  IN-HOUSE . (  10Q) 


(4)  CONSTRUCTION  START. 


•  •  07-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


2.  DATE 


FY  1992  military  construction  program 


3.  installation  and  location 

D.W.  TAYLOR  NAVAL  SHIP  RESEARCH  &  DEV  CEN, 
ANNAPOLIS.  MARYLAND 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 


STUDENTS 


COMMAND 

! 

SPACE  AND  NAVAL  WARFARE' 
SYSTEMS  COMMAND  | 


SUPPORTED 


I  i  ABEL  CONST*. 
I  COS’  INDEX 


OFFICER  |  ENLISTED  ICIVILIAN  OFFICER  I  ENLISTED  '  CIVILIAN 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

O.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  included  in  following  program 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


TENANT  OF  NAVSTA 


O 

1,660 

3,450 

O 

10.300 
44 . 750 
60.360 


8.  PROJECTS  REOUESTED  IN  THIS 

PROGRAM: 

CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

ISOOOi 

DESIGN 

START 

STATUS 

complete 

310. 15 

COMPOSITE  MATERIALS 

LAB 

15,460  SF 

3.450 

03/91 

03/92 

TOTAL 

3.450 

9  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PRL'.RAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

318.10  PROPULSION  SYSTEMS  LAB 


51.940  SF 


10.300 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

This  center  is  to  ba  the  principal  Navy  RDT&E  cantar  for  naval  vamclas 
ana  logistic*  and  for  providing  support  to  the  U.S.  Maritime 
Administration  and  tha  mar i time  industry.  This  cantar  nas  raspons ibi 1 1 ty 
for  Navy-wide  laadarsmp  ir.  surface  snd  subsurface  vehicles,  logistics 
support  systems  technology,  and  experimental  aircraft  aerodynamics . 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


($000) 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

DW  TAYLOR  NAVAL  SHIP  RESEARCH  6  DEV  CEN. 
ANNAPOLIS.  MARYLAND 


j  4 .  PROJECT  TITLE 


5.  PROGRAM  ELEMENT 


6.  CATEGORY  CODE 


COMPOSITE  MATERIALS 
LABORATORY 


!  7 .  PROJECT  NUMBER 


IB.  PROJECT  COST  (tOOO 


'  0605896N 


310.  15 


3.450 


9  COST  ESTIMATES 


U/M'  QUANTITY  'UNIT  COST  I  COST  (5000) 


COMPOSITE  MATERIALS  LABORATORY  . 

BUILDING  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


15.460 

- 

2.69C 

15.460 

153  OO 

(  2.370) 

- 

(  320) 

- 

400 

• 

- 

(  290) 

- 

- 

(  HO) 

- 

- 

3.090 

160 

- 

3.250 

- 

* 

_ 22£ 

* 

3.450 

(NON -ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Partial  two-atory  staal  frame  Duilaing,  masonry  wails,  concrata 
foundation  and  floors,  built-up  roof.  12  fast  high  calling  in  first  floor 
laboratory  araas.  laboratory  fuma  hoods,  spacial  vantilation  system, 
anv i ronmanta 1  control  system,  built-in  fraazar  for  matanals.  matariai 
and  cnemicai  storaga  araas.  offics  and  administrative  araas.  exterior 
unloading  and  storage  araas.  fire  protection  system,  air  conditioning, 
ut 1 1 i t las . 


ADEQUATE : 


SUBSTANDARD 


11.  REQUIREMENT. 

PROJECT ; 

Constructs  a  facility  to  house  new  Navy  research  and  development 
capabilities  in  advanced  composite  materials  science  and  technology  to 
neat  the  increasing  need  for  composite  materials  aboard  Navy  ships.  Also 
provides  specialized  shop  space  areas.  Dench  laboratory  space,  freezer 
storage,  ano  required  support  space.  (Current  mission.) 


This  center  is  the  lead  laboratory  for  Navy  composite  materials 
technology  and  development.  The  unique  facilities  and  technical 
exp—tise  are  not  found  elsewhere  Tne  cost  effectiveness  of  composites 
maw.  them  essential  for  surface  ship  and  submarine  application.  Tne 
tremendous  potential  of  these  unique  materials  for  stealth  enhancement, 
stealth  countermeasures ,  weight  reductions,  maintenance  reduction,  and 
increased  safety  aboard  surface  snips  and  submarines  will  only  be 
realized  if  the  Navy  responds  to  the  opportunities  available  in  the 
research,  development,  and  accelerated  usage  of  composites  This 
requires  modern,  secure,  and  adequate  facilities  to  house  developmental 
composite  naroware  for  understanding  its  design,  fabrication,  mechanical 
response,  ano  applications.  The  new  facilities  will  support  the 
following  main  technology  areas;  resin  modifications  ano  pre-pregging; 
lay  uc ;  filament  winding  ano  automatic  tape  placement;  molding  and 
impregnations;  mechanical  response;  pre-production  naroware  development; 
ano  sample  preparation  and  handling.  New  composite  materials  use  ano 
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I.  COMPQNfNT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


D.W.  TAYLOR  NAVAL  SHIP  RESEARCH  A  OEV  C£N.  ANNAPOLIS.  MARYLAND 


4.  PROJECT  TITLE 


%  PftOJCCT  NUMM« 


COMPOSITE  MATERIALS  LABORATORY 


11.  REQUIREMENT:  (CONTINUED) 

REQUIREMENT :  (CONTINUED) 

repair  training  spaca  la  required  to  capita) in  on  industrial  expertise 
and  to  proviaa  inouatry  witn  guidance  on  specific  Navy  need*. 


Facilities  oo  not  exist  to  adequately  parfora  raaaarcn.  oavalop 
matariala.  and  adapt  composites  to  anipooaro  uaa.  Layout  and  work  apacaa 
ara  inadaquata  for  praaant  program*  No  apaca  ia  avai)aD)a  to 
accommodate  tha  rapidly  expanding  Marina  compoaita  taennology  and  new 
aquipawnt  raqulrad  to  capitalize  on  tha  potantial  availaota  for  ampooard 
appl i cat lona. 


Without  tnia  project.  tha  Navy  will  not  oa  aDia  to  taka  advantaga  of 
advancing  taennology  and  auoatantia)  aavinga  aaaoctatao  with  tha 
development  and  uaa  of  composites  on  aurfaca  anipa  and  submarines. 
Prototyping  of  nav  aacninary  and  atructura)  concapta  ail)  ba  raatrictad. 
transmitting  compoaita  hardware  to  the  fleet  will  ba  impeded.  arid  tha 
application*  of  nav  composite  material*  will  ba  delayed  The  Navy  will 
not  be  able  to  keep  pace  with  tne  rapid  expansion  in  marine  compoaita 
technology  and  will  ba  relegated  to  providing  routine  service  work  and 
continue  to  mak*  unnecessary  repairs  and  costly  over-oes tgns .  The  Navy 
will  not  axpar ianca  tne  cost  savings,  staaith  capabilities,  weight 
reductions,  and  reductions  in  snip  acquisition  and  awintenence  costs  that 
are  available  through  research  and  development  and  the  application  of 
advanced  marine  composite  matariala. 

ADDITIONAL : 

An  economic  analysis  has  bean  prepared  that  indicate*  a  payback  of  2.T 

years . 


12.  SUPPLEMENTAL  DATA. 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  OESIGN  GUIDE.') 


II)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35X  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

TOTAL  COST  (C)  -  IA)  *  (B)  OR  (0)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


— g3-».) 

_ 52 

—S&zSl 

__g3-yz 


(9000) 

(  175) 

(  120) 


(4)  CONSTRUCTION  START. 


06-92 

(MONTH  AND  YEAR) 


B  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  component 

NAVY 


3.  INSTALLATION  AND  LOCATION 


2  MILITARY  CONSTRUCTION  PROGRAM 


NAVAL  RADIO  TRANSMITTING  FACILITY. 
ANNAPOLIS .  MARYLAND 


6.  PERSONNEL 
STRENGTH 

«.  AS  OF 
09/30/90 
b.  END  Fy 
1996 


PERMANENT 


OFFICER  ENLISTED  jClVILIAN 


54 

54 


STUDENTS 


4.  COMMAND 

NAVAL  COMPUTER  6  TELE- 
I  COMMUNICATIONS  COMM 


SUPPORTED 


2.  DATE 


I  4  AA£L  COPST* 

1  cor  *Dtx 


7.  INVENTORY  DATA  ISOOOI 


TENANT  OF  NAVSTA 


a.  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  in  next  three  PROGRAM  YEARS  .  .  .  . 

0-  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


0 

0 

5.220 

O 

O 

0 

5.220 


CATEGORY 

CODE 

PROJECT  TITLE 

132. 10 

ANTENNA  MODIFICATIONS 

LS 

812.30 

ELECT  DISTR  SYSTEM  IMPRVS 

LS 

812.30 

ELECTR  DISTR  SYSTEM  IMPRVS 

LS 

total 


2.400 

1.900 

920 

5.220 


OESlGN  STATUS 
TART  COMPLETE 


05/90  11/90 
06/90  04/91 
06/90  03/91 


10.  MI 


INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 

MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


Provides  vary  low  frequency  commum  cat  ions  to  submarines  operating  in  tne 
Atlantic  area.  Operates  as  a  segment  of  tne  Defense  Communications 
System  (DCS). 


(■L.TEL'  -KmAaiOiiH  ( CA  l  *1 


ANDING  POLLUTIO 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(»000> 
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1.  COMPONENT 


NAVY 


FY  1982  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  RADIO  TRANSMITTING  FACILITY. 
ANNAPOLIS.  MARYLAND 


4.  PROJECT  TITLE 
ANTENNA  MODIFICATIONS 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

6.  PROJECT  COST  ($000) 

03031 13N 

132.10 

P-810 

2.400 

9  COST  ESTIMATES 


ITEM 


U/M  QUANTITY  (UNIT  COST  I  COST  (SOOO) 


ANTENNA  MODIFICATIONS . 

BUILDINGS . 

HOISTS . 

TOWER  MODIFICATIONS . 

PADS  AND  PIERS  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDEO  FROM  OTHER  APPROPRIATIONS 


LS 

SF 

LS 

LS 

LS 


'  I 


2.700 


48.00 


(NON- ADD )( 


2.150 
130) 
1.220) 
630) 
170) 
2. 150 
1 10 
2.260 
140 
2.400 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Six  pre-fabricated  natal  buildings  nousing  dlosal -angina  hydraulic  hoist 
systans;  concrata  pads  and  anchoring  piars;  modifications  to  10  antanna 
towars  including:  ralnforcad  gussat  plata  wolds;  safaty  climbing  davicas 
including  railings,  toa-guards.  and  platform  guards;  17  shaava  Doom 
assamoi las  mountad  at  top  of  towars. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT : 

Provioas  modifications  to  tna  vary  low  fraquartcy  ( VLF )  common i cat  ions 
towar  and  installs  mamtananca  and  rapair  hoist  systams  for  io  antanna 
towars .  (Currant  mission.) 

REQUIREMENT: 

Naval  submarina  forcas  dapand  upon  tha  VLF  communications  systam  for 
ral labia  stratagic  communications.  Tha  raliability  of  tna  systam  dapands 
on  tna  physical  condition  of  tha  triangular  array  of  caolas  and  four 
pansis,  tha  "top  hat,*  through  which  tha  VLF  signal  is  transmitted. 

Praventton  of  deterioration  and  failure  requires  regular  inspection  and 
maintenance  of  tha  componants  on  a  five  yaar  cycla.  Accessibility  and 
tha  elimination  of  stress  requires  that  tha  top  hat  be  lowered  to  tha 
ground  for  maintenance  operations. 

CURRENT  SITUATION: 

The  top  hat  of  the  VLF  antanna  is  continuously  exposed  to  the  elements 
and  deteriorates  because  o*  a  lack  of  maintenance.  Inspections  and 
maintenance  require  lowering  the  top  hat  to  the  ground.  Currently, 
there  is  no  system  for  lowering  or  raising  the  top  hat  panels.  The  tower 
modifications  will  ensure  the  towers  are  not  overstressad  during  the 
raising  and  lowering  operations.  Tha  pins,  shackles,  insulators,  and 
other  components  of  the  top  hat  are  excessively  deteriorated  because  of 
a  lack  of  maintenance 
IMPACT  IF  NOT  PROVIDED: 

Inspection  ana  maintenance  of  the  system,  will  continue  to  be  impossible 
ano  the  transmitting  capability  will  deteriorate  with  the  risk  of 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  RADIO  TRANSMITTING  FACILITY ,  ANNAPOLIS.  MARYLANO 


4.  PROJECT  TITLE 


8.  PROJECT  NUMMA 


ANTENNA  MODIFICATIONS 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

significant  fatlura  and  downtlma. 


12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1180.  “FACILITY  PLANNING  ANO  DESIGN  GUIDE.*) 

(  1 )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1891 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


OS-90 

_ 122 

07-90 

11-80 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  ■  (A)  +  (B)  OR  (0)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


YES  NO  X 


($000) 

( _ 2J) 

c _ £2) 

_ 122 

( _ 86 ) 

( _ 24) 


(4)  CONSTRUCTION  START. 


.  .  .  . 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 

NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


> 


3.  installation  and  location 

NAVAL  RADIO  TRANSMITTING  FACILITY, 
ANNAPOLIS.  MARYLAND 


4.  PROJECT  TITLE 

ELECTRICAL  DISTRIBUTION 
SYSTEM  IMPROVEMENTS 


5.  PROGRAM  ELEMENT 

B.  CATEGORY  COOE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

0303 11 3N 

812.30 

P-963 

1.900 

9.  COST  ESTIMATES 


ITEM 


U/M  QUANTITY 


UNIT  COST 


COST  (SOOO) 


ELECTRICAL  DISTRIBUTION  SYSTEM  IMPROVEMENTS. 

SWITCHGEAR  . 

ELECTRICAL  CABLE  . 

POWER  PLANT  BUILDING  AODITION . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  £.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


LS 

LS 

LS 

SF 


120 


250.00 


(NON- ADD )( 


-L. 


1.710 
1.540) 
140) 
_ 30) 


1.710 

_ 90 

1  .800 
100 
1.900 
O) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

15KV  vacuum  circuit -breaker  switchgear  with  control  wiring  cubiclaa;  15KV 
distribution  c«t> las.  duct banks  and  manholaa;  ona-story  building  addition, 
concrata  foundation  and  floor,  aasonry  vails,  built-up  roof,  apoxy-coatad 
floor  and  walls,  amargancy  ayawasn/showar .  util  it  las. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT: 

Improves  tna  powar  plant's  alactncal  distribution  systam  to  incraasa  tna 
ral lability  of  alactrical  powar  to  critical  communications  facilitias. 

(Currant  mission.) 

REQUIREMENT: 

This  facility  roquiras  a  rallabla  alactrical  powar  plant  and  distribution 
systam  to  oparata  assantial  talacommuni cat  ions  systems  for  the  fleet  ana 
the  Oaf ansa  Communications  Agency. 

CURRENT  SITUATION: 

The  reliability  of  the  existing  alactrical  powar  systam  is  jeopardized  by 
antiquated  air  circuit  breaker  switchgear  located  in  tna  powar  plant. 
Elactrical  circuits  from  the  power  plant  to  the  Vary  low  Frequency  (VlF) 
and  Low  Frequency  (LF)  buildings  are  routed  througn  tna  same  feeder  and 
circuit  breaker  in  addition  to  the  circuit  to  tna  administrat ion 
building.  These  conditions  do  not  provide  tna  required  redundancy  in  the 
amargancy  power  distribution  system.  Additionally,  feeders  from  the 
power  plant  to  the  communication  facilities  are  routed  through  common 
duct banks  and  manholes.  A  single  cable  failure  would  most  likely  result 
in  a  total  loss  of  power  from  the  disabling  of  the  remaining  cables  in 
tna  manhole.  The  power  loss  would  negate  the  ability  to  provide 
essential  talacommuni cat  ions  to  the  Fleet  and  the  Defense  Communications 
Agency. 

IMPACT  IF  NOT  PROVIDED: 

Tna  activity  transmitting  system  will  continue  to  operate  oepenoent  upon 
an  unreliable  electrical  power  source  Switchgear  will  be  subject  to 
more  frequent  failures,  longer  ana  more  frequent  outages  will  occur,  the 

(CONTINUED  ON  DD  13910 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  RADIO  TRANSMITTING  FACILITY.  ANNAPOLIS.  MARYLAND 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

ELECTRICAL  DISTRIBUTION  SYSTEM  IMPROVEMENTS 

P 

-963 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

ganarators  win  oatanorata  at  an  acealaratad  rata,  tha  battary  Dack-up 
will  ba  mora  auseaptlbla  to  falluras.  and  tha  possibility  of  catastrophic 
damaga  rasulting  from  snort  circuits  will  incraasa.  Tha  usa  of  a  common 
ductbank  will  conti nua  to  posa  tha  thraat  of  a  comp lata  failura. 
pravanting  this  facility  from  complating  it's  mission. 


12.  SUPPLEMENTAL  OATA : 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  06 >90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  . 80 

(C)  DATE  DESIGN  3SX  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  04-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N^A _ 


(3)  TOTAL  COST  (C)  «  (A)  «■  (B)  OR  (0)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS  .  ( _ 89) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ 4J) 

(C)  TOTAL .  136 

(D)  CONTRACT . (  110) 

(E)  IN-HOUSE . ( _ 2§) 

(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT 

NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NATIONAL  NAVAL  MEDICAL  CENTER. 
BETHESDA.  MARYLAND 


4.  COMMAND 

BUREAU  OF  MEDICINE  AND 
SURGERY 


5  ARE-  CO*!.'* 
COS*  (RCiX 


1  .05 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

1211 

2034 

1726 

742 

294 

S 

154 

243 

mm 

1256 

2009 

1715 

766 

201 

IS 

155 

256 

II 

TOTAL 


6404 

6356 


7.  INVENTORY  DATA  ($0001 

a.  TOTAL  ACREAGE  TENANT  Oc  NAVHOSP 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  90 .  0 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  9,040 

a.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  4,470 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  9.500 

g.  REMAINING  DEFICIENCY .  27.830 

h.  GRAND  TOTAL  50.840 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

(S000I 

DESIGN 

START 

STATUS 

COMPLETE 

721.11 

BEO  MODERNIZATION 

47 . 560  SF 

3.500 

07/90 

07/91 

832.10 

SANITARY  SEWAGE  SYS  IMPVS 

TOTAL 

LS  _ 

970 

4.470 

06/90 

12/90 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


740.74 

CHILD  development  center 

LS 

1.000 

721.11 

BACHELOR  ENLISTED  0UARTERS 

LS 

7.000 

841.10 

WATER  STORAGE  TANK 

LS 

1.500 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Ensura  assigned  naval  snore  activities  are  provided  resources  to  carry 
out  their  assigned  missions;  provide  a  comprehensive  range  of  emergency, 
outpatient,  patient,  and  inpatient  health  cere  services  to  active  duty 
Navy  and  Marine  Corps  personnel  and  active  duty  members  of  other  Federal 
Uniformed  Services;  direct  the  overall  provision  of  comprehensive  and 
quality  health  care  services  by  all  assigned  activities;  ensure  ail 
assigned  military  personnel  are  both  aware  of  and  properly  trained  for 
the  performance  of  their  assigned  contingency  and  wartime  duties;  ensure 
the  command  and  all  assigned  activities  are  maintained  in  a  proper  state 
of  material  and  personnel  readiness  to  fulfill  their  respective  wartime 
and  contingency  mission  plans;  conduct  graduate  and  postgraduate 
education  prog'ams  for  naval  medical  students  and  medical  department 
officers. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  ($000) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OC  RATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NATIONAL  NAVAL  MEDICAL  CENTER, 
BETHESDA ,  MARYLAND 


4.  PROJECT  TITLE 

BACHELOR  ENLISTED  OUARTERS 
MODERNIZATION 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0807796N 

721.11 

. 

P-923 

3.500 

9.  COST  ESTIMATES 


ITEM 


lU/Ml  QUANTITY 


UNIT  COSTj  COST  (SOOO) 


BACHELOR  ENLISTED  OUARTERS  MODERNIZATION  .  . 

SUPPORTING  FACILITIES . 

UTILITIES.  SITE  IMPROVEMENT.  AND  REMOVAL  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  S.OV.)  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


I-' 

!  LS 
I  - 


47.560 


64.00 


(NON- ADO  ){( 


3.040 
100 
TOO) 
3. 140 
160 
3.300 
200 
3.500 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Modernize  and  renovate  existing  three-story  building  to  provide  48 
two-bedroom  modulas  with  private  baths,  lounges,  laundry  areas,  storage, 
vending,  fire  protection  system;  upgrade  electrical,  mechanical  and 
communication  systems:  asbestos  removal. 

Grade  mix;  192  E1-E4.  Total;  192 


11  REQUIREMENT: 
PROJECT ; 


1.368  PN  ADEQUATE; 


430  PN  SUBSTANDARD:  ( 


294 )  PN 


Modernizes  a  bachelor  enlisted  quarters  for  192  enlisted  personnel. 

(Current  mission.) 

REQUIREMENT; 

Adequate  housing  for  bacnelor  enlisted  personnel  assigned  to  the  hospital 
as  staff  and  students. 

CURRENT  SITUATION: 

Existing  berthing  capacity  of  636  spaces  incluoes  accommodations  found  by 
112  in  the  civilian  community  and  430  adequate  spaces  at  the  hospital. 

There  are  294  substandard  spaces  eligible  for  modernization.  This 
project  will  modernize  192  spaces.  A  follow-on  modernization  project  for 
102  spaces  and  a  new  construction  requirement  for  532  are  currently 
planned. 

IMPACT  IF  NOT  PROVIDED: 

If  these  facilities  are  not  upgraded,  the  enlisted  students  will  continue 
to  be  housed  in  substandard  quarters  to  the  detriment  of  morale,  training 
and  career  retention  efforts. 

(CONTINUED  ON  DD  139 1C) 
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J.  COMPONENT 

NAVY 

FY  1992  military  construction  program 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NATIONAL  NAVAL  MEDICAL  CENTER,  BETHESDA ,  MARYLAND 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

BACHELOR  ENLISTED  OUARTERS  MODERNIZATION 

P 

- 

-923 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  07-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  4g 

1C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  07-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ _ 

(3)  TOTAL  COST  (C)  •  (A)  *  (B)  OR  (D)  +  (E>:  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  185) 

(B)  ALL  OTHER  DESIGN  COSTS . (  220) 

(C)  TOTAL .  405 

(D)  CONTRACT .  (  330) 

(E)  IN-HOUSE .  ( _ 75) 

(4)  CONSTRUCTION  START .  11-91 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 

2.  DATE 

FY  igg2 

MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

i  A CONSTR 
COST  INDEX 

NAVAL  AIR  TEST  CENTER. 

COMMANDER  IN  CHIEF. 

PATUXENT 

RIVER.  MARYLAND 

ATLANTIC  FLEET 

L_.95 

6.  PERSONNEL 


PERMANENT 


a.  AS  OF 

OFFICER 

09/30/90 

554  j  3106 

3382 

57 

b.  END  FY 
1996 

588  l  3003 

|  3567 

57 

STUDENTS 


OFFICER  ENLISTED  jCIVILIAI 


58 
5 


7.  INVENTORY  DATA  iSOOO) 


(  7.123) 


SUPPORTED 


a.  TOTAL  ACREAGE  C 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  planned  in  next  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


259.030 
29 . 290 
5.800 
0 
0 

1.009.940 

1.304.060 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE  PROJECT  TITLE 


143.47  ALERT  FORCE  FACILITY 
TOTAL 


COPE 


10.370  SF 


DESIGN  STATUS 
TART  COMPLETE 


5. BOO 
5.800 


08/90 


07/91 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Test  and  evaluate  aircraft  and  eeapon  systems,  components,  and  their 
related  equipment  for  Fleet  use.  Station  also  supports  tactical  support 
sauadrons  and  the  Navy  Test  Pilot  School. 

Fleet  Air  Reconnaissance  Squadron  VO-4  (Functions  move  to  Tinker  AFB 
early  1990's . ) 

Oceanographic  Development  Squadron  VXN-8 
Air  Test  and  Evaluation  Squadron  vx-1 
Navy  Test  Pilot  School 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  2.800 
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1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


I  A.  PROJECT  TITLE 


NAVAL  AIR  TEST  CENTER. 
PATUXENT  RIVER.  MARYLAND 


5.  PROGRAM  ELEMfNT 


ALERT  FORCE  FACILITY 


0605896N 


|  6 .  CATEGORY  CODE 

7.  PROJECT  NUMBER  j 

|  143.47 

I 

1 

P-494  | 

8.  PROJECT  COST  (SOOO 


5.800 


9.  COST  ESTIMATES 


ALERT  FORCE  FACILITY  . 

PERSONNEL  support  building  . 

AIRCRAFT  SUPPORT  FACILITIES . 

AIRCRAFT  READY  FUELING  SYSTEM . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/Mi  QUANTITY  |UNIT  COST;  COST  (SOOO) 


10.3T0  I 
10.370  i  210.00 


(NON-ADD)|( 


5.210 

2.180) 

2.080) 

950) 

5.210 

260 

5.470 

330 

5.800 

0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  masonry  wall  building,  partially  underground  with  eartn  barms, 
concrate  foundation  and  floor,  pre-cast  concrete  roof;  building  includes 
space  for  sleeping,  mess,  recreation  and  communications  facility  with 
electromagnetic  and  radio  frequency  interference  (EMI/RFI)  shielding, 
fire  protection  system,  air  conditioning,  utilities;  aircraft  support 
facilities  including;  maintenance  facility,  perking  apron  and  taxi ways, 
ready  issue  aircraft  fuel  storage  and  dispensing  system;  fixed  point 
utility  system,  heating  and  air  conditioning  system  for  standby  alert 
aircraft,  security  fencing. 


.370  SF 


ADEQUATE ; 


0  SF  SUBSTANDARD: 


REQUIREMENT: 

PROJECT: 

Provides  a  ready  (instant  launch)  alert  force  facility  with  supporting 
aircraft  utilities.  (New  mission.) 

REQUIREMENT: 

Adequate  facilities  to  support  the  mission  of  providing  the  President  of 
the  United  States  and  the  joint  Chiefs  of  Staff  (JCS)  with  a  survivabie 
and  durable  means  to  command  the  Nation's  strategic  nuclear  weapons 
arsenal.  This  requires  an  aircraft  to  be  airborne  24  hours  a  day,  every 
day  of  the  year  as  well  as  a  rapid  response  alert.  To  satisfy  this 
mission,  a  collocated  crew  with  aircraft  and  rapid  launch  notification  is 
required. 

CURRENT  SITUATION: 

This  Center  has  been  designated  as  the  alert  site  for  Atlantic  Tecamo 
operations  which  requires  operational  capapility  to  execute  JCS  mission 
requirements .  There  are  no  facilities  that  will  meet  these  requirements. 
Facilities  approved  and  unoer  construction  at  Tinker  Air  Force  Base  will 
provide  the  squadron  with  a  central  support  base  near  maintenance 
facilities  designed  for  707-oerivative  aircraft.  Alert  sites  with 
minimum  support  facilities  are  reaumeo  on  the  east  coast  and  Hawaii  to 
ensure  readiness  and  access  to  submarine  operating  areas. 


(CONTINUED  ON  DD  1391C)  ' 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  TEST  CENTER.  PATUXENT  RIVER.  MARYLAND 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

ALERT  FORCE  FACILITY 

_ 

P-494 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

Flut  Air  Reconna  i  ssance  Squadron  4  will  not  bo  abla  to  moat  ml  as  ion 
requirements,  and  Pres  1  dent lal/JCS  communications  link  with  our  strategic 

nuclear  forces  would  be  severely  degraded. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  08-80 

(B )  PERCENT  COMPLETE  AS  OF  JANUARY  1981 .  35 

(C)  DATE  DESIGN  35%  COMPLETE .  11-80 

(0)  DATE  DESIGN  COMPLETE . 07-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N^A _ 

(3)  TOTAL  COST  (C)  •  (A)  *  (B)  OR  (D)  ♦  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  255) 

(B)  ALL  OTHER  DESIGN  COSTS . (  250) 

(C)  TOTAL .  505 

(D)  CONTRACT . (  467) 

(E)  IN-HOUSE . ( _ 38) 

(4)  CONSTRUCTION  START .  01-82 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS. 

NONE 
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1.  COMPONENT 


NAVY 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

NAVAL  ELECTRONIC  SYSTEMS  ENGINEERING  ACT. 
ST.  INIGOES.  MARYLAND 


14.  COMMAND 


i  I 

|  SPACE  AND  NAVAL  WARFARE 
I  SYSTEMS  COMMAND  | 


i  AKti  CONST* 
COST  N.OEX 


.95 


6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER 

ENLISTED  |  CIVILIAN 

•  AS  OP 

09/30/90 

ID 

19 

326 

0 

0 

0 

0 

0  1  0 

349 

b.  END  FY 

■H 

1 

1996 

1 

27 

326 

0 

0 

0 

0 

0  I  0 

357 

7.  INVENTORY  DATA  ($0001 


a.  TOTAL  ACREAGE  (  969) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

а.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 

б.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


24 . 050 
6.970 
8 . 450 
0 
0 

21.080 

60.550 


PROJECT  TITLE 


CATEGORY 
CODE 

317.25  ACLS  INTEGRATION/TEST  FAC 

317.25  ELECS  SYS  INTEGRATION  LAB 

931.10  SANITARY  WASTEWATER  SYSTEM 
TOTAL 


SCOPE 


COST 

ISOOOi 


DESIGN  STATUS 
START  COMPLETE 


7.200 

27.900 

LS 


SF 

SF 


1.750 

5.800 

900 


07/90  01/91 
05/88  05/91 
07/90  11/90 


8.450 


9.  FUTURE  PROJECTS 

A 


B. 


INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 

MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Performs  test  and  evaluation  on  electronics  systems  and  equipment; 
provides  technical  support  and  services  to  users  of  Navy  electronic 
systems  and  equipment;  integrates  electronics  systems  for  new  snip 
types  and  develops  prototype  equipment  modifications. 


11 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(6000) 

0 

0 

0 
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1.  COMPONENT 


NAVY 


FY  1992  military  construction  program 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  ELECTRONIC  SYSTEMS  ENGINEERING  ACT. 
ST.  INICOES.  MARYLAND 


A.  PROJECT  TITLE 

ACLS  INTEGRATION  AND  TEST 
FACILITY 


5.  PROGRAM  ELEMENT 
0605B96N 


6.  CATEGORY  CODE 
317.25 


7.  PROJECT  NUMBER 


i 


I 


P-712 


8.  PROJECT  COST  (SOOO)| 
1.750 


9.  COST  ESTIMATES 


ITEM 


U/M 


QUANTITY 


UNIT  COST  i  COST  (SOOO) 


ACLS  INTEGRATION  AND  TEST  FACILITY  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  - 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 


SF 


7.20C 


146.00 


LS 

LS 

LS 

LS 


( 

( 

( 

( 


(NON- ADD  )l( 


1  .050 
520 
80) 
170) 
100) 
•0) 
1  .570 

_ 80 

1,650 

100 

1.750 

0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  steel  frame  building.  Oil*  foundation,  concrata  floor,  maaonry 
walls,  built-up  roof;  computer  flooding,  emergency  ganarator,  anargy 
monitoring  and  control  systam;  fire  protaction  systam.  air  conditioning, 
util ities. 


11.  REQUIREMENT:  23.550  SF  ADEOUATE :  16.350  SF  SUBSTANDARD:  _ 0  SF 

PROJECT: 

Provides  ar.  Automatic  Carrier  Landing  System  (ACLS)  Integration  and  Test 
Facility.  (Currant  mission.) 

REQUIREMENT. 

An  ACLS  overhaul  and  restoration  tast  bad.  where  systems  integration  and 
quality  assurance  tasting  can  oe  performed  on  a  variety  of  radar  systems. 

Efficient  and  cost-effective  support  of  the  ACLS  overhaul  and  restoration 
efforts  to  maintain  these  systems  to  their  “end  of  life."  The  facility 
will  expedite  the  shipboard  instal lat ion.  checkout,  and  certification  of 
the  ACLS ' s  through  integrating  and  testing  the  various  pieces  of 
electronic  equipment  in  a  laboratory  environment  after  they  nave  bean 
overhauled  or  restored.  It  will  also  support  future  ACLS  modifications 
and  new  snip  requirements. 

CURRENT  SITUATION: 

Maintaining  the  present  carrier  and  amphibious  vessels  through  the  90's 
requires  a  program  of  new  construction  and  periodic  shipyard  evolutions 
intended  to  extend  the  service  life  of  existing  carriers  ana  ultimately 
reduce  the  number  of  new  ships  that  must  be  Duilt.  During  tnese  shipyard 
evolutions,  the  electronic  equipment  must  also  be  overhauled  and  upgraded 
to  ensure  that  systems  critical  to  the  ship's  mission  remain 
technologically  up  to  date  and  continue  to  op-  Me  at  peak  efficiency. 

Included  within  the  shipyard  overhaul  evoluti  is  the  rehabilitation, 
upgrade,  and  modification  of  the  ACLS.  Durm_  -,ne  overhaul,  the  ACLS  is 
completely  removed  from  the  snip  and  the  components  are  sent  to  various 
depots,  including  the  shipyard,  to  ds  overhauled.  Modifications  are 
also  incorporated  to  bring  the  system  to  the  latest  authorized 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


NAVAL  ELECTRONIC  SYSTEMS  ENGINEERING  aCT .  ST.  INIGOES.  MARYLAND 


4.  PROJECT  TITLE 


B.  PROJECT  NUMBER 


ACLS  INTEGRATION  AND  TEST  FACILITY 


P-712 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

conf igurat ion.  After  the  overhaul  ano  update,  the  ayatem  i*  reinstalled 
during  the  integration  and  testing  phases  before  the  intricate  checkout 
process  that  will  lead  to  tne  certification  of  the  overhauled  ACLS.  To 
respond  more  effectively  in  overhauling,  modifying,  and  providing 
operationally  verified  systeme  for  the  Navy,  an  integration  and  test 
facility  is  required.  Current  test  bed  facilities  at  this  activity  are 
inadequate  to  meet  the  requirements  for  integrating  and  testing  new  and 
refurbished  ACLS  equipment.  This  activity  has  no  facilities  for 
performing  full  system  testing  of  software  and  hardware  modifications  to 
tne  AN/SPN-42A  and  AN/SPN-41  systems. 

IMPACT  IF  NOT  PROVIDED: 

The  integration  and  test  phases  for  the  ACLS  will  continue  to  be 
performed  onboard  ship,  requiring  excessive  dollars  and  personnel . 
Shlpboerd  testing  results  in  lost  time  because  of  schedule  conflicts, 
inaccessibility  to  ACLS  spaces,  component  part  delivery  delays,  unstable 
input  power,  uncertain  environmental  control,  and  unreliable  quality 
control.  Scheduling  problems  and  inadequate  quality  control  result  in  a 
reduction  of  aircraft  carrier  operational  readiness  and  safety. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.') 


STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1891. 

(C)  DATE  DESIGN  35X  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


07-90 

_ _ 2§ 

11-90 

07-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  OESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  NO  X 


TOTAL  COST  (C)  -  (A)  *  (B)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


($000) 

_ 79) 

_ _ 96) 

175 
151  ) 

_ 2i> 


(4)  CONSTRUCTION  START 


•  •  •  1 1-91 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


I  4.  PROJECT  TITLE 


NAVAL  ELECTRONIC  SYSTEMS  ENGINEERING  ACT, 
ST.  INIGOES.  MARYLAND 


I  ELECTRONICS  SYSTEMS 
i  INTEGRATION  LABORATORY 


S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE  j 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (*000) 

060S896N 

317.25 

P-720 

! 

5.800 

9.  COST  ESTIMATES 


ITEM 

- s 

U/M] 

QUANTITY  | 

UNIT  COST 

COST  ($000) 

ELECTRONICS  SYSTEMS  INTEGRATION  LABORATORY  .  . 

SF 

27,900  : 

146.00 

4.070 

SUPPORTING  FACILITIES . 

- 

- 

- 

1 .  140 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  100) 

UTILITIES . 

LS 

- 

(  300) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

-  | 

- 

(  740) 

SUBTOTAL  . 

- 

- 

5,210 

CONTINGENCY  (  5.0%) . 

— 

• 

- 

260 

TOTAL  CONTRACT  COST . 

_  | 

- 

- 

5.470 

SUPERVISION.  INSPECTION  &  OVERHEAD  f  6.0%)  .  . 

| 

1 

330 

TOTAL  REOUEST . 

“ 

5,800 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

_ i 

f 

(NON-ADD) 

»'• 

V 

L_ _ 1 

(  0) 

DESCRIPTION  OF  PROPOSED  CONSTRUCTION 
One-story  steel  frame  building,  pile  foundation,  concrete  floor,  brick 
and  masonry  walls,  built-up  roof;  computer  flooring,  400  HZ  electrical 
power  system,  energy  monitoring  and  control  system,  lightning 
protection;  fire  protection  system,  air  conditioning,  utilities. 


44.250  SF 


ADEQUATE : 


SF  SUBSTANDARD : 


REQUIREMENT : 

PROJECT : 

Provides  a  facility  for  the  complete  life-cycle  support  of  the  new 
Automatic  Carrier  Landing  System.  AN/SPN-46  (V).  (Current  mission.) 
REQUIREMENT: 

Adequate  facilities  for  software  and  hardware  maintenance  and  repair, 
software  configuration  management,  and  problem  analysis  support  for  the 
new  AN/SPN-46  (V)  Aircraft  Carrier  Landing  System  (ACLS)  .  The  AN/SPN-46 
(V)  is  a  technological  update  of  the  existing  carrier  landing  system  and 
will  provide  improved  reliability  and  performance  throughout  the  entire 
aircraft  recovery  process  with  the  implementation  of  digital  processing 
in  place  of  previously  used  analog  components.  Both  hardware  and 
software  support  must  be  provided  to  ensure  the  highest  level  of 
technical  assistance,  to  optimize  maintenance  and  logistics  activities, 
and  to  provide  for  software  development,  modification,  and  configuration 
control  of  all  systems  installations.  This  will  be  the  only  facility 
with  these  capabilities  within  the  Navy. 

CURRENT  SIT JATION : 

The  new  ACLS,  AN/SPN-46  (V)  is  expected  to  be  installed  in  all  carriers. 
This  system  relies  heavily  upon  digital  processing  replacing  analog 
components.  This  activity  does  not  have  the  capability  to  perform  the 
necessary  testing  and  evaluation  required  nor  does  it  have  the  facilities 
to  function  as  the  field  maintenance  agent  or  software  support  activity 
for  the  system. 

IMPACT  IF  NOT  PROVIDED: 

This  activity  cannot  support  the  ACLS.  Fleet  readiness  will  be  impaired 
and  tne  safety,  security,  ana  control  of  aircraft  recovery  will  not  be 
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1.  COMPONENT 


PY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


2.  DATE 


NAVAL  ELECTRONIC  SYSTEMS  ENGINEERING  ACT.  ST.  INIGOES.  MARYLAND 


4.  PROJECT  TITLE 


6.  PROJECT  NUMBER 


ELECTRONICS  SYSTEMS  INTEGRATION  LABORATORY 


P-720 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

as  affactlva  because  the  Navy  will  not  be  able  to  use.  support,  control, 
and  upgrade  the  new  AN/SPN-46  (V)  effectively  and  to  its  fullest 
potential . 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 

hanobook  1190.  ‘facility  planning  and  design  guide.*) 


(1)  STATUS: 

(A)  DATE  OESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35*  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


OS-88 

_ §2 

12-88 

OS-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  OESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  NO  X 


(3)  TOTAL  COST  (C)  ■  (A)  +  (B)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


($000) 

(  21S) 

(  196) 

411 

(  375) 

( _ 36) 


(4)  CONSTRUCTION  START .  01-82 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  installation  and  location 

NAVAL  AIR  STATION, 

FALLC  .  NEVADA 


COMMAND 

COMMANDER  IN  CHIEF. 
PACIFIC  FLEET 


S  AREA  COKSTF 
COS'  INDEX 


1  .  19 


PERMANENT 

STUDENTS 

SUPPORTED 

Baa 

OFFICER 

ENLISTED 

CIVILIAN 

99 

.  743 

256 

I 

0  I  0 

0 

0 

0 

0 

1098 

103 

770 

256 

0  j  0 

0 

0 

0 

0 

1129 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


7.  INVENTORY  DATA  ($0001 


a.  TOTAL  ACREAGE  (  126. 7B2) 


b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  .  176.640 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  12.700 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  2.500 

a.  authorization  included  in  following  program  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  7,430 

g.  REMAINING  DEFICIENCY .  14.410 

h.  GRAND  TOTAL .  213.680 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY  COST  DESIGN  STATUS 

CODE  PROJECT  TITLE _  SCOPE  ISOOOI  START  COMPLETE 

134.70  RANGE  AIR  SURV  FAC  LS  _ 2 .500  04/88  10/91 

TOTAL  2.500 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


B  MAJOR  PLANNED  NEXT  THREE  YEARS: 


211.05 

HANGAR  FIRE  PROTECTION 

LS 

1.500 

141 .25 

A/C  FIRE  CRASH  STA  ADON 

7.715 

SF 

2.500 

113.20 

AIRCRAFT  X-RAY  SHELTER 

LS 

700 

724. 12 

BOO  MODERNIZATION 

50 

PN 

1.900 

872 . 10 

PERIMETER  SECURITY  FENC 

58.000 

LF 

830 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintains  ana  operates  facUitias  and  provides  services  ana  mateneis  to 
support  aerial  weapons  training  for  fleet  squadrons  and  carrier  air  wings 
on  rotational  deployments. 

Navy  Strike  Warfare  Center 
Four  air-to-ground  ranges 
One  electronic  warfare  range 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  ( SOOO ) 

A:  POLLUTION  ABATEMENT  450 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 


NAVY 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


i 


3.  INSTALLATION  and  LOCATION 

NAVAL  AIR  STATION. 
FALLON.  NEVADA 


4.  PROJECT  TITLE 

RANGE  AIR  SURVEILLANCE 
FACILITY 


5.  PROGRAM  ELEMENT 

0204696N 

6.  CATEGORY  CODE 

134.70 

7.  PROJECT  NUMBER 

P-2B2 

B.  PROJECT  COST  (SOOO) 

2,500 

9  COST  ESTIMATES 

ITEM  * 

U/M 

OUANTITY 

UNIT  COST 

COST  ($000) 

!  RANGE  AIR  SURVEILLANCE  FACILITY . 

LS 

- 

500 

SUPPORTING  FACILITIES 

- 

1.750 

ELECTRICAL  UTILITIES  . 

LS 

- 

“ 

(  1.030) 

PAVING  AND  SITE  IMPROVEMENT . 

i-s 

- 

(  720) 

SUBTOTAL  . 

“ 

- 

2.250 

CONTINGENCY  (  5.0%). 

“ 

1 10 

TOTAL  CONTRACT  COST . 

- 

- 

- 

2.360 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%) 

- 

“ 

• 

140 

TOTAL  REQUEST.  .  .  . 

- 

* 

- 

2.500 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

. 

(NON- ADD) 

(  9 . 080 ) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two  fixed  radar  sites,  concrete  pads,  fence,  transformer, 
access  road,  and  electric  power  transmission  line. 


generator , 


(11.  REQUIREMENT:  AS  REQUIRED 

PROJECT . 

Provides  support  facilities  for  two  separate  air  traffic  control  radar 
units.  (Current  mission.) 

REQUIREMENT: 

All  areas  of  concentrated  air  traffic,  military  and  civilian,  require 
ground-based  radar  tracking  equipment  to  facilitate  safe  separation  among 
scheduled  and  unscheduled  air  traffic.  Fallon  is  required  to  provide 
real-time  air  space  management  within  its  Special  Use  Airspace  (SUA) 
complex,  which  comprises  eight  restricted  areas,  five  military  operating 
areas,  a  supersonic  operating  area  and  a  civil  air  corridor.  These  radar 
sites  will  provide  essential  range  surveillance  and  air  traffic  advisory 
assistance  to  both  military  and  civilian  pilots.  This  system  will 
provide  the  air  traffic  controller  a  means  to  take  positive  action  to 
alleviate  potentially  hazardous  situations,  and  provide  improved  air 
traffic  safety  within  those  areas  where  the  greatest  concentration  of  air 
traffic  occupies  the  least  amount  of  airspace. 

CURRENT  SITUATION: 

The  existing  air  traffic  radar  systems  provide  very  limited  coverage  of 
the  Fallon  SUA.  Two  of  the  radars  are  long-range,  but  have  relatively 
long  periods  (12  seconds)  between  updates.  These  systems  are  adequate 
for  high-altitude  commercial  air  traffic  operating  on  charted  airways, 
but  are  not  capable  of  tracking  h igh- speed-maneuver ing  military  aircraft. 

The  third  radar  has  a  much  shorter  update  period,  but  is  strictly 
utilized  as  area  approach  radar  for  the  immediate  vicinity  of  the 
airfield.  An  Unspecified  Minor  MILCON  project  will  provide  one  urgently 
needed,  safety  oriented  gap-filler  radar. 

(CONTINUED  ON  DD  13910 
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1.  COMPONENT 

NAVY 

FY  1992 

MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION.  FALLON. 

NEVADA 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

RANGE  AIR  SURVEILLANCE  FACILITY 

P 

-282 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

True  project  is  critical  to  tne  low-altitude.  safe  separation  of 
military  and  civil  aircraft  in  areas  of  hign  air  traffic  congestion. 

Tne  potential  for  near-miss  situation  or  mid-air  collision  between 
military  and  civil  aircraft  in  tne  Fallon  airspace  will  result  in  broad 
scale  adverse  publicity  and  substantial  litigation  against  the  Navy. 
Long-term  improvement  toward  air  safety  witnm  tne  Navy's  finest  air 
training  complex  will  not  be  realized. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTEO .  Q4-B8 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  35*X  COMPLETE .  10-98 

(D)  DATE  DESIGN  COMPLETE .  10-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 

(3)  TOTAL  COST  (C)  -  (A)  ♦  (B)  OR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  200) 

(B)  ALL  OTHER  DESIGN  COSTS . (  230) 

(C)  TOTAL .  430 

(D)  CONTRACT .  (  410) 

(E)  IN-HOUSE . ( _ 22> 

(4)  CONSTRUCTION  START .  03-92 

(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

FISCAL  YEAR 

EQUIPMENT  PROCURING  APPROPRIATED  COST 

NOMENCLATURE  APPROPRIATION  OR  REQUESTED  (SOOO) 

OPERATIONAL  COMMUNICA-  OPN  1993  4.540 

TION  SYSTEMS 

OPERATIONAL  COMMUNICA-  OPN  1994  4,540 

TION  SYSTEMS 

TOTAL  9 . 080 
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1.  COMPONENT 


NAVY 


FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 


2.  DAT£ 


3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION. 
EARLE.  NEW  JERSEY 


4.  COMMAND 

NAVAL  SEA  SYSTEMS 
COMMAND 


:  5  COttSTR 

COST  H.OEX 


1  .  17 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

ma 

OFFICER 

ENLISTED 

CIVILIAN 

155 

2546 

702 

■1 

s 

II 

79 

| 

3482 

147 

2734 

702 

1 

B 

79 

IB 

3662 

7.  INVENTORY  DATA  (SOOO) 


a.  TOTAL  ACREAGE  (  11,158) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  .  136,340 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  132.780 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  4.900 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  133.700 

B.  REMAINING  DEFICIENCY .  57.785 

h.  GRAND  TOTAL .  465.505 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY  COST  DESIGN  STATUS 

CODE  PROJECT  TITLE _  SCOPE  <10001  START  COMPLETE 


740.74  CHILD  DEVELOPMENT  CENTER  8.500  SF  1.250  04/90  02/91 

851.10  ROAD  IMPROVEMENTS  LS  _ 3.650  08/90  05/91 

TOTAL  4 . 900 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


143. 1 1 

MHE  SERVICE  CENTER 

6.  140 

SF 

BOO 

151 . 10 

PIER  EXTENSION  (PHASE  II) 

LS 

40.000 

213.58 

SMALL  BOAT  SHOP 

LS 

1.000 

151 .20 

GEN  PURP  BERTH  PIER  (PH  I) 

208.450 

SF 

20.000 

151.10 

PIER  EXTENSION  (PHASE  III) 

LS 

40.000 

10.  MISSION  OP  MAJOR  FUNCTIONS: 

Rfciivi,  ranovate.  maintain,  stora.  and  isaua  ammunition,  axplosivas. 
expendable  ordnance  items,  weapons,  and  technical  ordnance  material. 
Maintain  basic  and  war  reserve  ammunition  stocks.  Act  as  overseas 
ammunition  transshipment  point  for  Armed  Forces.  Conduct  RDT&E 
in-service  engineering  and  fleet  support  for  packaging,  handling, 
storage,  and  transportation  of  ammunition.  Provide  logistics  and 
port  terminal  services  in  support  of  homeported  ammunition  ships. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 


NAVY 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


i 


3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION. 
EARLE.  NEW  JERSEY 


4.  PROJECT  TITLE 

CHILD  DEVELOPMENT  CENTER 


5.  PROGRAM  ELEMENT 

|  6 .  CATEGORY  CODE  1 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (*000) 

0702096N 

1 

|  740.74 

P-871 

1.250 

9.  COST  ESTIMATES 


ITEM 


IU/M,  QUANTITY  IUNIT  COST  COST  (SOOO) 


T 


CHILD  DEVELOPMENT  CENTER  . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


SF 


LS  1 
LS  ! 


8,500 


105.00 


I  . 


i  I 


(NON- ADD  )| 


890 

230 

130) 

100) 


1 .  120 

_ 60 

1  .  180 

_ 70 

1.250 

0) 


I 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  umI  frame  building,  concrete  floor  and  foundation,  masonry 
walls  with  brick  facing,  built-up  roof  over  insulation  on  metal 
decking  with  open  web  steel  joists,  kitchen,  fire  protection  system, 
storage  area,  air  condit loning,  mechanical  equipment,  fenced  playground, 
parking;  utilities. 


11.  REQUIREMENT: 
PROJECT : 


8.500  SF 


ADEQUATE : 


0  SF  SUBSTANDARD: 


0  SF 


Constructs  a  child  development  center  for  school  and  pre-school  age 
children  of  military  families  assigned  to  the  station  and  to  homeported 
ships.  (New  mission.) 

REQUIREMENT: 

Child  care  centers  provide  supervised  care  for  infants,  pre-school  and 
school  age  Children  in  a  suitably  designed  facility,  on  a  regularly 
scheduled  or  drop-in  basis,  when  parents  are  at  work  or  at  times  when  the 
family  is  tamporarily  unable  to  care  for  them.  Child  care  cantors  are  a 
necessary  element  in  tnoay's  volunteer  force  as  their  availability 
alleviates  mar  problems  incurred  by  Navy  parents  who  are  single,  who 
both  work  or  have  other  special  needs.  These  centers  make  the 
quality  of  ser.  ce  life  more  appealing  to  military  personnel  and  their 
spouses.  The  station  provides  support  to  about  1 . 100  military  families. 
CURRENT  SITUATION: 

Earle  has  no  adequate  child  care  facilities.  Children  are  presently 
cared  for  in  uni .censed,  informal  private  home  arrangements  where  the 
child's  safety  and  the  quality  of  care  being  provided  cannot  be  assured. 

IMPACT  IF  NOT  PROVIDED : 

The  growing  family  population  at  this  station,  coupled  with  the  lack  of 
quality  child  care  will  lead  to  stressful  family  ano  morale  propiems. 

The  economic  hardships  for  military  families  and  the  unsatisfactory 
environments  for  tneir  children  will  continue. 

(CONTINUED  ON  DD  1391C  ) 
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1.  COMPONENT  I 

I 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 


NAVAL  WEAPONS  STATION.  EARLE.  NEW  JERSEY 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


CHILD  DEVELOPMENT  CENTER 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  »  (A)  +  (B)  OR  (D)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


O' -90 

_ 12 

08-90 

02-91 


YES  NO  X 


($000) 

( _ §2) 

( _ £2) 

_ 122 

( _ 12) 

( _ 90) 


(4)  CONSTRUCTION  START. 


■  ■  •  04-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 
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1.  COMPONENT 


I 


FY  1992  military  construction  program 


12.  DATE 


NAVY  I 

3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION. 
EARLE.  NEW  JERSEY 


i 


|4.  PROJECT  TITLE 

i 


{  ROAD  IMPROVEMENTS 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

jB.  PROJECT  COST  (SOOO) 

0702096N 

951.10 

P-931 

3.650 

9.  COST  ESTIMATES 


'  ITEM 

U/M 

OUANTITY 

UNIT  COST 

COST  (SOOO) 

ROAD  IMPROVEMENTS . 

LS 

- 

- 

3.050 

ROADWAY  TRAFFIC  CONTROL  SYSTEMS . 

LS 

- 

- 

(  1.060) 

RAIL  CROSSING  TRAFFIC  CONTROL  SYSTEMS.  .  .  . 

LS 

- 

(  1.100) 

VEHICLE  PARKIN'  LOT . 

SY 

21.900 

41.00 

(  990) 

SUPPORTING  FACILITIES . 

- 

- 

230 

UTILITIES . 

LS 

- 

(  130) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

“ 

(  100) 

SUBTOTAL  . 

- 

- 

3.290 

CONTINGENCY  (  5.0%) . 

“ 

- 

“ 

160 

TOTAL  CONTRACT  COST . 

- 

3.440 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

• 

- 

210 

TOTAL  REOUEST . 

- 

- 

3.650 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 


Prioritized  traffic  signal  system  with  pedestrian  sequences  and  railroad 
pre-emption  capability,  intersection  roadway  realignment;  railroad 
crossings  with  light  signals  and  automatic  gate  systems,  railroad 
pre-emption  connection  to  roadway  traffic  signal  system;  bituminous  paved 
vehicle  parking  lot  with  entrance  road,  lighting;  utilities. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT: 

Provides  signal  light  systems  at  road  intersect  ions .  automatic  gate 
and  light  systems  at  grade  crossings  of  public  roads  with  the  Navy 
railroad,  and  a  vehicle  parking  lot  in  the  waterfront  area  for  ships 
crews.  (New  mission.) 

REQUIREMENT: 

Adequate  traffic  regulatory  devices  to  improve  safety  along  Normandy  Road 
and  at  grade  crossings  of  the  Navy  railroad.  Normandy  Road  is  a  Navy 
owned,  15-mi le-long,  two-lane  road  connecting  the  main  station  with 
the  waterfront  area.  A  Navy  douOle  track  railroad  runs  parallel  to 
Normandy  Road.  Normandy  Road  is  principally  used  for  transporting 
explosives,  weapons  and  supplies  from  the  main  station  to  the  waterfront, 
but  is  also  used  by  personnel  on  official  business.  The  road  and 
railroad  are  crossed  at  grade  by  eight  public  roadways.  Four  of  the  road 
interaections  with  Normandy  Road  have  been  signalized  by  the  station. 

The  four  remaining  intersect  ions  and  all  elgnt  railroad  grade  crossings 
require  automatic  traffic  controls  to  improve  safety.  Nearby 
residential  and  commercial  development  are  increasing  vehicular  traffic 
in  the  area.  In  the  Navy  owned  corridor,  traffic  volume  will  also 
increase  significantly  with  the  arrival  of  the  fast  combat  support  ships 
(AOE's)  being  homeporteo  at  Earle  in  1990.  Parking  space  is  required  for 
the  AOE  crews  at  the  waterfront.  The  traffic  growth  greatly  increases  the 
potential  for  vehicular  accidents,  possibly  involving  oronance. 


(CONTINUED  ON  DD  139 1C) 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY  | 

1- 

•1 

3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION.  EARLE.  NEW  JERSEY 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

ROAD  IMPROVEMENTS 

P-931 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION: 

Traffic  control  at  tha  four  intaraact Iona  with  Normandy  fioad  ana  at  four 
of  tha  grada  croaainga  with  tha  railroad  conaiata  only  of  standard, 
lattarad,  stop  and  warning  signs.  Tha  ramaining  four  railroad  grada 
croaainga  nava  flashing  light  signals,  as  wan  as  standard,  lattarad 
signs.  Tha  signs  hava  provan  to  ba  inaffaetiva  and  largely  ignored. 
Thera  is  inadequate  parking  space  at  tha  waterfront  to  abaorp  tha  AOE 
craw  vehicles. 

IMPACT  IF  NOT  PBOVIDED : 

Tha  roadway  intaraact ions  and  railroad  grade  crossings  will  continue  to 
ba  regulated  by  inaffaetiva  warning  signs.  The  potential  for  traffic 
accidents,  possibly  involving  explosives,  between  Navy  vehicles  and 
those  using  the  eight  public  roadways  will  increase. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PBOJECT  DESIGN  CONFORMS  TO  PAST  II  OF  MILITABY 
HANOBOOK  1190.  ’FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STAfiTED .  08-90 

(B)  PEBCENT  COMPLETE  AS  OF  UANUABY  1991 .  52 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  05-SI 


(2)  BASIS: 

(A)  STANDABO  OB  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  BECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  -  (A)  ♦  (B)  OB  (D)  ♦  (E):  (SOOO) 

(A)  PBOOUCTION  OF  PLANS  AND  SPECIFICATIONS . (  150) 

(B)  ALL  OTMEB  DESIGN  COSTS . (  140) 

(C)  TOTAL .  290 

(D)  CONTRACT . (  250) 

(E)  IN-HOUSE . ( _ £2) 

(A)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B-  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


12.  DATE 


FY  19g2  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  BASE. 

CAMP  LEJEUNE.  NORTH  CAROLINA 


I  4 .  COMMAND 

COMMANDANT  OF  THE 
MARINE  CORPS 


:  5  Mli  CONST* 

!  cor  wo£x 


.82 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

229 

2531 

79 

Ejaam 

1959 

28194  |  1667 

| 

515 

3113 

194 

ES9B 

1880 

26922  I  140 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
0.  END  FY 
1996 


TOTAL 


40841 

43295 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE.  (  87.380) 


D.  INVENTORY  TOTAL  AS  OF  30  SEP  90  .  626.720 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  96.898 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  2,500 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  65,970 

0.  REMAINING  DEFICIENCY .  130.730 

n .  GRAND  TOTAL  922.818 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE  PROJECT  TITLE 


COST 

SCOPE _  ISOOOl 


DESIGN  STATUS 
START  COMPLETE 


124.50  VEHICLE  READY  FUEL  STG  FAC 
TOTAL 


LS 


2.500  05/90  07/91 

2.500 


9.  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


179.40 

AUTOMATED  FLD  FIRING  RANGE 

LS 

1.500 

179  40 

MULTI-PURP  MECH  GUN  RANGE 

LS 

1.500 

214.55 

OIL  SPILL  PREVENTION 

LS 

4.100 

179.40 

SMALL  ARMS  RANGE  •  OUTDOOR 

LS 

2.500 

214.51 

COMBAT  VEH  MAINT  SHOP 

31.060  SF 

4.850 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provlda  Rousing,  training  facilitlas.  logistics  support,  and  cartain 
administrativo  support  for  Float  Marina  Forca  units  and  otnar  units 
aasignad.  Conduct  apodal izad  acnoois  for  otnor  training  as  diroctod. 


iTT  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  ISOOO) 

A:  POLLUTION  ABATEMENT  4,100 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  O 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


|4.  PROJECT  TITLE 


MARINE  CORPS  BASE. 

CAMP  LEJEUNE.  NORTH  CAROLINA 


VEHICLE  READY  FUEL  STORAGE 
facility 


S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (S000) 

0206496M 

12- . 50 

P-853 

2,500 

9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY  | 

|UNIT  COST 

I - 

|  COST 

(SOOO) 

VEHICLE  READY  FUEL  STORAGE  FACILITY . 

LS 

- 

- 

1 .  100 

BUILDING  . 

SF 

1.200 

115.00 

< 

140) 

BULK  FUEL  STORAGE . 

GA 

160.000 

2.30 

!  ( 

370) 

VEHICLE  FUELING . 

LS 

- 

i  ( 

590) 

SUPPORTING  FACILITIES . 

“ 

1 

1  .  150 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

“ 

( 

70) 

utilities . 

LS 

- 

- 

1  ( 

280) 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION  .  . 

LS 

j 

'  ( 

800) 

SUBTOTAL  . 

- 

i 

- 

| 

2.250 

CONTINGENCY  (5.0%) . 

- 

- 

1 10 

TOTAL  CONTRACT  COST . 

- 

- 

2.360 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

140 

TOTAL  REOUEST . 

- 

I 

2.500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

_ i 

1 

(NON- ADD  )j 

' 

( 

0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  masonry  building,  built-up  roof,  offlco  apaca,  duty  room, 
lavatory  facllitlas.  air  eondl t loning;  tnraa  above-ground  steal  fuel 
storage  tanks,  concrete  containment  dike,  internal  floating  pan  for  vapor 
loss  control,  foam  fire  protection  system;  parking,  loading  and  unloading 
pumps,  spill  containment  curbing,  burled  spill  containment  tank;  th-ee 
vehicle  fuel  islands,  gasoline  dispensers,  pipe  drainage  system, 
oil /water  separator,  storm  water  retention  and  vegetative  filter  system; 
demolition  of  IS  tanks  and  six  buildings. 

11.  REQUIREMENT: 

PROJECT ; 

Construct  a  vehicle  ready  fuel  storage  facility  to  provide  above-ground 
fuel  storage  and  modern,  environmental ly  effective  dispensing  station 
facilities.  (Current  mission.) 


A  central ly- located  fuel  storage  and  dispensing  facility  to  provide  fuel 
for  the  more  than  4.100  military  vehicles,  both  tactical  and  commercial, 
at  this  base,  a  dispensing  station  is  reauired  to  establish  a  main 
refueling  point  for  all  military  vehicles  and  equipment. 

CURRENT  SITUATION: 

Existing  fuel  storage  and  dispensing  station  were  constructed  in  1943 
and  are  causing  groundwater  contamination  at  Hadnot  Point.  Several 
buried  storage  tanks  have  been  abandonee  because  of  leaks,  and 
maintenance  costs  have  increased  significantly  in  attempting  to  repair 
and  replace  fuel  tanks  and  piping  systems.  The  base  has  been  served  with 
a  Notice  of  Violation  by  the  State  of  North  Carolina,  a  Notice  of 
Federal  Requirements,  and  the  fuel  farm  has  been  placed  on  the  Federal 
National  Priorities  list  for  cleanup.  Also,  the  present  site  cannot 
efficiently  ano  effectively  fuel  the  increased  number  of  vehicles  in 
service . 


(CONTINUED  ON  DD  1391C) 
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I.  COMPONENT 


FY  leg:  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY  | 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  BASE.  CAMP  LEJEUNE .  NORTH  CAROLINA 

A.  PROJECT  TITLE 

6.  PROJECT  NUMBER 

VEHICLE  READY  FUEL  STORAGE  FACILITY 

p 

-853 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  If  NOT  PROVIDED: 

Maintenance  a no  repair  expenditures  will  continue  to  nee  as  more  leaks 
are  evident.  Fuel  leaks  could  require  extensive  contaminated  soil 
cleanup  wnicn  could  reduce  the  acuity  to  store  and  dispense  fuels.  Tne 
lack  of  adequate  fuel  storage  capacity  will  impair  the  combat  readiness 
of  tne  case. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  11SO.  'FACILITY  PLANNING  AND  DESIGN  GUIDE . “ ) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  05-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1891 .  50 

(C)  DATE  DESIGN  35%  COMPLETE .  09-90 

(D)  DATE  DESIGN  COMPLETE .  07-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 


(3)  TOTAL  COST  (C)  -  (A)  +  (B)  OR  (D)  «■  (E).  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  140) 

(B)  ALL  OTHER  DESIGN  COSTS . (  27  l 

(C)  TOTAL .  AIL 

(D)  CONTRACT . (  230) 

(E)  IN-HOUSE . (  180) 

(A)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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installation  and  location 


I  2.  DATE 


i  ARE*  CONS’R 
COS'!  index 


COMMANDANT  OF  THE 
MARINE  CORPS 


.  PERSONNEL 
STRENGTH 

PERMANEN1 

r  STUDENTS 

SUPPORTED 

3 

TOTAL 

a.  AS  OF 
09/30/90 
t>.  END  FY 

OFFICER  i 

ENLISTED 

[CIVILIAN 

OFFICER 

ENLISTED 

|  CIVILIAN 

163 

997 

4755 

70 

240  1 

! 

9 

822 

7411 

1207 

15789 

1996 

224 

947 

4807 

71 

250 

1014 

7363 

1610 

162B6 

4 

371.500 

74.322 

18.450 

0 

20.650 

167.910 

653.032 


DESIGN  STATUS 
start  complete 


06/89  09/91 

05/90  06/91 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION, 
CHERRY  POINT,  NORTH  CAROLINA 


4.  PROJECT  TITLE 

AIRCRAFT  BOMBING  RANGE 
SUPPORT  FACILITIES 


S.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0206496M 

179. 10 

P-031 

1.450 

9.  COST  ESTIMATES 


U/Ml  QUANTITY  |UN*T  COST  |  COST  ($00'  ) 


AIRCRAFT  BOMBING  RANGE  SUPPORT  FACILITIES.  . 

ROAD  NETWORK.  EMITTER  SITES . 

TOWER  CONSTRUCTION  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

PAVING.  SITE  IMPROVEMENT  AND  FENCING  .  .  . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

total  contract  cost . 

SUPERVISION.  INSPECTION  ft  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDEO  FROM  OTHER  APPROPRIATIONS 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Single-story  steel  panel  building,  concrete  slab  on  grade;  site 
preparation  for  major  emitter  sites  for  the  Mid-Atlantic  Electronic 
Warfare  Range  ( MAEWR ) ,  filled  and  graded  areas  with  30'  high  tower 
platforms  on  which  to  mount  the  emitters;  access  roads,  security 
fencing,  utilities. 

11.  REQUIREMENT:  AS  REQUIRED 

PROJECT ; 

Provides  site  preparation  for  the  installation  of  electronic  warfare 
emitters  consisting  of  tower  platforms,  access  road  network  interfacing 
with  the  existing  roads  or  runways,  power  distribution  to  the  sites  and 
security  fencing.  (Current  mission.) 

REQUIREMENT. 

The  expansion  of  the  bombing  range  at  tne  Mid-Atlantic  Electronic  Warfare 
Range  (MAEWR)  located  at  Marine  Corps  Auxiliary  Landing  Field  Atlantic. 
This  involves  the  placement  of  emitters  in  configuration  to  simulate 
threats  which  may  be  encountered  during  an  aircraft  attack/strike 
operation.  Eight  locations  will  be  developed  tc  install  the  emitters. 

The  high  power  demand  for  each  emitter  makes  the  use  of  generators 
impractical.  In  order  to  provide  the  amount  and  quality  of  power 
required  to  operate  the  emitters,  it  is  necessary  to  provide  commercial 
power  to  the  sites.  The  transmission  of  real-time  data  to  the  Tactical 
Aircrew  Combat  Training  Systems  (TACTS)/Display  and  Debriefing  Subsystem 
(ODS)  facility  is  necessary  for  effective  training  of  aircrews  in 
realistic  conditions.  Increasing  puDl ic  concerns  over  radiation  hazards 
dictate  the  fencing  of  the  radiation  hazard  areas  to  minimize  intrusions. 
These  radiation  hazards  will  be  greatly  minimized  since  the  emitters 
will  be  30  feet  off  the  ground  and  will  have  blocking  systems  to  aim  them 
above  the  horizon. 

CURRENT  SITUATION: 

Facilities  to  support  the  emitters  at  Atlantic  Field  are  non-existent. 
Atlantic  Field  is  presently  used  for  helicopter.  AV-8B .  and  now  C-130 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION.  CHERRY  POINT.  NORTH  CAROLINA 

4.  PROJECT  TITLE 

e.  PROJECT  NUMBER 

AIRCRAFT  BOMBING  RANGE  SUPPORT  FACILITIES 

P 

-031 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

deployment  and  landings.  Acquisition  radar  and  ground  control  radar 
exercises  are  also  held  there.  Atlantic  Field  will  be  configured  to 
electronically  simulate  outlying  defenses  expected  to  be  encountered 
during  a  strike  mission.  Piney  Island  is  the  primary  attack  zone.  No 
provision  for  the  siting  or  support  of  the  elctronic  warfare  emitters 
scheduled  for  delivery  through  1993  is  available  at  Atlantic  Field. 
Military  Construction  projects  in  FY  1989  and  FY  1990  provided  similar 
platforms,  utilities  and  other  support  facilities  on  the  Piney  Island 
portion  of  the  MAEWR.  The  bombing  range  presently  serves  as  the  major 
bombing  range  for  the  Mid-Atlantic  coast  in  support  of  Navy,  Air  Force, 
and  Marine  Corps  training  missions.  This  versatile  range  is  equipped  to 
facilitate  bombing  and  strafing  missions  on  both  land  and  sea-based 
simulated  targets.  Depending  on  the  scenario  to  be  presented  to  incoming 
aircraft,  different  emitters  will  be  activated  for  various  tnreat 
simulations.  Naval  engagements  in  the  Mediterranean  Sea  and  the  Persian 
Gulf  have  proven  the  value  of  training  in  a  simulated  electronic  warfare 
environment.  This  project  supports  the  expansion  and  upgrade  of  the 
MAEWR  by  providing  improvements  and  emitter  support  facilities  at 
Atlantic  Field. 

IMPACT  IF  NOT  PROVIDED: 

The  emitters  scheduled  for  placement  will  not  have  a  source  of  commercial 
power  and  therefore,  will  be  unusable.  The  emitters,  valued  at  over  $10 
million  for  Atlantic  Field,  will  not  have  mounting  towers,  access  roads, 
and  security  fencing.  Pilots  will  not  have  the  training  benefits  of 
experiencing  outlying  defenses  as  they  approach  the  target  areas  on  Piney 
Island.  This  project  does  not  diminish  the  Marine  Corps  need  for 
Townsend  Range.  Darian.  Georgia,  which  is  used  by  attack  aircraft  based 
at  Beaufort  South  Carolina. 


112.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  'FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  06-89 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  35 

(C)  DATE  DESIGN  35K  COMPLETE .  09-89 

(D)  DATE  DESIGN  COMPLETE .  09-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 


(3)  TOTAL  COST  (C)  -  (A)  +  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  100) 

(B)  ALL  OTHER  DESIGN  COSTS . (  ISO) 

(C)  TOTAL .  250 

(D)  CONTRACT . (  220) 

(E)  IN-HOUSE . ( _ 3g ) 

(4)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

MARINE  CORPS  AIR  STATION. 
NEW  RIVER.  NORTH  CAROLINA 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
0.  END  FY 
1996 


PERMANENT 


OFFICER  |  ENLISTED  CIVILIAN 


STUDENTS 


COMMAND 

COMMANDANT  OF  THE 
MARINE  CORPS 


SUPPORTED 


2.  DATE 


|  £  *REi  COPSTF 
!  COS'  MOEx 


7.  INVENTORY  DATA  ISOOO) 


a.  TOTAL  ACREAGE  ( 

to.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL . 


0 

52.165 

7.100 

0 

19. lOO 
16. 190 
94,555 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

1*0001 

DESIGN 

start 

STATUS 

complete 

121 . 10 

ACFT  DIRECT  FUEL  FAC  MODS 

LS 

7.  100 

07/90 

10/91 

TOTAL 

7.100 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  S3): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

211.03  CORROSION  CONTROL  HANGAR 
116.15  AIRCRAFT  RINSE  FACILITY 

211.54  AVIATION  ARMAMENT  SHOPS 

217.10  ELEC/COMM  MAINT  SHOP 
217.10  OPERATIONS/MAINT  SHOP 


19,330 

LS 

21.400 

17.000 

LS 


10.900 
500 
2.900 
2.100 
1  .  100 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provides  facilitie. .  services,  and  material  necessary  to  support  major 
rotary  wing  el enter *s  of  a  Marine  Aircraft  Wing,  including  aircraft 
maintenance  and  air  traffic  control,  operation  and  maintenance  of 
outlying  fields  and  confined  area  landing  sltss  necessary  for  the 
operational  training  of  helicoptar  air  crews. 


11.  OUTSTANDING  pollution  AND  safety  DEFICIENCIES:  ( $000 ) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT  . 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

MARINE  CORPS  AIR  STATION, 

NEW  RIVER.  NORTH  CAROLINA 

| 

A.  PROJECT  TITLE 

AIRCRAFT  DIRECT  FUELING 
FACILITY  MODIFICATIONS 

5.  PROGRAM  ELEMENT 

0206496M 

6.  CATEGORY  CODE 

121 . 10 

7.  PROJECT  NUMBER 

1 

P-545 

8.  PROJECT  COST  ($000) 

7.100 

9.  COST  ESTIMATES 

ITEM 

U/M 

OUANTITY 

AIRCRAFT  DIRECT  FUELING  FAC  MODIFICATIONS.  .  . 

LS 

- 

BUILDING  . 

SF 

950 

FUEL  STORAGE  READY  ISSUE  . 

GA 

60.000 

AIRCRAFT  FUELING  STATIONS . 

LS 

- 

SUPPORTING  FACILITIES . 

- 

- 

UTILITIES . 

LS 

- 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION.  .  . 

LS 

- 

REMOVAL . 

LS 

- 

SUBTOTAL  . 

- 

t 

CONTINGENCY  (5.0%) . 

- 

*  i 

TOTAL  CONTRACT  COST . 

- 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

- 

TOTAL  REOUEST . 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

• 

1.490 

98.00 

(  90) 

15.00 

(  900) 

- 

(  500) 

- 

4.890 

- 

(  590) 

- 

(  2.230) 

- 

(  2.070) 

- 

6.380 

- 

320 

- 

6.700 

- 

400 

- 

7.  100 

NON-ADD ) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Four  aircraft  rafualing  stations,  eoncratc  refueling  aprons,  amargancy 
s no wars .  lighting,  two  storaga  tanks  and  on*  concrata  masonry  unit 
parsonnal  building;  air  conditioning,  utllltlas;  damolitlon  and  ramoval 
of  two  buriad  tanks,  pumping  stations  and  two  buildings;  contaminatad 
soil  ramoval. 


11.  REQUIREMENT; 

PROJECT : 

Upgradas  existing  rafualing  facility.  (Naw  mission.) 

REQUIREMENT: 

Environmantal  ragulatlons  dictate  tn*  S4.9M  invastmant  in  supporting 
faellitlas  that  include  paving,  sit*  improvement,  demolition,  (soil) 
removal  (and  remediation).  Specifically,  faderal  and  state  regulations 
require  tn*  ramoval.  down  to  a  depth  of  5  feet,  and  disposal  of 
contaminatad  soil  under  35,700  square  yards  of  naw/raplacad/disturbao 
concrete  aprons  due  to  fuel  leaks  in  underground  piping  and  associated 
fuel  storage  tanks.  Project  deferral  would  cause  fuel  contamination  to 
spread,  thus  threatening  ground  water  and  driving  up  costs,  regardless  of 
the  remediation  process  used,  and  risking  'Cease  and  Desist'  oroers  from 
tn*  state.  The  state  also  requires  a  5,500  square  yaro  storm  water 
retention  pond  in  addition  to  the  Environmental  Protection  Agency  (EPA) 
requirement  for  a  recovery  well  system.  Modifications  to  the  existing 
high  pressure  refueling  complex  are  required  as  well  to  accommodate  the 
larger  aircraft  currently  assigned  to  Fleet  Marine  Force  units  located  at 
New  River. 

CURRENT  SITUATION: 

This  facility  currently  limits  air  operations  for  two  reasons:  first,  the 
age  of  the  pumping  equipment  (22  years)  results  in  an  increasing  rate  of 
mechanical  failure  with  a  reduced  availability  and  increased  cos*  of  rare 
replacement  parts  due  to  line  obsolescence.  Replacement  parts  have  not 
been  available  for  over  ten  years.  The  facility  is  kept  in  partial 
operation  through  cannibalization.  Second,  the  current  refueling 
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1.  COMPONENT 


FY  1892  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


MARINE  CORPS  AIR  STATION.  NEW  ER.  NORTH  CAROLINA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


AIRCRAFT  DIRECT  FUELING  FACILITY  MODIFICATIONS 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

conf iguratlon  cannot  accommodata  Naw  Rlvar's  largar  haavy-iift  CH-53 
aircraft  without  closing  ona  rafuallng  station  par  fual  lana.  Tha  naw 
facility  will  provids  largar  fual  lanas  and  raplaca  tna  four  old 
rafuallng  stations  with  four  naw  rafuallng  stations.  Most  Marina 
contingancias  involva  support  dy  Naw  Rlvar  aircraft.  Naw  Rivar  has  ovar 
half  of  tha  2nd  Marina  Aircraft  Wing  assats  and  plays  a  major  rola  in 
training  hal icoptar  alreraws. 

IMPACT  IF  NOT  PROVIDED: 

Dafarrai  of  this  pro j act  would  axacarbata  anvironmantal  claanup  costs  and 
long  rafuallng  and  training  oparations  lossas.  Tha  ability  to  "not* 
rafual  aircraft  will  continua  to  ba  inafficiant  and  axparianca  long 
dalays.  Largs  quantltias  of  fual  will  continua  to  ba  wastad.  Aircraft 
will  continua  to  axparianca  axcaasiva  ground  tima. 


12.  SUPPLEMENTAL  DATA 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


07-90 

_ 

10-90 

10-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

TOTAL  COST  (C)  -  (A)  ♦  (B)  OR  (0)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  ANO  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

( E )  IN-HOUSE  . 


YES _ NO  X 


(SOOO) 

( - 212) 

< _ 222> 

_ 512 

(  330) 

( _ 122) 


(4)  CONSTRUCTION  START. 


.  .  .  ...93-9? 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


installation  and  location 

NAVAL  AIR  DETACHMENT. 

TINKER  AIR  FORCE  8ASE .  OKLAHOMA 


S.  PERSONNEL 
STRENGTH 

A.  AS  OF 
09/30/90 
b.  END  FY 
1999 


PERMANENT 


STUDENTS 


'4.  COMMANO 

COMMANDER  IN  CHIEF. 

pacific  fleet 


SUPPORTED 


£  MCI  CONST* 
COST  MOEX 


7.  INVENTORY  DATA  ($000) 


TENANT  OF  AFB 


A.  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

n.  GRAND  TOTAL 


O 

0 

4.700 

0 

0 

5.500 

10.200 


8.  PROJECTS  REOUESTED  IN 

THIS 

PROGRAM: 

category 

CODE  PROJECT  TITLE 

COST 

SCOPE  ($000> 

DESIGN  STATUS 
START  CHMPlFTF 

721.11  BACH  ENL  QTRS 

(INCR 

II  ) 

44.400  SF  4,700 

06/90  06/91 

TOTAL 

4.700 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


OR  FUNCT 

Provide  An  airborne  communi CAt ion  link  with  subm«rg«a  bAlllstlc  missile 
cerrying  submarines  during  times  of  extreme  netionel  emergency.  Operste 
end  msintain  sircrsft  employed  to  Accomplish  Assigned  mission. 


H3SICEKHSST 


TION  AND 


fu  4A*  ■]  hi  i *1 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 
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1.  COMPONENT 


FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  ANO  LOCATION 


i 4.  PROJECT  TITLE 


NAVAi.  AIR  DETACHMENT. 

TINKER  AIR  FORCE  BASE.  OKLAHOMA 


|  BACHELOR  ENLISTED  OUARTERS 
l  (INCREMENT  II) 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

1 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (S000) 

0101315N 

721.11 

P-062 

4.700 

S.  COST  ESTIMATES 

ITEM 

1  U/M  1  QUANTITY  j 

UNIT  COST  |  COST  (S000) 

BACHELOR  ENLISTED  OUARTERS  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES  . 

UTILITIES . 

PAVING.  SITE  IMPROVEMENT  AND  REMOVAL  .  .  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


44.400  80.00 


(NON-ADD)K 


10.  DESCRIPTION  OF  PROPOSEO  CONSTRUCTION 

Thrtt-itopy  steel  frame  building,  grade  beam  foundation  supported  by 
drilled  piers;  air  conditioning,  fire  protection  system,  utilities, 
exercise  room,  covered  walkway;  52  two-bedroom  modules  with  private 
baths,  closets,  lounges,  central  storage,  laundry  and  exercise  room; 
removal  of  fence  and  gravel  road  and  relocation  of  water  line. 

Grade  mix;  208  E1-E4.  Total:  208. 


416  PN 


ADEQUATE : 


208  PN  SUBSTANDARD : 


REQUIREMENT : 

PROJECT : 

Provides  adequate  billeting  for  208  enlisted  personnel  assigned  to  the 
second  E-6A  squadron.  (New  mission.) 

REQUIREMENT: 

Adequate  housing  for  416  enlis  ed  personnel .  The  TACAMO  aircraft  provide 
command  and  control  communications  to  fleet  ballistic  missile  submarines. 

A  central  operations  base  is  needed  where  two  squadrons  (Pacific  and 
Atlantic)  can  be  collocated  to  receive  unique  support  requirements.  The 
present  squadrons  are  based  at  Barbers  Point.  Hawaii  and  Patuxent  River. 
Marylend.  They  do  not  operate  from  these  bases,  but  from  deployment 
sites  along  the  west  coast  and  near  the  east  coast  of  tha  continent,  from 
Iceland  to  the  Carribbean.  The  facilities  now  used  cannot  support  the 
maintenance  and  training  needed  for  the  new  TACAMO  aircraft.  Tinker  AFB 
was  selected  because  of  its  central  location  and  because  E-3  AWACS 
aircraft,  another  version  of  the  Boeing  707,  were  already  supported 
there.  Although  specific  Navy  operations  space,  training  and  maintenance 
facilities  are  not  available,  there  is  much  tnat  is  provided,  including 
runweys.  air  traffic  control .  fire  and  crash,  all  without  new 
exr ' rqi tures .  The  base  will  provide  for  contractor  maintenance  of 
a-  ft.  training,  electronic  maintenance  and  administration  and 
s<  -on  command.  The  present  EC-130  aircraft,  which  will  have  served 
tne  purpose  for  over  25  years,  is  being  replaced  with  the  E-6A.  a 
variant  of  Boeing  707. 

(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

NAVAL  AIR  DETACHMENT.  TINKER  AIR  FORCE  BASE.  OKLAHOMA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


BACHELOR  ENLISTED  QUARTERS  (INCREMENT  II) 


II.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION: 

There  are  not  enough  Dee)  spaces  on  the  base  available  for  sailors  to  be 
assigned  to  the  TACAMO  Squadron.  The  Air  Force  has  a  bachelor  housing 
shortfall  for  its  assigned  airmen.  The  Navy,  through  an  interservice 
agreement,  must  provide  all  TACAMO-related  facilities,  including  bachelor 
housing.  The  first  barracks  was  approved  in  FV1990.  This  project 
completes  the  TACAMO  construction  program. 

IMPACT  IF  NOT  PROVIDED: 

Adequate  living  quarters  for  all  bachelor  enlisted  Navy  personnel  will 
not  be  available,  resulting  in  degradation  of  morale  and  career  retention 
efforts. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  OESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  OESIGN  GUIDE.*) 


STATUS : 

(A)  DATE  DESIGN  STARTEO . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 60 

09-90 

06-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  OESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  X  NO 


TOTAL  COST  (C)  •  (A)  ♦  (B)  OR  (D)  +  (E) : 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


($000) 

(  176) 

( _ 22) 

198 

C _ W 

(  176) 


(4)  CONSTRUCTION  START. 


•  •  •  01-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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t.  COMPONENT 


NAVY 


! 2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  INACTIVE  SHIP  MAINTENANCE  FACILITY. 
PHILADELPHIA.  PENNSYLVANIA 


|  4 .  COMMAND 

|  NAVAL  SEA  SYSTEMS 
COMMAND 


i  *  AREi  COKSTP. 
I  CCS"  index 


1.13 


6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

— 

OPPICER 

- . - 

enlisted  (civilian 

OFFICER 

ENLISTED  {CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

•  AS  Op 

09/30/90 

0 

0  1  8 

0 

0  I  0 

0 

0 

0 

8 

P.  END  FY 

1 

1 

1996 

0 

0  '  8 

0 

0  j  0 

0 

0 

0 

8 

7.  INVENTORY  DATA  (S000) 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  ..  .  . 

fl.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


TENANT  OF  NSY 


0 

0 

4.000 

0 

0 

4.700 

8.700 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM. 


CATEGORY 

CODE 

933.10 


PROJECT  TITLE 


OBSTR  REMOVAL  &  ELEC  PWR 
TOTAL 


SCOPE  . 


COST 

noooi 


LS 


DESIGN  STATUS 

_  START  COMPLETE 

4.000  09/90  06/91 


4.000 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93). 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provides  inactivation,  ma 1 ntenanca .  security  and  disposal  or  preparation 
for  reactivation  of  ships. 


11 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


( SOOO ) 
0 
0 
0 
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1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


l 4.  PROJECT  TITLE 


NAVAL  INACTIVE  SHIP  MAINTENANCE  FACILITY. 
PHILADELPHIA.  PENNSYLVANIA 


OBSTRUCTION  REMOVAL  AND 
!  ELECTRICAL  POWER 


5.  PROGRAM  ELEMENT 


16.  CATEGORY  CODE 


17.  PROJECT  NUMBER 


8.  PROJECT  COST  ($000 


0708096N 


933 . 10 


4,000 


9.  COST  ESTIMATES 


OBSTRUCTION  REMOVAL  AND  ELECTRICAL  POWER  .  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  6  OVERHEAD  (  6.0%)  . 

TOTAL  reouest . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY  UNIT  COST,  COST  ($000, 


3.590 

3.590 

180 

3.770 

230 

4.000 

0) 


(NON- ADD )( 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Hydrographic  survay;  dradge  araa  to  30  faat  below  mean  low  watar;  rapair 
axisting  ataal  shaat  pi  la  bulkhead  and  install  additional  bollards; 
alactrical  powar  to  tha  wharf  with  an  additional  substation,  cable,  and 
snore  powar  outlats. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT: 

Ramovas  pilings  and  piacas  of  conerata  and  asphalt  decking  remaining  from 
demolition  of  old  piers  in  the  reserve  basin,  racers  bulkhead,  dredges 
area  to  30  foot  depth  and  provides  electrical  d'  ’dution  system  for 
inactive  snips.  (Currant  mission.) 

REQUIREMENT: 

Aoapuate  water  depth  at  this  facility  and  electrical  service  to  the 
inactive  ships  for  lighting,  dehumidif icat ion,  and  cathodic  protection. 

This  facility  provides  deactivation,  maintenance,  security  and 
preparation  for  activation  of  snips  in  the  reserve  basin  at  Philadelphia. 

Tne  Secretary  of  Defense  recently  approved  the  "Innovative  Naval  Surface 
Reserve  Concept*  which  provides  for  the  transition  of  32  "Knox"  class 
frigates  into  a  reduced  Ready-for-Sea  (RFS)  statue  available  in  180 
days.  These  RFS  frigates  will  be  berthed  at  this  facility  and  the  Naval 
Inactive  Ship  Maintenance  Facility  in  Pearl  Harbor.  This  facility  will 
be  required  to  berth  in  excess  of  30  snips  by  tne  end  of  Fiscal  Year 
1993.  To  accomplish  this,  tne  obstruction  removal,  bulkhead  repairs, 
dredging  and  electrical  distribution  work  along  tne  Rowan  Avenue  quaywali 
needs  to  be  approved  in  tms  year's  program. 

CURRENT  SITUATION: 

A  quantity  of  subsurface  materials  including  pilings  and  chunks  of 
concrete  and  aspnalt  decking  remain  from  tne  demolition  of  Piers  A,  B. 

C.  and  0  Repairs  to  tne  sheet  pile  bulkhead  need  to  be  made  where  tne 
piers  joined  tne  quaywali.  No  electrical  distr -out ,on  exists  along  tne 
quaywali  which  can  serve  tne  inactive  snips. 

(CONTINUED  ON  DD  13910 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  INACTIVE  SHIP  MAINTENANCE  FACILITY,  PHILADELPHIA.  PENNSYLVANIA 


4.  PROJECT  TITLE 

OBSTRUCTION  REMOVAL  AND  ELECTRICAL  POWER 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

This  facility  coulo  provide  neither  secure  berthing  nor  electrical  power 
for  preservation  of  the  additional  inactive  frigates,  and  the  aDlllty  to 
maintain  these  valuable  Navy  assets  will  be  severely  Jeopardized. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  OESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  09-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  35’/.  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  06-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  ■  (A)  ♦  (B)  OR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  160) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 20) 

(C)  TOTAL .  IBP 

(D)  CONTRACT .  ( _ 20) 

(E)  IN-HOUSE .  (  160) 

(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


5.  PROJECT  NUMBER 
P-5B7 
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1.  COMPONENT 

FY  1992 

MILITARY  CONSTRUCTION  PROGRAM 

2  DATE 

NAVY 

3.  INSTALLATION  AND 

LOCATION 

| 4 .  COMMAND 

*  Aft* A  CONSTR 

COST  index 

MARINE  CORPS  AIR 

STATION. 

1  COMMANDANT  OF  THE 

1 

BEAUFORT 

.  SOUTH 

CAROLINA 

j  MARINE  CORPS  1 

.94 

6.  PERSONNEL 
STRENGTH 

a.  AS  or 
09/30/90 

b.  END  FY 
1996 


PERMANENT 


STUDENTS 


SUPPORTED 


7.  INVENTORY  DATA  (SOOO) 


a.  TOTAL  ACREAGE  (  11.336) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


126.530 

11.550 

2.250 

0 

17.400 
1 1  ,  160 
168.890 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

CODE  PROJECT  TITLE 

SCOPE 

COST 

(SOOO) 

DESIGN  STATUS 

start  complete 

141.70  AIR  TRAFFIC  CTRL  TOWER 

9.980 

SF 

2.250 

07/90 

04/91 

TOTAL 

2.250 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

721.12  BACH  ENLISTD  QTRS  PH  II 

74. BOO 

SF 

7.900 

721.11  BEO  (PHASE  III ) 

93.480 

SF 

9.500 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Maintain  and  oparata  facilities  to  support  flignt  operations;  operation 
and  maintenance  of  assigned  aircraft;  and  provide  services  and  material 
to  support  operations  of  a  Marine  Aircraft  Wing  and/or  units  thereof;  and 
other  activities  and  units  as  designated  by  the  Commandant  of  the  Marina 
Corps,  in  coordination  with  the  Chief  of  Naval  Operations. 


1 1 .  OUTSTANDING  POLLUTION  AND 


TY  DEFICIENCIE 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH); 


(SOOO) 
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1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


I  4 .  project  title 


MARINE  CORPS  AIR  STATION. 
BEAUFORT.  SOUTH  CAROLINA 


5.  PROGRAM  ELEMENT 


AIR  TRAFFIC  CONTROL  TOWER 


|  6.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


18.  PROJECT  COST  (SOOO 


0206496M 


141.70 


P-380 


2.250 


9.  COST  ESTIMATES 


AIR  TRAFFIC  CONTROL  TOWER . 

BUILDING  . 

CONTROL  TOWER . 

BUILDING  ALTERATIONS  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M 

OUANTITY 

SF 

9.980 

SF 

6.450 

SF 

3.530 

LS 

- 

LS 

- 

LS 

- 

LS 

- 

LS 

- 

135.00 

147.00 


(NON- ADD )( 


1 .480 
870) 
520) 
90) 
540 
150) 
170) 
130) 

_ 90) 

2,020 

100 

2,120 

130 

2.250 

0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One- story  load  bearing  masonry  wall  control  building  and  seven-story 
ralnforcad  concrata  control  towar,  pile  foundations,  ccncrete  floors, 
built-up  roof,  flra  protaction  systam.  air  conditioning,  sound 
attanuation,  utilltias;  improvamants  to  existing  building. 


9.980  5F 


ADEQUATE : 


SF  SUBSTANDARD 


11.  REQUIREMENT. 

PROJECT: 

Constructs  a  control  towar  and  Ancillary  Radar  Air  Traffic  Control  Canter 
(RATCC)  in  accordanca  with  Fadaral  Aviation  Agancy  ( FAA )  ragulations  and 
ranovatas  tna  existing  building  to  convert  to  ganaral  administrative 
space.  (New  mission.) 

REQUIREMENT : 

Adequate  facilities  to  control  approximately  11.000  airfield  operations 
per  month. 

CURRENT  SITUATION: 

Tne  existing  control  ower  is  only  50  feet  high  and,  because  of 
obstructions,  does  nc  meet  FAA  criteria  for  visibility  of  airfield 
surfaces.  Tna  ano  of  Runway  05  was  extended,  is  dver  two  miles  from  tne 
control  tower,  and  cannot  be  seen  because  of  the  terrain.  Tnis  presents 
an  unacceptable  traffic  control  condition  and  provides  tne  potential  for 
an  incident. 

IMPACT  IF  NOT  PROVIDED: 

Continuation  of  this  station's  mission  will  not  comply  with  FAA  criteria, 
and  pilot's  safety  and  equipment  will  be  compromised.  Possible  loss  of 
one  of  the  F/A-18  aircraft  nomeported  here,  at  an  approximate  worth  of 
two  billion  dollars. 


3.000)  SF 


(CONTINUED  ON  CD  1391C) 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


MARINE  CORPS  AIR  STATION.  BEAUFORT,  SOUTH  CAROLINA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


AIR  TRAFFIC  CONTROL  TOWER 


P-3BO 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ’FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  OATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


07-90 

_ 80 

11-90 

04-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  «  (A)  ♦  (B)  OR  (D)  +  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


YES  NO  X 


($000) 

(  120) 

(  103) 

223 

(  211) 

( _ 12) 


(4)  CONSTRUCTION  START. 


•  •  -  12-91 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


INSTALLATION  AND  LOCATION 

FLEET  AND  MINE  WARFARE  TRAINING  CENTER. 
CHARLESTON.  SOUTH  CAROLINA 


4.  COMMAND 

CHIEF  OF  NAVAL 
EDUCATION  AND  TRAINING 


;  coxstr 

cost  index 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
D.  END  FY 
1996 


PERMANENT 


STUDENTS 


SUPPORTED 


BD3 

mm 


7.  INVENTORY  DATA  ($0001 


a.  total  acreage  ( 

D.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

8-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM. 


6.040 

0 

14.620 

0 

0 

0 

20.660 


CATEGORY 

COOE  PROJECT  TITLE 


178.45  FIREFIGHTING  TRAINER  FAC 
TOTAL 


47.780  SF 


14.620 

14 .620 


DESIGN  STATUS 
TART  COMPLETE 


05/90 


07/91 


9.  FUTURE  PRD 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTION 

Provide  training  in  the  tacnniguas  of  planning  .  ma 1 ntananca ,  and 
operations  of  mina  warfare  systems  and  ordnance. 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 
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1.  COMPONENT 


2.  DATE 


FY  ig92  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


I  4.  PROJECT  TITLE 


FLEET  AND  MINE  WARFARE  TRAINING  ITER, 
CHARLESTON.  SOUTH  CAROLINA 


I  FIRE  FIGHTING  TRAINER 
I  FACILITY 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

B.  PROJECT  COST  ($000) 

0805796N 

179.45 

P-624 

14.620 

9.  COST  ESTIMATES 


ITEM 

U/M 

OUANTITY 

UNIT  COST |  COST  ($000) 

FIRE  FIGHTING  TRAINER  FACILITY  . 

SF 

47.780 

- 

8.040 

TRAINER  AREAS . 

SF 

29.780 

192.00 

<  5.720) 

TRAINER  SUPPORT/APPLIED  INSTRUCTION  BLDGS.  . 

SF 

18.000 

93.00 

(  1.670) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  460) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

(  190) 

SUPPORTING  FACILITIES . 

- 

- 

- 

5.090 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  2.250) 

UTILITIES . 

LS 

- 

- 

(  1.810) 

PAVING.  SITE  IMPROVEMENT.  AND  DEMOLITION  .  . 

LS 

- 

(  1.030) 

SUBTOTAL  . 

- 

- 

- 

13.130 

CONTINGENCY  (  5.0%) . 

- 

- 

- 

660 

TOTAL  CONTRACT  COST . 

• 

- 

- 

13.790 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

- 

- 

830 

TOTAL  REOUEST . 

- 

14.620 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

- - - 

(NON- ADD) 

(  12,200) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Three-story  pile-supported  reinforced  concrete  building  with  masonry 
walls,  concrcta  floors  and  matal-facad  concrata  exterior  walls:  one-story 
pi la-supportad  concrata  training  dack,  aviation  mock-up  structures, 
control  building;  one-story  pi le- supported  masonry  trainer  support 
building;  two-story  pile-supported  masonry  applied  instruction  building; 
rad  common  brick  exteriors.  Aqueous  Fire  Fighting  Foam  ( AFFF )  system, 
pumps  and  controls,  waste  treatment  controls,  oxygen  breathing  apparatus 
treatment,  chemical  pumps;  pile-supported  utilities,  60 . OOO-ga 1 1 on 
propane  storage  and  distribution  system,  security  fencing  and  demolition 
of  existing  trainer  structures;  extensive  site  preparation. 


ADEQUATE: 


SF  SUBSTANDARD: 


11.  REQUIREMENT: 

PROJECT : 

Provides  an  environmentally  acceptable,  hands-on.  fire  fighting  trainer 
facility  for  the  surface  ship  community.  (Current  mission.) 


Adequate  and  proper  1 y-conf igured  facility  to  accommodate  four  hands-on 
fire  fighting  training  courses  to  train  10.000  students  annually  in 
support  of  the  surface  fleet.  Fire  fighting  training  is  mandatory  for 
all  Navy  personnel .  Fire  fighting  training  devices  have  been  programmed 
for  the  school .  and  will  be  installed  in  tne  building  after  it  is 
complete.  The  ship  fire  fighting  trainer  device  (19F3A)  is  a  major 
structure  housing  a  ship's  engine  room,  boiler  room,  berthing  and  galley 
compartments  where  fires  that  leave  an  ash,  such  as.  petroleum,  oil.  and 
lubricant,  and  electric,  are  generated.  In  addition,  the  structure  will 
include  a  deck  fire  for  basic  hose  handling  training.  It  is  a  hybrid 
trainer  which  provides  both  basic  and  team  training.  The  19F4  device  is 
an  aircraft  fire  trainer.  All  active  duty  officers  and  enlisted 
personnel  assigned  to  aviation  duties  are  required  to  participate  in 
aircraft  fire  fignting  exercises  before  reporting.  The  basic  fire 
fighting  training  for  aircraft  will  center  a-ound  individual  involvement 
in  tne  extinguishing  of  large  fires,  sucn  as  those  that  might  occur  on 
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1.  COMPONENT 


FY  1992  military  construction  program 


2.  DATE 


NAVY  | 

3.  INSTALLATION  AND  LOCATION 

FLEET  AND  MINE  WARFARE  TRAINING  CENTER.  CHARLESTON.  SOUTH  CAROLINA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

FIRE  FIGHTING  TRAINER  FACILITY 

P-624 

11.  REQUIREMENT:  (CONTINUED) 

REQUIREMENT :  (CONTINUED) 

the  flignt  dock  of  a  hel i copter-equipped  combatant,  Ioqi sties  or 
ampnibioua  snip.  Tna  use  of  propana  for  creating  tna  firas  al  iminatea 
gas.  smoka  ana  residue  pollution,  thus  masting  environmental  stanaaras. 
Computer  assisteo  controls  permit  fires  that  can  Da  started  at  certain 
lists  ana  spreaa  in  patterns  tna  instructors  want.  Sensors  can 
distinguish  between  the  application  of  water  ana  other  extinguishing 
materiel  and  the  fire  will  react  accordingly.  The  fires  can  be  easily 
turned  off  if  the  procedures  need  to  be  reiterated  and  re-started. 

CURRENT  SITUATION: 

Existing  oil-fired  trainers  are  not  environmental ly  acceptable  and 
require  an  extensive  amount  of  time  and  materials  for  cleanup  and  restart 
between  training  sessions.  They  are  antiquated  ana  ao  not  adequately 
slmulete  all  potential  shipboard  fire  situations. 

IMPACT  IP  NOT  PROVIDED: 

Inadequate  training  will  continue,  with  personnel  less  than  optimally 
qualified  when  reporting  to  tneir  fleet  assignments.  The  combat 
readiness  of  the  surface  snip  fleet  will  be  degraded  with  possible  loss 
of  lives  and  property. 

12*  SUPPLEMENTAL  DATA: 

A .  ESTIMATED  DES1QN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  -FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  05-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1S91 .  50 

(C)  DATE  DESIGN  35*  COMPLETE .  H-9Q 

(D)  DATE  DESIGN  COMPLETE .  07-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  -  (A)  *  (B)  OR  (D)  ♦  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  556) 

(B)  ALL  OTHER  DESIGN  COSTS . (  216) 

(C)  TOTAL .  772 

(D)  CONTRACT . (  629) 

(E)  IN-HOUSE . (  143) 

(4)  CONSTRUCTION  START .  01-92 

(MONTH  AND  YEAR) 

B-  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  8E  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

FISCAL  YEAR 

EOUIPMENT  PROCURING  APPROPRIATED  COST 

NOMENCLATURE  APPROPRIATION  OR  REQUESTED  i 12221 

19F3A  TRAINER  OPN-BA-7  1993  7.600 

19F4  TRAINER  OPN-BA-7  1993  4.600 

TOTAL  12.200 
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1.  COMPONENT 


NAVY 


;  2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

MARINE  CORPS  RECRUIT  OEPOT . 
PARRIS  ISLAND.  SOUTH  CAROLINA 


i 4 .  COMMAND 

!  COMMANDANT  OF  THE 
I  MARINE  CORPS 


i  *R£i  COHSTP 
COS’  INDEX 


.94 


6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER  ’  ENLISTED  ICIVILIAN 

a  AS  OF 

09/30/90 

207  1853  528 

n 

m^mm 

mm 

7234 

0.  END  FY 

• 

maBmlmsiMsetk 

t  1996 

310  !  2021  '  782 

■9 

1 

9571 

7.  INVENTORY  DATA  ($000) 


( 


«.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

B-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


B.OBO) 


114.230 
3.410 
5.  100 
O 

9.250 
32.430 
164 , 420 


B.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COPE 

179.55 


PROJECT  TITLE 


COMBAT  TRAINING  FACILITY 
TOTAL 


SCOPE 


40.700  SF 


COST 

ISOOOi 


DESIGN  STATUS 
START  COMPLETE 


5. 100 


06/90 


07/91 


5.  100 


FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


61072 

BATTALION  OPS  CENTER 

15.390 

SF 

2.300 

730.20 

security  headquarters 

6.510 

SF 

1.250 

722.10 

MESS  HALL 

32,000 

SF 

5.700 

10.  MISSION  OP  MAJOR  FUNCTIONS: 

To  exercise  operational  control  of  anl istao  recruiting  operations  in  tne 
1st.  4th,  ano  6tn  Marine  Districts  tnrouBh  screening,  evaluation,  veri¬ 
fication.  ana  field  supervision;  to  proviae  guidance  and  direction  on 
quality  control  matters  for  all  east  coast  enlisted  accessions  in 
accordance  with  standards  established  by  CMC;  to  provide  reception 
processing  and  recruit  training  for  enlisted  personnel  upon  their 
initial  entry  into  tne  Marine  Corps;  to  provide  training  of  recruits: 
to  conduct  schools  as  directed;  to  provide  rifle  and  pistol  marksmanship 
training  for  Marines  stationed  in  the  soutneast  ano  for  personnel  of  other 
services  as  requested;  and  to  conduct  training  for  reserve  Marines  as 
directed. 


11.  OUTSTANDING  POLLUTION  AND  S.1FETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


($000) 

0 

0 

0 
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PAGE  NO. 


1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


14.  PROJECT  TITLE 


MARINE  CORPS  RECRUIT  DEPOT. 
PARRIS  ISLAND.  SOUTH  CAROLINA 


!  COMBAT  TRAINING  FACILITY 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

B.  PROJECT  COST  (SOOO) 

0805796M 

179.55 

P-304 

5.100 

9  COST  ESTIMATES 


ITEM 

U/M 

OUANTITY 

i  UNIT  COST 

COST  (SOOO) 

COMBAT  TRAINING  FACILITY  . 

sf 

40.700 

92.00 

3.740 

SUPPORTING  FACILITIES . 

- 

840 

SPECIAL  CONSTRUCTION  FEATURES . 

LS  1 

- 

(  310) 

UTILITIES . 

LS 

(  230) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

“ 

(  60) 

demolition  and  removal  . 

LS 

- 

(  240) 

SUBTOTAL  . 

- 

- 

4.580 

CONTINGENCY  (5.0%) . 

• 

- 

230 

TOTAL  CONTRACT  CTT . 

-  ! 

-  | 

- 

4.810 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

* 

-  ! 

- 

290 

TOTAL  REOUEST . 

- 

! 

5. 100 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

i _ 

(NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-stcry  steel  frame  building  with  mazzanlna.  pi  la  foundation,  concrete 
floor* .  masonry  walls  with  brick  facing,  interior  concrete  masonry  walls, 
aspnalt  shingle  and  wood  panel  roof;  60  meter  pool,  folding  bleachers  for 
300  recruits,  showers,  lockers,  toilets,  drying  end  storage  areas, 
observation  areas,  offices  and  classrooms,  fire  protection  system,  air 
conditioning  in  administrative  areas,  utilities,  demolition  of  three 
buildings  Including  asbestos  removal. 


AOEOUATE : 


SUBSTANDARD: 


11.  REQUIREMENT: 

PROJECT: 

Provides  new  water  survival  training  facility  to  train  and  test  recruits. 
(Current  mission.) 

REQUIREMENT: 

A  water  survival  training  facility  Is  required  to  conduct  the  water 
survival  portion  of  the  recruit  training  and  testing,  and  to  train  water 
survival  instructors.  Approximately  22,000  mala  and  female  recruits 
receive  water  survival  training  and  testing  every  year.  Approximately 
BOO  recruits,  who  do  not  pass,  receive  en  additional  30  days  of  remedial 
training,  and  approximately  40  instructors  are  trained  every  year. 

CURRENT  SITUATION: 

At  present,  water  survival  training  and  testing  is  conoucted  in  a  1944 
facility.  The  pool,  piping  and  equipment  are  in  an  advanced  state  of 
deter loration  and  require  frequent  repairs  and  maintenance.  The  building 
has  no  mechanical  ventilation  and  humidity  control,  showers  are  located 
on  pool  decks  with  no  separate  shower  facility  available  for  female 
recruits.  Locker  rooms  are  inadequate  and  without  lockers.  Because  no 
separate  storage  area  exists,  all  swimming  gear  is  storeo  on  tne  pool 
decks  and  away  from  the  svmming  pool  building.  Instructions  are 
provided  on  the  pool  deci<  iere  there  are  no  bleachers.  Training 
reauires  recruits  to  jump  -om  five-foot  and  ten-foot  platforms  and 
pass  a  swimming  test.  At  present ,  inadequate  tower  sizes  allow  only  one 
recruit  to  jump  at  a  time.  Tms  takes  longer  to  complete  testing  and 


0  SF 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


MARINE  CORPS  RECRUIT  DEPOT.  PARRIS  ISLAND.  SOUTH  CAROLINA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


COMBAT  TRAINING  FACILITY 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

wastes  valuable  instruction  time.  Due  to  inadequate  space,  the  water 
Survival  Branch  Office  is  located  away  from  the  swimming  pool  bujlding 
end  a  classroom  area  to  train  instructors  is  not  available.  The  existing 
swimming  pool  is  located  away  from  all  battalion  areas,  requiring 
transportation  of  all  recruits,  and  wasting  more  valuable  training  time. 
IMPACT  IF  NOT  PROVIDED: 

Recruit  water  survival  training  will  be  continued  in  an  inadequately 
sized  and  deteriorated  swimming  pool  facility  until  it  deteriorates  to  a 
Point  where  it  will  no  longer  be  able  to  support  training  and  test 
requirements . 


12.  SUPPLEMENTAL  DATA 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1180.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.*)  ■ 


STATUS : 

(A)  DATE  OESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  OESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 40 

11-90 

07-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES _ NO  X 


TOTAL  COST  (C)  •  (A)  *  (B)  OR  (0)  +  (E): 


(9000) 


PRODUCTION  OF  PLANS  AND  SPECIFICATIONS  .  (  200) 

ALL  OTHER  DESIGN  COSTS . (  115) 

TOTAL .  315 

CONTRACT . (  248) 

IN-HOUSE . ( _ 67) 


(4)  CONSTRUCTION  START. 


•  •  •  01-92 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION. 
KINGSVILLE.  TEXAS 


A.  COMMAND 


Is  AREi  CONSTF 
|  COS’  INDEA 


CHIEF  OF  NAVAL  j 

EDUCATION  AND  TRAINING  i 


.98 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED  (CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

164 

.734 

254 

242 

0 

0 

9 

12 

0 

1415 

222 

628 

263 

334 

0 

0 

9 

12 

0 

1468 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


7.  INVENTORY  DATA  ISOOO) 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

<3.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  . 

0-  REMAINING  DEFICIENCY . 

tv  GRAND  TOTAL 


5.582) 


67 . 360 
0 

1.500 

8.500 
4.470 

11,610 

93,440 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

812.30 


PROJECT  TITLE 


ELECTRICAL  DISTR  SYS  IMPRS 
TOTAL 


SCOPE 


COST 

(SOOOi 


DESIGN  STATUS 
START  COMPLETE 


LS 


1  .500 


04/90 


06/91 


1.500 


9  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

211.03  CORROSION  CONTROL  HANGAR  32.510  SF  8.500 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

141.25  COMBINED  FIRE  STATION  LS 

217.10  GROUND  ELECTRONICS  6,450  SF 

911.10  LAND  ACQUISITION  379  AC 


06/90 


05/92 


B.500 


1.400 
1  .600 
1.470 


10.  MISSION  OR  MA JT  P  FUNCTIONS: 

Maintains  and  oparatas  facil itiat  ana  provide  services  and  materials  in 
support  of  basic  and  advanced  Navy  pilot  training  in  jet  aircraft. 

Training  Wing  Two 
Three  Training  Squadrons 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


( SQOO ) 
0 
0 
0 
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1.  COMPONENT  1 

i 

NAVY  | 

f  1992  MILITARY  CONSTRUCTION  PROGRAM 

1 

2.  DATE 

3.  INSTALLATION  AND  LOCATION  |4.  PROJECT  TITLE 

NAVAL  AIR  STATION.  1  ELECTRICAL  DISTRIBUTION 

KINGSVILLE.  TEXAS  1  SYSTEM  IMPROVEMENTS 

5.  PROGRAM  ELEMENT 

0805796N 

6.  CATEGORY  CODE  7.  PROJECT  NUMBER 

1  i 

612.30  P-206 

! 

i 

e.  PROJECT  COST  (JOOO) 

1  . 500 

9.  COST  ESTIMATES 

ELECTRICAL  DISTRIBUTION  SYSTEM  IMPROVEMENTS. 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  |  QUANTITY  I  UNIT  COST  I  COST  ( $000 ) 


1.340 

1.340 

_ 70 

1.410 

_ 90 

1.500 

0) 


t  NON  aDD)I( 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Feeder  cables.  transformers,  breakers  and  switchgear;  replace 
deteriorated  power  poles  and  pole  hardware;  street  lighting  replacement. 


11.  REQUIREMENT; 

PROJECT: 

Provides  an  upgraded  electrical  distribution  system  in  support  of  the 
aviation  training  program.  (Current  mission.) 

REQUIREMENT: 

Adeauate  and  properl y-conf igured  facilities  to  provide  a  reliable  and 
modern  e'ectncal  distribution  system  to  meet  the  existing  and  future 
electric.. I  demands  of  the  airfield  and  supporting  facilities  for  the 
training  of  Jet  pilots. 

CURRENT  SITUATION: 

The  existing  electrical  distribution  system  was  installed  in  1942.  has 
not  bean  upgraded,  and  is  unsafe,  deteriorated  and  unreliable.  Excessive 
deterioration  of  the  system  has  caused  numerous  power  outages  to  the 
detriment  of  operations  and  safety.  The  electrical  loads  on  the  system 
have  increased  consistently  to  the  present  overloaded  condition  due  to 
additional  facilities  being  constructed,  alterations  to  existing 
facilities,  and  the  addition  of  new  equipment  to  train  jet  aviators. 
IMPACT  IF  NOT  PROVIDED: 

The  electrical  distribution  system  will  continue  to  deteriorate  and 
become  more  difficult  to  maintain.  The  effectiveness  end  safety  of  the 
aviation  training  programs  will  continue  to  be  diminished.  Failure  of  the 
system  will  preclude  meeting  the  pilot  training  requirements. 


(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 


NAVAL  AIR  STATION.  KINGSVILLE.  TEXAS 


4.  PROJECT  TITLE 


ELECTRICAL  DISTRIBUTION  SYSTEM  IMPROVEMENTS 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  '  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  “FACIL’TY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ _ 


(3)  TOTAL  COST  (C)  «  (A)  +  (B)  OR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 70) 

(B)  ALL  OTHER  DESIGN  COSTS . (  28) 

(C)  TOTAL .  98 

(D)  CONTRACT . (  6) 

(E)  IN-HOUSE . (  98) 

(4)  CONSTRUCTION  START .  Qi-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


04-90 

_ 65 

10-90 

06-91 


S.  PROJECT  NUMBER 
P-206 


1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST. 
CHESAPEAKE.  VIRGINIA 


t  4 .  COMMAND 

!  I 

!  NAVAL  SECURITY  GROUP  j 
COMMAND 


;  s  tnEi  eottsip. 

!  COE"  INDEX 


.92 


6.  PERSONNEL 
STRENGTH 

PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER 

OFFICER 

ft  AS  0^ 

09/30/90 

43 

679  i  83 

0 

0  i  0 

0 

0  I  0 

805 

b.  END  FY 

*  1 

1 

1996 

44 

768  i  83 

0 

0  |  0 

0 

0  1  0 

895 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  3.896) 

B.  INVENTORY  TOTAL  AS  OF  30  SEP  90 . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

B-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


31,070 
1  1  .485 
13.800 
0 
565 
16.375 
73.295 


PROJECT  TITLE 


CATEGORY 
CODE 

721.11  BEO  AND  MESS  HALL  ADDN 
143.35  COMM/SEC  MTRL  1SSNG  OFF  AD 
813.20  ELECTR  DISTR  SYS  UPGRADE 
TOTAL 


SCOPE 


COST 

«000> 


DESIGN  STATUS 
START  COMPLETE 


57.300 

14.580 

LS 


SF 

SF 


8.  100 
1.400 
4,300 


06/90  09/91 
05/90  08/91 
06/90  01/92 


13.800 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

740.74  CHILD  DEVELOPMENT  CENTER 


9.750  SF 


565 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Station  is  part  of  tne  worldwide  talacommunicat ions  sy s tarns,  providing 
tactical  snip-to-snora  and  point-to-point  communicat ions  for  tna  Navy 
Dafanaa  Communications  Systom.  and  Naval  Security  Group  operations. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

t  POLLUTION  ABATEMENT  O 

l  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  O 
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1.  COMPONENT 


NAVY 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  L0- 

NAVAL  SECURITY  GR 
CHESAPEAKE,  V1RGI  - 


ION 

ACTIVITY  NORTHWEST, 


4.  PROJECT  TITLE 

BACHELOR  ENLISTED  OUARTERS 
AND  MESS  HALL  ADDITION 


S.  PROGRAM  ELEMENT 
0S0S796M 


6.  CATEGORY  CODE 
721.11 


!  7 .  PROJECT  NUMBER 


P-832 


6.  PROJECT  COST  (*000)| 
B.  100 


9.  COST  ESTIMATES 


ITEM 

"'1 

U/M;  QUANTITY 

UNIT  COST 

COST 

(SOOO) 

BACHELOR  ENLISTED  OUARTERS  &  MESS  HALL  AODN .  . 

SE 

57.300 

6.560 

BACHELOR  ENLISTED  QUARTERS  . 

SF 

51,910 

73.00 

( 

3.790) 

MESS  HALL  ADDITION  . 

SF 

5,390 

85.00 

( 

460) 

SEWAGE  TREATMENT  PLANT  . 

LS 

- 

( 

2.230) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

( 

80) 

SUPPORTING  FACILITIES . 

- 

- 

720 

UTILITIES . 

LS 

- 

- 

( 

310) 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION.  .  . 

LS 

- 

( 

410) 

SUBTOTAL  . 

- 

- 

7.280 

CONTINGENCY  (  5.0%) . 

- 

- 

- 

360 

TOTAL  CONTRACT  COST . 

- 

- 

- 

7.640 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

460 

TOTAL  REOUEST . 

- 

• 

B.  100 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

• 

(NON- ADD) 

( 

0) 

lO.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  reinforced  concrete  building.  slab  on  grade.  concrata  floors, 
masonry  walls,  mambrana  roofing,  pracast  clad  block  exterior,  12 
two-badroom  modulas  with  private  bath.  19,620  SF  opan  bay  barthing, 
lounge.  gama  room,  laundry,  vandlng,  macnanical  systams,  fira  protaction 
systam,  utllltias.  air  conditioning;  one-story  steal  frame  building 
addition,  concrete  slab  and  floor,  masonry  walls,  membrane  roofing, 
pracast  clad  block  exterior  similar  to  adjacent  buildings,  fire 
protection  systam.  utilities,  air  conditioning;  increased  capacity  of 
sewage  treatment  plant  tc  300.000  Gallons  Per  Day.  Grada  Mix:  240 
students,  40  staff,  6  female.  Total:  28B. 


1.  REQUIREMENT: 
PROJECT : 


286  PN 


ADEQUATE : 


0  PN  SUBSTANDARD : 


0  PN 


Provides  billeting  for  230  #  sted  personnel  and  an  addition  to  the 
existing  mass  hall.  (New  mi  _,ion.) 

REQUIREMENT : 

Provide  adequate  billeting  and  massing  for  personnel  undergoing 
specialized  anti -terror ism  and  security  training  at  the  Marine  Corps 
Security  Force  Battalion  Atlantic  School  (MCSF  BN  LANT ) .  located  at  this 
activity. 

CURRENT  SITUATION: 

Personnel  assigned  to  MCSF  BN  LANT  School  are  currently  billeted  in 
inadequate  quarters  at  distant  locations  and  transported  by  enarter  bus 
to  this  activity.  In  anticipation  of  this  project,  personnel  were 
relocated  to  interim  relocatable  facilities  at  this  activity  in  the  third 
quarter  of  fy  1990.  Present  dining  facilities  are  utilized  on  an 
over-capaci * ■.  basis.  These  circumstances  detract  from  the  cohesive 
nature  of  the  activity  and  cause  a  reduction  in  training  time  to 
accommodate  transpe-tat ion  to  and  from  the  training  site. 

IMPACT  IF  NOT  PROVIDED: 

Continued  negative  impact  on  training  time  and  continued  madeauate 
billeting  in  inadequate  quarters,  resulting  in  degradation  of  morale. 

(CONTINUED  ON  DD  1 3S 1 C  ) 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  ANO  LOCATION 


NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST,  CHESAPEAKE.  VIRGINIA 


4.  PROJECT  TITLE 


6.  PROJECT  NUMBER 


BACHELOR  ENLISTED  QUARTERS  ANO  MESS  HALL  ADDITION 


P-832 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

training,  ana  caraar  retention  afforts.  In  ordar  to  maat  its  mission  in 
ragard  to  intarnational  situations,  tha  Marina  Corps  naads  this  facility 
to  botn  nousa  and  faad  tna  Manna  Corps  Sacurity  Force  personnel .  If 
tnis  project  Is  not  provided,  tna  result  will  pa  diminished  mission 
accompl ishment . 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE. “) 


STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 52 

10-90 

09-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  OESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  X  NO 


TOTAL  COST  (C)  •  (A)  ♦  (B)  OR  (0)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  450) 

(B)  ALL  OTHER  DESIGN  COSTS . (  200) 

( C )  TOTAL .  650 

(D)  CONTRACT . (  590) 

(E)  IN-HOUSE . ( _ §2) 


(4)  CONSTRUCTION  START. 


.  .  .  03-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


installation  and  location 


I  4.  PROJECT  TITLE 


NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST. 
CHESAPEAKE.  VIRGINIA 


5.  PROGRAM  ELEMENT 


>6.  CATEGORY  CODE 


COMM/SEC  MATERIAL  ISSUING 
OFFICE  ADDITION 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  (8000 


0305896N 


143.35 


1.400 


8.  COST  ESTIMATES 


ITEM  j 

1  U/M  j 

OUANTITY 

|  UNIT  COST 

1  COST  (8000) 

COMM/SEC  MATERIAL  ISSUING  OFFICE  ADDITION.  . 

SF 

14.580 

- 

970 

BUILDING  . 

SF 

14.580 

63.00 

(  920) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  50) 

SUPPORTING  FACILITIES . 

- 

290 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

-  ! 

(  170) 

UTILITIES,  paving  and  site  IMPROVEMENT  .  .  . 

LS 

- 

- 

(  120) 

subtotal  . 

- 

- 

-  1 

1.260 

CONTINGENCY  (  5.0%) . 

|  - 

- 

• 

60 

TOTAL  CONTRACT  COST . 

i  - 

| 

- 

1.320 

SUPERVISION.  INSPECTION  &  OVERHEAD  (6.0%)  .  . 

- 

- 

80 

TOTAL  REOUEST . 

- 

1.400 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

- — ■„  .  .  .  .  i 

! 

i 

(NON- ADD) 

(  0) 

1 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  concrete  addition  including  mezzanine,  foundation  piles, 
concrete  floors  and  10*  thick  reinforced  concrete  walls.  built-up  roof, 
hydraulic  elevator,  fire  protection  and  alarm  system,  utilities,  air 
conditioning.  aSDestos  removal . 


ADEQUATE : 


15.480  SF  SUBSTANDARD : 


REQUIREMENT:  _ 3 

PROJECT: 

Provides  an  addition  to  the  existing  facility  to  accommodate  additional 
cryptographic  equipment  and  ancillary  devices:  NATO,  allied  and  Navy 
material  and  distribution  systems:  and  the  personnel  required  to  operate 
the  new  systems.  (New  mission.) 

REQUIREMENT : 

The  existing  issuing  office's  expanding  workload  requires  adequate  secure 
space  for  receiving,  storing,  and  distributing  sensitive  communications 
equipment  and  classified  documents. 


Existing  facilities  are  inadequate  for  the  scope  of  the  assigned  mission. 
The  lack  of  adequate  secure  space  dictates  that  highly  classified 
material  (requiring  unit -by-unit  accountability)  be  stored  in  several 
remote  locations,  necessitating  a  72-mile  round  trip  for  retrieval, 
processing,  and  distribution.  These  conditions  hamper  accountability 
and  increase  the  risk  of  security  violations.  The  installation  of  the 
Navy  Key  Oats  (automated  storage  and  retrieval)  System  will  increase 
space  requirements  and  add  further  environmental  complications  to  support 
automated  data  processing  equipment  and  commun lest  ions  links 
IMPACT  IF  NOT  PROVIDED: 

This  activity  will  continue  to  operate  in  inadequate  facilities  with 
inherent  security  risks.  The  ability  to  fulfill  the  assigned  mission 
will  be  severely  limited,  resulting  in  immediate  and  significantly 
degraded  secure  fleet  communicst ions 


(CONTINUED  ON  DD  1 39  1  C  ) 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST.  CHESAPEAKE.  VIRGINIA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


COMM/SEC  MATERIAL  ISSUING  OFFICE  ADDITION 


2.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  11SO.  “FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 

( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  05-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  §2 

(C)  DATE  DESIGN  35%  COMPLETE .  10-90 

(D)  DATE  DESIGN  COMPLETE .  OB-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED. 

(3)  TOTAL  COST  (C)  •  (A)  ♦  (B)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


YES  NO  X 


(5000) 

(  100) 

( _ 6fi) 

160 

(  140) 

( _ 22) 


(4)  CONSTRUCTION  START. 


•  •  ■  01-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT  ! 


I  2.  DATE 


FY  i992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


14.  PROJECT  TITLE 


NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST. 
CHESAPEAKE.  VIRGINIA 


ELECTRICAL  DISTRIBUTION 
SYSTEM  UPGRADE 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

030101  IN 

813.20 

P-B41 

4.300 

9  COST  ESTIMATES 


ELECTRICAL  DISTRIBUTION  SYSTEM  UPGRADE  .  .  . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


I U/M  |  QUANTITY  I  UNIT  COST |  COST  ($000) 


:  900 
1.  BOO 
190 
3.990 
310 
4.300 
0) 


( NON-ADD  )|( 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

1000  KVA  unit  substations  with  primary  ana  ovar  currant  protaction, 
alactrical  distribution  systam,  switchboards  ana  distribution  panels, 
busways  and  powar  distribution  units  to  sarva  tachnical  and  critical 
aquipmant,  grounding  system;  relocate  two  emergency  generators  and 
reconfigure  to  centrally  locate  all  control  and  distribution. 


11.  REQUIREMENT: 

PROJECT : 

Upgrades  electrical  power  distribution  system. 


(Current  mission. ) 


Adequate  electric  power  to  accommodate  and  support  technical  and 
non-tecnnical  electrical  and  electronic  systems. 

CURRENT  SITUATION: 

Electric  power  distribution  system  does  not  meet  National  Electric  Code 
safety  standards.  Operational  system  flexibility  Is  limited  by  existing 
configuration. 

IMPACT  IF  NOT  PROVIDED: 

The  Navy  will  continue  to  be  in  violation  of  electrical  coo a  requirements 
and  will  continue  to  expose  employees  to  hazardous  conditions. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


STATUS : 

(A)  OATE  DESIGN  STARTED . . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35‘A  COMPLETE . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 52 

ii-90 

0^-92 


(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 

NAVY 

i 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  D'TE 

3.  installation  and  location 

NAVAL  SECURITY  GROUP  ACTIVITY  NORTHWEST.  CHESAPEAKE.  VIRGINIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

ELECTRICAL  DISTRIBUTION  SYSTEM  UPGRADE 

P 

-84 1 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  ■  (A)  +  (B)  OR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  200) 

(B)  ALL  OTHER  DESIGN  COSTS . (  1Q0) 

(C)  TOTAL .  300 

(D)  CONTRACT . (  250) 

(E)  IN-HOUSE . ( _ 5g) 

(4)  CONSTRUCTION  START .  06-92 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL'  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 


4.  COMMAND 


£  ARE*  eOtiSTK 
cost  moEx 


NAVAL  AMPHIBIOUS  BASE. 
LITTLE  CREEK.  VIRGINIA 


COMMANDER  IN  CHIEF . 
ATLANTIC  FLEET 


6.  PERSONNEL 


PERMANENT 


STUDENTS 


ft.  AS  DF 

OFFICER 

OFFICER 

09/30/90 
b.  END  FY 

1142  j  10199 

682 

209 

1453 

m 

57 

1996 

1104  !  10461 

743 

200 

1675 

i 

57 

SUPPORTED 


OFFICER  EN-ISTED  CIVILIAN 


7.  INVENTORY  DATA  ($000) 


(  1 1 . B04 ) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90 . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


197.200 
49 . 050 
12.730 
0 
0 

52.590 

311.570 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 


213.75 
610. 10 


PROJECT  TITLE 


LCAC  COMPLEX- INCREMENT  III 
SURF  WAR  DEV  GRP  OPS  FACS 
TOTAL 


LS 

16,900  SF 


10.500 

2.230 

12.730 


DESIGN  STATUS 
TART  COMPLETE 


05/90  06/91 

05/89  08/90 


9.  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTION 

Sarvas  as  tne  aast  coast  oparationai  bass  for  amphibious  ships  and  units 
of  tna  Atlantic  Flaat  Surfaca  Forca.  Furnish  homeport  barthing,  training, 
maintananca.  par senna l  and  support  sarvlcas.  Support  annual  training 

axarc i sas . 


LST  and  LSD  Class  Vassals 
Spacial  warfare  Group  Two 
Baacn  Group  Two 

Explosive  Ordnance  Disposal  Group  Two 
School  of  Music 


Amphibious  Construction  Battalion 
Amphibious  School 
Service  Squadron  Eight 


SAFETY  DEFICI 


1 1 .  OUTSTANDING  POLLUTION  A 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 


DD  FORM  1390 
1DEC76 


PAGE  NO 


1.  COMPONENT 


12.  DATE 


FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4.  PROJECT  TITLE 


NAVAL  AMPHIBIOUS  BASE. 
LITTLE  CREEK.  VIRGINIA 


LANDING  CRAFT  AIR  CUSHION 
COMPLEX  (INCREMENT  III) 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE  j 

7 .  PROJECT  NUMBER 

1 

E.  PROJECT  COST  ($000) 

0204796N 

213.75 

i  ! 

P-338 

1  1 

_ 1 

10.500 

1 

9.  COST  ESTIMATES 

ITEM 

U/M 

QUANTITY 

UNIT  COST 

COST  ($000) 

LANOING  CRAFT  AIR  CUSHION  COMPLEX . 

LS 

- 

- 

7.220 

MAINTENANCE  BUILDINGS . 

SF 

50.380 

83.00 

(  4.180) 

GENERAL  STORAGE  SHED  . 

SF 

5.550 

36.00 

(  200) 

APRON . 

SY 

48.880 

41.00 

(  2.000) 

BUILT-IN  EOUIPMENT  . 

LS 

- 

- 

(  760) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

(  80) 

SUPPORTING  FACILITIES . 

- 

2.220 

UTILITIES . 

LS 

* 

- 

(  870) 

FUELING  PITS  . 

LS 

- 

(  120) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  1.230) 

SUBTOTAL  . 

- 

9.440 

CONTINGENCY  (  5.0%) . 

- 

- 

• 

470 

TOTAL  CONTRACT  COST . 

- 

- 

- 

9,910 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

TOTAL  REOUEST . 

• 

• 

590 

10.500 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON- ADD) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two  structural  staal  frame  maintenance  buildings,  composite  insulated 
exterior  wall  panels,  built-up  roof,  two  five-ton  bridge  cranes,  ground 
support  equipment  and  general  storage  Ouilding,  fire  protection  system, 
utilities,  paving,  parking  aprons,  craft  tie-down,  water  recycling 
system,  two  fueling  pits,  oil  separator  and  spillage  containment. 

11.  REQUIREMENT:  AS  REQUIRED 

PROJECT : 

Provides  an  operational  facility  to  support  the  final  phase  of  the 
landing  craft  air  cushion  (LCAC)  Complex.  (New  mission.) 

REQUIREMENT: 

Facilities  to  support  the  final  complement  of  30  LCAC's  to  be  assigned  in 
September  of  1894.  The  LCAC  is  an  advanced  landing  craft,  riding  on  a 
cushion  of  air  and  capable  of  delivering  personnel  and  equipment  over  sea 
and  land.  They  are  high  speed  vehicles  not  restricted  by  surf  and  beach 
conditions  and  capable  of  lifting  heavy  equipment  such  as  battle  tanks 
across  the  beach  from  amphibious  well  deck  ships  lying  over  the  horizon. 
LCAC's  are  highly  complex  craft  powered  by  four  marine  gas  turbine 
engines  and  require  unique  maintenance  and  support  facilities  not 
available  outside  the  LCAC  complex.  Tnere  were  delays  in  the  initial 
development  of  the  LCAC  causing  a  delivery  slip.  However,  operational 
tests  and  evaluation  reports  indicate  that  the  LCAC's  can  now  meet 
mission  specifications.  Congress  approved  the  first  thirty  craft  through 
FV  1986  and  eighteen  more  were  included  in  the  FY  1968/1989  biennial 
budget.  Delivery  of  the  first  twelve  craft  to  Little  Creek  began  in  1987. 
Facilities  to  support  the  first  delivery  were  completed  in  early  1987. 
Facilities  to  support  the  second  increment  of  twelve  craft  were  provided 
in  the  FY  1991  program.  Ultimate  base  development  is  to  support  54 
craft  . 

CURRENT  SITUATION: 

An  LCAC  support  complex  was  started  on  an  undeveloped  parcel  of  land 
using  Fy  1985  Military  Construction  funds.  The  first  increment  of  tens 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  AMPHIBIOUS  BASE.  LITTLE  CREEK.  VIRGINIA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


LANDING  CRAFT  AIR  CUSHION  COMPLEX  (INCREMENT  III) 


P-33B 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

complex  is  complete  ana  will  support  th#  first  twslva  craft  alraady 
Qalivaraa.  Tna  sacond  increment.  in  tna  FY  1981  Program,  will  support  an 
additional  twalva  craft.  Tnc  comp le tad  facllitias  will  includa 
maintananca  Pay  and  shops,  parking  apron,  taxiway  to  tna  watar.  control 
towar,  oparations  facllitias.  noisa  supprassing  aarth  parms  and  a  wash 
rack.  Additional  facllitias  ara  nacassay  for  tha  ramaining  thirty  craft 
to  ba  assignad. 

IMPACT  IF  NOT  PROVIDED: 

Maintananca  and  parking  facllitias  will  not  Pa  available  whan  tha  ftnal 
comp lament  of  craft  ara  assignad  in  1994. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


05-90 

_ 22 

ca-90 

06-91 


BASIS. 

(A)  JTANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES _ NO  X 


TOTAL  COST  (C)  •  (A)  *  (B)  OR  (0)  ♦  (E):  (*000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  220) 

(B)  ALL  OTHER  DESIGN  COSTS . (  200) 

(C)  TOTAL .  420 

(D)  CONTRACT . (  340) 

(E)  IN-HOUSE . ( _ BO) 


(4)  CONSTRUCTION  START. 


•  10-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT 


2.  DATE 


FY  1S92  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


4.  PROJECT  title 


naval  amphibious  base. 

LITTLE  CREEK.  VIRSINIA 


S.  PROGRAM  ELEMENT 


6.  CATEGORY  CODE 


SURFACE  WARFARE  DEVELOPMENT 
GROUP  OPERATIONS  FACILITIES 


>7.  PROJECT  NUMBER 


8.  PROJECT  COST  ($000 


0204796N 


€10.10 


2.230 


S  COST  ESTIMATES 


ITEM 

— 1 

U/M 

— 

OUANTITY 

UNIT  COST 

COST 

(SOOO) 

SURFACE  WARFARE  DEVELOPMENT  GROUP  OPS  FAC.  .  . 

SF 

16.900 

- 

1 .620 

BUILDING  . 

SF 

16.900 

85.00 

( 

1 .440) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

( 

130) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

( 

50) 

SUPPORTING  FACILITIES . 

- 

• 

380 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

( 

90) 

ELECTRICAL  UTILITIES  . 

LS 

- 

( 

70) 

MECHANICAL  UTILITIES  . 

LS 

- 

- 

( 

70) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

( 

150) 

SUBTOTAL  . 

- 

“ 

2.00C 

CONTINGENCY  (  5  OX) . 

- 

TOTAL  CONTRACT  COST . 

- 

T. 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

- 

.0 

TOTAL  REOUEST . 

- 

- 

2.230 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

( NON- ADD ) 

( 

0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-etory  stMl  frame  maaonry  building,  pile  foundation,  concrete  floors, 
brick  masonry  exterior  walls,  engineered  fill,  elastomeric  membrane  roof, 
fire  protection  system,  shielding,  communications  system,  air 
conditioning,  utilities. 


16.900  SF 


ADEQUATE : 


0  SF  SUBSTANDARD : 


REQUIREMENT: 

PROJECT : 

Constructs  a  facility  for  relocating  operations  support  functions. 
(Current  mission. ) 

REQUIREMENT: 

Adequate  and  proper  1 y-conf igureo  facilities  for  relocating  the  operations 
support  functions  of  the  Surface  Warfare  Development  Group  (SWDG).  SWDG 
supports  the  Naval  Surface  Forces  of  the  Atlantic  and  Pacific  Fleets  by 
developing  and  improving  surface  warfare  tactics  for  embarking  surface 
force  ships  and  by  installing  and  operating  automatic  data  collection 
equipment  for  evaluation  of  at-sea  exercises.  Collected  data  is 
reconstructed  on  shore  computer  facilities;  evaluated  witn  the 
development  of  improvements  to  Fleet  tactics:  and  manuals  rewritten  or 
updated,  printed  and  distributed  to  the  operational  forces.  Computer 
simulation  of  development  tactics  is  conductad  to  determine 
effectiveness.  SWDG  also  provides  direct,  tactical  support  to  tactical 
commands  through  the  conduct  of  tactical  seminars,  preparation  of 
tactical  planning  packages,  and  maintenance  of  t-  Surface  Warfare  Data 
Base — a  compendium  of  tactical  lessons  learned. 

CURRENT  SITUATION: 

SWDG  functions  are  housed  in  a  building  constructed  in  1943.  It  is  sited 
within  the  Norfolk  International  Airport's  approach  zone  limits.  A 
1,500-foot  runway  extension  completed  in  1972  has  resulted  in  noise 
levels  from  approaching  aircraft  in  a  range  damaging  to  the  human  ear, 
ana  reaefines  tne  approach  clear  zone  to  include  several  office  buildings 
including  tne  SWDG  building.  Ar,  Engineering  Evaluation  Inspection 
conducted  in  1984  found  tne  building  severely  deteriorated.  While  under 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY  1 

•I 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AMPHIBIOUS  BASE.  LITTLE  CREEK.  VIRGINIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

SURFACE  WARFARE  DEVELOPMENT  GROUP  OPERATIONS  FACILITIES 

P-204 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

renovation,  it  was  discovarao  that  the  building's  structural  mamoars 
supporting  the  floor  and  the  steal  wall  studs  had  completely  rusted 
through.  A  wind  load  analysis  for  this  area  indicated  that  the  potential 
exists  for  a  catastrophic  failure  of  the  entire  building.  The  building 
has  been  evacuated.  This  has  severely  impacted  the  ability  of  SWDG  to 
perform  its  mission  because  of  crowding  in  the  remaining  spaces  and 
dispersion  of  some  functions  to  other  areas  of  the  base. 

IMPACT  IF  NOT  PROVIDED: 

Administrative  functions  of  SWDG  will  continue  in  a  Deteriorating, 
potentially  dangerous  building  subject  to  the  extreme  hazards  of  noise 
from  low-flying  airplanes  and  the  potential  of  a  disaster.  The 
development  and  evaluation  of  improvements  to  fleet  tactics  in  support 
of  the  Naval  Surface  Forces  will  be  severely  hampered  because  of 
overcrowding  and  the  separation  of  some  functions  from  the  main 
operations. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  05-89 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  100 

(C)  DATE  DESIGN  35"/.  COMPLETE .  OB-89 

(D)  DATE  DESIGN  COMPLETE .  08-90 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 


(3)  TOTAL  COST  (C)  •  (A)  +  (B)  OR  (0)  ♦  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  130) 

(B)  ALL  OTHER  DESIGN  COSTS . (  120) 

(C)  TOTAL .  250 

(D)  CONTRACT .  (  190) 

(E)  IN-HOUSE . ( _ §0) 


(A)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT  j 

2.  DATE 

1  FY  1992 

MILITARY  CONSTRUCTION  PROGRAM 

NAVY  , 

3.  INSTALLATION  AND  LOCATION 

|  4 .  COMMAND 

j  1 

5  ARE*  CONST* 
COS’  INDEX 

NAVAL  AIR  STATION, 

1  COMMANDER  IN  CHIEF, 

NORFOLK.  VIRGINIA 

I  ATLANTIC  FLEET 

.92 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 


STUDENTS 


OFFICER  I  ENLISTED  CIVILIAN 


SUPPORTED 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  ( 

b .  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


1.386) 


212.240 

4.400 

9.370 

0 

43.700 
22.880 
292 . 590 


CATEGORY 
CODE 


211.05 

143.47 


PROJECT  TITLE _  _ 


AIRCRAFT  MAINT  HANGAR 
ALERT  FORCE  FACILITY 
TOTAL 


77.670  SF 
7.000  SF 


8.270 
1  ■  100 
9.370 


DESIGN  STATUS 
START  C'  MPiETE 


05/90  J/91 

03/90  11/91 


FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  ( FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


721.11 

BACHELOR  ENLISTED  OUARTERS 

600 

PN 

14.000 

211.05 

MAINTENANCE  HANGAR 

116.502 

SF 

10,600 

211.05 

AIRCRAFT  MAINT  HANGAR 

28 . 560 

SF 

9.  100 

116.55 

ORDNANCE  HANDLING  AREA 

36 . 770 

SY 

2.000 

211.15 

AIMD  REPLACE  (PH  I) 

LS 

8.000 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Homaport  to  aviation  units  capable  of  deploying  with  earners  and  other 
ships,  including  eight  airborne  early  warning  squadrons  (VAW).  one 
tactical  support  squadron  (VRC).  two  helicopter  mine  countermeasures 
squadrons  (HM),  three  LAMPS  helicopter  squadron  ( HSL ) ;  two  helicopter 
utility  squadron  (HC),  and  one  fleet  composite  squadron  (VC).  Also 
supports  five  reserve  squadrons,  air  passenger  and  freight  terminals  and 
the  adjacent  Naval  Aviation  Depot. 


TANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO 
A:  POLLUTION  ABATEMENT  0 
B:  INSTALLATION  RESTORATION  0 
C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


DO  FORM  1390 
1DEC76 


PAGE  NO 


233 


PAGE  NC. 


23* 


1.  COMPONENT  I 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

j 4 .  PROJECT  TITLE 

1 

NAVAL  AIR  STATION, 

!  AIRCRAFT  MAINTENANCE  HANGAR 

NORFOLK.  VIRGINIA 

1 

5.  PROGRAM  ELEMENT 

020A696N 

6.  CATEGORY  CODE 

211.05 

7.  PROJECT  NUMBER 

P-519 

1 

8.  PROJECT  COST  (SOOO) 

8.270 

i 

9.  COST  ESTIMATES 


U/M  QUANT I T V  (UNIT  COST;  COST  ( $000 ) 


AIRCRAFT  MAINTENANCE  HANGAR . 

BUILDING  . 

TECHNICAL  OPERATING  MANUALS . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 


77.670 

- 

5.530 

77.670 

70  00 

( 

5.440) 

- 

- 

( 

90) 

“ 

- 

1.900 

- 

- 

( 

640) 

“ 

- 

( 

220) 

- 

- 

( 

180) 

- 

- 

( 

860) 

- 

7.430 

- 

* 

370 

- 

7.800 

“ 

470 

- 

B.27C 

• 

( NON- ADD ) 

( 

0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  steel  frame  hangar  building,  pile  foundation,  concrete  floors, 
built-up  roof  over  insulation  on  metal  decking,  concrete  wails  with 
metal  panels  above,  high-bay  area,  aircraft  access  and  parking  apron, 
water  and  noise  pollution  abatement  features,  bridge  cranes,  technical 
operating  manuals,  fire  protection  system,  air  conditioning,  utilities. 


77.670  SF 


ADEQUATE 


0  SF  SUBSTANDARD: 


11.  REQUIREMEN 
PROJECT: 

Provides  an  aircraft  maintenance  hangar  to  support  four  Carrier  Airborne 
Early  warning  Squadrons  (VAW1.  (Current  mission.) 

REQUIREMENT : 

Replacement  of  deteriorated  aircraft  maintenance  hangars  in  the  Land 
Plane  (LP)  area  of  the  station.  This  is  the  first  project  of  a  four 
project  replacement  program. 

CURRENT  SITUATION: 

The  existing  hangars  were  designed  to  support  fixed  wing,  single 
reciprocating  engine  aircraft  and  lack  the  facilities  necessary  to 
perform  maintenance  and  maintenance  training  on  the  sophisticated 
aircraft  of  the  squadrons  currently  housed  in  them.  The  four  VAW 
squadrons  to  be  housed  in  the  hangars  fly  E-2C  airborne  early  warning 
aircraft  that  deploy  with  the  carrier  air  wing.  They  are  currently  in 
hangars  located  in  the  Sea  Plane  (SP)  area  of  the  station.  Aircraft 
based  at  the  SP  area  must  taxi  across  a  main  air  station  automobile 
thoroughfare  to  reach  the  runway .  The  SP  area  hangars  are  of  the  old 
design,  with  doors  at  both  ends  of  the  building,  with  this  design, 
aircraft  parked  at  the  doorways  block  aircraft  parked  in  the  middle  of 
tne  hangar,  creating  access  and  traffic  flow  problems  and  preventing 
rapid  evacuation  in  case  of  a  fi-e.  Aircraft  safety  waivers  are  required 
because  three  of  the  hangars  and  some  of  the  parked  aircraft  penetrate 
the  runway  clearance  surfaces.  The  clearance  zone  arouno  each  hangar 
results  in  inefficient  land  use  and  a  shortage  of  aircraft  parking  apron 
space 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION.  NORFOLK.  VIRGINIA 


4.  PROJECT  TITLE 

AIRCRAFT  MAINTENANCE  HANGAR 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

this  station  will  not  ba  abl a  to  aosquataly  support  squadron  maintananca 
ana  maintananca  training.  A  daeraasad  ovaraii  par'ormanea  in  tha 
maintananca  ano  maintananca  training  functions  will  causa  a  savara  impact 
on  tha  oparationa?  raadinass  and  mission  capability  of  tha  squadrons. 
Expansiva  E-2C  aircraft  will  continua  to  cross  a  busy  four-lana 
boulavard,  which  is  not  only  hazardous  to  aircraft  and  vahicular  traffic, 
but  tha  axtansiv*.  taxi  tima  nacassary  to  raacn  the  runway  raducas  tha 
aircraft  fual  load. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  11  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  ANO  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35*  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N^A _ 

(3)  TOTAL  COST  (C)  -  (A)  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  ANO  SPECIFICATIONS . (  2B1  ) 

(B)  ALL  OTHER  DESIGN  COSTS . (  120) 

(C)  TOTAL .  4Q1 

(D)  CONTRACT . (  356) 

(E)  IN-HOUSE . { _ 45) 

(4)  CONSTRUCTION  START .  04-92 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


05-90 
_ 35 

11- 90 

12- 91 


S.  PROJECT  NUMBER 
P-519 
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1.  COMPONENT 


FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


I  4.  PROJECT  TITLE 


NAVAL  AIR  STATION. 
NORFOLK.  VIRGINIA 


ALERT  FORCE  FACILITY 


5.  PROGRAM  ELEMENT 

|  6 .  CATEGORY  CODE 

7.  PROJECT  NUMBER 

6.  PROJECT  COST  (SOOO) 

0204696N 

! _ 

>  143.47 

i _ ! 

P-300 

1 .  100 

9  COST  ESTIMATES 

ITEM 

j U/M (  QUANTITY  | 

UNIT  COSTj  COST  (SOOO) 

ALERT  FORCE  FACILITY  . 

supporting  facilities . 

special  construction  FEATURES . 

UTILITIES.  PAVING.  SITE  IMPROVEMENT  &  DEMO 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


7,000  112.00 


(NON- ADD  )l( 


760 

200 

AO) 

160) 

960 

_ 50 

1  .030 

_ 70 

1  .  100 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Ona-story  masonry  building,  concrata  floor  and  roof,  pi  la  foundations, 
bullat  rasistant  windows  with  gun  ports,  air  conditioning,  utilitias  and 
damolition  of  ona  building;  garaga  spaca  for  four  armoraa  vamclas. 

11.  REQUIREMENT:  7.000  SF  ADEQUATE :  0  SF  SUBSTANDARD : 

PROJECT  :  ™  ' 

Providas  a  hign  sacurity  facility  to  support  guard  forcas.  (Currant 
mission. ) 


Aoaquata  barthlng,  massing  and  training  facilitias  a r»  raquirad  for  tne 
Marina  Guard  Forca  and  l ignt  armorad  vaniclas. 

CURRENT  SITUATION: 

Tna  axisting  facility,  dasignad  and  constructad  to  accommodata  a  12 
Marina  Guard  Forca.  currantly  housas  tna  23  Marinas  it  takas  to 
accompli an  its  sacurity  mission  and  mast  sacurity  raquirsmants .  Thara  ara 
at  laast  30  timas  a  yaar,  during  logistics  movamants  involving  tna 
transportat ion  of  waapons  from  ona  sits  to  anotnar.  wnan  40  Marinas  must 
ba  fad,  issuad  waapons  and  ammunition,  and  Driafao.  Tna  facility  is  too 
small  and  tna  inability  to  accommodata  a  largar  guard  forca  causas 
continuing  dally  violations  of  sacurity.  In  addition,  tna  sacurity  forca 
light  armorad  vaniclas  ara  not  garagsd  and  ara  axposad  to  tna  alamants. 

IMPACT  IF  NOT  PROVIDED: 

lnaosquataiy  sizad  guars  forcas  will  continua.  Marinas  assigrtad  to  tna 
Guard  Forca  will  continua  to  liva,  work  and  ba  trainao  in  crampad 
unsatisfactory  facilitias.  Effact 1 vsnass  of  tnis  nignly  critical  sacurity 
function  will  ba  comoromissd. 

(CONTINUED  ON  DD  139 1C) 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

! 2.  DATE 

1 

/i 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION.  NORFOLK.  VIRGINIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

ALERT  FORCE  FACILITY 

P-300 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1180.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  03-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  35 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  11-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N^A _ _ 


(3)  TOTAL  COST  (C)  ■  (A)  +  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS  .  ( _ 96) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ O) 

(C)  TOTAL .  . 96 

(0)  CONTRACT .  ( _ 6) 

(E)  IN-HOUSE . ( _ 92) 

(4)  CONSTRUCTION  START .  02-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  COMMUNICATION  AREA  MASTER  STA  LANT 
NORFOLK,  VIRGINIA 


COMMAND 


I  S  CONST* 

|  CCS*  INDEX 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
t>.  END  FV 
1996 


PERMANENT 


STUDENTS 


OFFICER 

ENLISTED  1  CIVIL  I  AN 

29 

452  i  305 

25 

447  I  305 

NAVAL  COMPUTER  ft  TELE¬ 
COMMUNICATIONS  COMM  l 


SUPPORTED 


OFFICER  j  ENLISTED  I  CIVILIAN 


7.  INVENTORY  DATA  ($0001 


a.  TOTAL  ACREAGE  ( 

D.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


B.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


1 .483 ) 


46.980 

11.900 

6.S50 

0 

0 

4.600 

70.030 


CATEGORY 

CODE 


131.15 


PROJECT  TITLE 


SAT  TERM  ft  COMM  CTR  ADDNS 
TOTAL 


47.690  SF 


6.550 

6.550 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93); 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


DESIGN  STATUS 
TART  COMPLETE 


05/89 


09/91 


10  MISSION  OR  MAJOR  FUNCTIONS: 

As  an  activity  of  tnc  Naval  talacommuni cat  ions  system,  to  manage,  operate, 
and  maintain  those  facilities,  systems,  equipment  and  devices  necessary  to 
provide  requisite  communications  for  the  command,  operational  control,  and 
administration  of  the  Naval  establishment;  to  manage,  operate,  and 
maintain  those  facilities  and  equipment  of  the  Defense  telecommunications 
system  and  the  Coast  Guard  as  assigned;  and  to  perform  such  other 
functions  as  may  be  directed  by  the  Chief  of  Naval  Operations. 


TANOING  POLLUTION  AND  SAFETY  DEF 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH) 


(SOOO) 
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1.  COMPONENT  | 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


j  4 .  PROJECT  TITLE 


NAVAL  COMMUNICATION  AREA  MASTER  STA  LANT 
NORFOLK.  VIRGINIA 


SATELLITE  TERMINAL  AND  COM- 
!  MUNI CAT I ON  CENTER  ADDITIONS 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

|  7 .  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

0303 196N  i 

l 

i 

_ ! 

131.15 

P-401  j 

1 

6.550 

9.  COST  ESTIMATES  j 

ITEM 

1U/M  1  OUANTITY  1 

UNIT  COST;  COST  (S’  )  1 

SATELLITE  TERMINAL  &  COMMUNICATION  CTR  ADDNS 

BUILDING  ADDITION . 

BUILDING  ADDITION . 

BUILDING  ALTERATIONS  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING.  SITE  IMPROVEMENT.  AND  DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAO  (  €.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


47.690 

33,000  127.00 

6,540  45.00 

B.150  37.00 


(NON- ADD  )|( 


4.780 
(  4.190) 

(  290) 

(  300) 

1 .  100 
(  220) 

(  310) 

(  400) 

f  170) 

5.880 
290 
6. 170 
380 
6.550 
1.800) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  steel  frame  and  concrete  building  addition,  pile  and  concrete 
foundation,  built-up  roof  on  concrete  deck,  concrete  masonry  unit  walls; 
single-story  pre-engineered  metal  building  addition,  loading  dock; 
alterations  to  tnrea  buildings  including  connecting  corridors  for  new 
addition,  conversion  of  administrative  space  into  warehouse  space, 
provisions  for  installation  of  Extremely  High  Frequency  (EHF)  satellite 
terminal ;  High  altitude  E lectroMagnet ic  Pulse  (HEMP)  narden  existing 
emergency  power  facility  a~>d  EHF  antenna  support  towers;  provisions  for 
relocatable  interior  walls  uninterruptible  power  system,  antenna 
systems,  and  diesel  emergency  generators;  15.000-gallon  underground  fuel 
tank;  air  conditioning,  heating  and  ventilation,  fire  alarm  and  sprinkler 
systems,  security  lighting,  utilities;  demolition  of  two  buildings. 


97.480  SF 


ADEQUATE : 


SUBSTANDARD: 


REQUIREMENT; 

PROJECT : 

Constructs  an  addition  to  the  communications  building  to  house  electronic 
equipment,  administrative  and  technical  support  functions;  an  addition 
for  general  warehouse  space,  a  HEMP -hardened  earth  terminal  for  EHF 
satellite  communicat ions  system  and  Ultra  High  Frequency  (UHF)  Follow  On 
(UFO)  program;  and  HEMP  hardens  the  emergency  power  facility  and  EHF 
antenna  support  towers.  (New  mission.) 

REQUIREMENT: 

Adequate  space  to  house  electronic  equipment  and  tecnnical  support 
functions  essential  for  supporting  new  program  requirements.  The  earth 
terminal  will  provide  worldwide,  survivable,  anti-jam.  low  probability  of 
intercept  communications  in  a  stressed  environment  for  shore,  ship,  and 
submarine  platforms.  The  additions  will  replace  three  inadequate  metal 
bu 1 1 d i ngs . 

CURRENT  SITUATION: 

Tne  aodition  of  new  Navy  and  DOD  communications  systems  has  filled 
existing  spaces  to  capacity  leaving  further  installations  subject  to 
security,  safety,  and  operational  risks.  Thera  are  no  adequate 


8. 150)  SF 


(CONTINUED  ON  DO  13910 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  COMMUNICATION  AREA  MASTER  STA  LANT  NORFOLK.  VIRGINIA 


4.  PROJECT  TITLE 

SATELLITE  TERMINAL  AND  COM-  MUNICATION  CENTER  ADDITIONS 


5.  PROJECT  NUMBER 


P-401 


1 1 .  REQUIREMENT :  ( CONTINUED ) 

CURRENT  SITUATION:  (CONTINUED) 

facilities  at  this  site  to  house  ano  support  an  aarth  terminal  for  EHF 
ano  UHF  satellite  communications  systems.  The  station  is  the  primary  hup 
for  communications  circuitry  passing  into  ano  out  of  the  geographic 
regi  on  supporting  over  800  comraanos  ano  activities  and  all  forces  afloat 
in  the  Atlantic  area.  New  program  equipment  and  technical  support 
requirements  exceed  the  space  available.  Management,  operational,  and 
technical  support  functions  are  currently  dispersed  to  other  locations, 
including  three  temporary  metal  buildings,  all  of  which  are  inadequate. 
IMPACT  IF  NOT  PROVIDED: 

without  this  project,  this  station  will  not  be  able  to  support  tne  Fleet, 
subordinate  Operational  Commanders,  ano  Type  Commanders  sponsoring 
command  and  control,  intelligence,  targeting,  and  tactical  communications 
subsystems.  The  Navy  will  not  be  able  to  adequately  meet  EHF,  UHF  and 
UFo  communications  requirements.  Tne  communications  network  will  not  be 
fully  operational  and  sarvlee  to  tne  Fleet  will  be  seriously  impaired. 


112.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  05-89 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  35%  COMPLETE .  10^90 

(D)  DATE  DESIGN  COMPLETE .  09-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  -  (A)  *  (B)  OR  (0)  *  (E):  (8000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  280) 

(B)  ALL  OTHER  DESIGN  COSTS .  (  50 1 

(C)  TOTAL .  330 

(0)  CONTRACT . (  3I0) 

(E)  IN-HOUSE . (  20) 

(4)  CONSTRUCTION  START .  11-91 

(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

FISCAL  YEAR 

EQUIPMENT  PROCURING  APPROPRIATED  COST 

NOMENCLATURE  APPROPRIATION  OR  REQUESTED  (SOOO) 

COMMUNICATIONS  EQUIPMENT  OPN  1990  1.800 

A33109N 


TOTAL 


1.800 
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3.  installation  and  location 

4.  COMMAND 

j  E  ARE*  CONST* 

:  COS\NO£X 

NAVAL  STATION, 

COMMANDER  IN  CHIEF. 

1 

NORFOLK.  VIRGINIA 

ATLANTIC  FLEET 

|  .92 

1.  COMPONENT  ! 


NAVY 


12.  DATE 


FY  ,992  MILITARY  CONSTRUCTION  PROGRAM 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

ENLISTED 

CIVILIAN 

4047 

54567 

2096 

38 

213 

H 

375 

1953 

E 

63289 

3472 

49165 

2099 

52 

265 

MB 

375 

1953 

■9 

57381 

7.  INVENTORY  DATA  (SOOOI 


( 


a.  TOTAL  ACREAGE 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90 . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

0-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


181 ) 


225.040 

11.300 

340 

0 

36 . 320 
12.790 
285.790 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

880. 10 


PROJECT  TITLE 


SCOPE 


COST 

(SOOO) 


DESIGN  STATUS 
start  complete 


FIRE  ALARM  SYS  IMPRVS 
TOTAL 


LS 


340  05/90 


10/91 


340 


9.  FUTURE  PROJECTS: 

A.  INCLUOED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJDR  PLANNED  NEXT  THREE  YEARS: 


740.74 

CHILD  DEVELOPMENT  CENTER 

20.630 

SF 

1.700 

165.10 

DREDGING 

1 10.710 

CY 

620 

151 .20 

DRYDOCK  BERTHING  SPT  FAC 

LS 

21.800 

721.11 

BACHELOR  ENLISTED  QUARTERS 

145,960 

SF 

12.200 

1C.  MISSION  OP  MAJOR  FUNCTIONS: 

Functions  as  tne  primary  operating  base  of  the  Atlantic  Fleet,  nomeport 
to  over  100  ships.  Including  aircraft  carriers,  surface  escorts  ano  other 
combatants .  logistics  support  ships,  and  attack  submarines.  This  station 
is  the  hue  of  the  major  Tidewater  Logistics  Complex  of  Hampton  Roads. 
Portsmouth.  Yorktown  and  Little  Creek.  Supporting  the  following 
activities: 

Amphibious  Group  Naval  Air  Station 

Cruiser-Destroyer  Group  Naval  Aviation  Depot 

Attack  Submarine  Squadrons  Nuclear  Weapons  Training  Center 

Fleet  Training  Center  Navy  Public  Works  Center 

Shore  Intermediate  Matnt.  Act.  Naval  Supply  Center 
Service  Group 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 

| 2 .  DATE 

FY  1992  MILITARY 

CONSTRUCTION  PROGRAM 

I 

NAVY 

| 

1  3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

|  5>  ARE*-  CONSTR 
COS*  INDEX 

OCEANOGRAPHIC  SYSTEM  ATLANTIC. 

COMMANDER  IN  CHIEF. 

1 

1 

NORFOLK. 

VIRGINIA 

ATLANTIC  FLEET 

_i  -,92 _ 

6.  PERSONNEL 

strength 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  |  ENLISTED  I  CIVILIAN 


a.  TOTAL  ACREAGE  TENA 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 
a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

0.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


7.  INVENTORY  DATA  ($000) 


TENANT  OF  FTCDAMNEC 


0 

0 

3.250 

0 

12.400 

3.700 

19.350 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

(SOOOl 

DESIGN 

start 

status 

complete 

159.64 

SURTASS  SUPPORT  CENTER 

6,160  SF 

3.250 

05/90 

11/91 

TOTAL 

3.250 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

721.11  BACHELOR  ENLISTED  OUARTERS 
15964  SURTASS  SPT  CTR  EXPANSION 


4.300 
B.  100 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Conducts  oceanographic  observations  to  provide  extensive  information  on 
conditions  in  the  Atlantic  area. 


it.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SATETY  AND  HEALTH  (OSH): 


1*000) 
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1.  COMPONENT 


,2.  DATE 


FY  ig92  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


I  4.  PROJECT  TITLE 


OCEANOGRAPHIC  SYSTEM  ATLANTIC. 
NORFOLK,  VIRGINIA 


5.  PROGRAM  ELEMENT 


16.  CATEGORY  CODE 


SURTASS  SUPPORT  CENTER 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  ($000 


020431  IN 


159.64 


3.250 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT  COST 

COST 

($000) 

SURTASS  SUPPORT  CENTER  . 

SF 

6. 160 

• 

570 

BUILDING  . 

SF 

6.000 

89.00  i 

( 

530) 

SENTRY  HOUSE  . 

SF 

160 

255.00  j 

( 

40) 

SUPPORTING  FACILITIES . 

“ 

- 

2.350 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

1 

( 

1.640) 

UTILITIES . 

LS 

- 

| 

( 

610) 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION.  .  . 

LS 

- 

( 

100) 

SUBTOTAL  . 

- 

i 

2.920 

CONTINGENCY  (50%)  . 

- 

150 

TOTAL  CONTRACT  COST . 

- 

1 

! 

~ 

3.070 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  • 

- 

1 

180 

TOTAL  REOUEST . 

- 

; 

3.250 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

(NON-ADD  >j( 

1 

1 

j 

i 

0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  steel  frame  operations  building,  concrete  floor,  masonry  walls, 
metal  roof,  fire  protection  system,  utilities,  air  conch t loning; 
one-story  masonry  sentry  house,  concrete  floor,  metal  roof,  fire 
protection  system,  utilities,  air  conditioning,  bulletproof  glazing; 
restore  marine  timber  piling  and  beneeth-deck  structural  timbers  for  Pier 
13;  repair  marine  fender  piles;  demolition  of  two  buildings. 


6. 160  SF 


ADEQUATE : 


0  SF  SUBSTANDARD: 


REQUIREMENT : 

PROJECT : 

Provides  building  for  coordinating  waterfront  operations  and  increases 
pier  capability  to  berth  additional  ships  to  support  the  Atlantic  Fleet's 
Surface  Toweo  Array  Surveillance  System  (SURTASS).  (New  mission.) 
REQUIREMENT : 

Adequate  waterfront  facilities  are  required  for  SURTASS  Small  Waterplane 
Area  Twin  Hull  (SWATH)  ships  homeported  in  Norfolk,  which  continuously 
provide  data  in  support  of  the  Atlantic  Fleet  Naval  Forces.  St.  Helena 
provides  the  only  pier  facilities  in  the  Norfolk  area  that  can 
accommodate  deep  draft  SWATH  ships. 

CURRENT  SITUATION: 

The  existing  wooden  facility  was  built  in  1942  and  is  deteriorated  beyond 
economical  repair.  For  access  control-  and  physical  security,  there 
exists  only  a  portable  guard  booth.  Additional  pier  structural 
restoration  is  necassary  before  planned  additional  SWATH  ships  can  be 
berthed. 

IMPACT  IF  NOT  PROVIDED: 

Waterfront  operations  will  be  inhibited  and  there  will  be  a  deficiency  of 
pier  berthing  that  will  adversely  impact  routine  and  contingency  SWATH 
deployment  schedules  and,  therefore,  directly  impact  SURTASS  support  to 
the  Atlantic  fleet  Naval  Forces 


(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 

2.  DATE 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

5  ARE*  CONSTR 
COS'*  INDEX 

NAVAL  AIR  STATION. 

OCEANA,  VIRGINIA 

COMMANDER  IN  CHIEF. 
ATLANTIC  FLEET 
___ _____ __ _ __ _ __ _ 

.92 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FV 
1996 


PERMANENT 


STUDENTS 


OFFICER  j  ENLISTED  IciVILIAN  OFFICER 


7.  INVENTORY  DATA  ($0001 


SUPPORTED 


a.  TOTAL  ACREAGE  (  22.694) 

b.  INVENTORY  TOTAL  AS  OF  3C  SEP  90 . 

C.  AUTHORIZATION  NOT  VET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


B.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


2«1 .700 
29.125 
7.270 
3.600 
42.700 
100.910 
425.305 


CATEGORY 

CODE 


171.35 
171  .20 


PROJECT  TITLE  _ 


oper  flight  trnr  bldg  adon 

SOUADRON  TRNG  BLOG  ADON 
TOTAL 


1 1 . 650  SF 
47,500  SF 


2.020 

5.250 

7.270 


DESIGN  STATUS 
TART  COMPLETE 


04/90  06/91 

12/86  01/8B 


FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93). 


171.35  WEAPON  SYS  trnr  BLOG  AODN 

TOTAL 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

23.400 

SF  __ 

3.600 

3.600 

171.35 

F-14D  TRAMP  TRAINER 

LS 

2.600 

740.74 

CHILD  DEV  CENTER  ADDITION 

3.573 

SF 

1  .450 

211.05 

HANGAR  UPGRADE 

182.856 

SF 

4.500 

171.20 

OPERATIONAL  TRAINING  FAC 

112,330 

SF 

21.000 

01/91 


03/92 


lO.  MISSION  DR  MAJOR  FUNCTIONS: 

This  Atlantic  Flaat  master  jet  base  provides  operational  support  to  12 
fighter  squadrons  (F-14)  and  eight  medium  attack  squadrons  (A-6)  which 
deploy  on  Atlantic  Fleet  aircraft  carriers,  one  adversary  fighter 
squadron,  two  reserve  units,  and  two  Fleet  Readiness  Squadrons .  It  also 
provides  support  to  ALF  (Auxiliary  Landing  Field)  Fentress. 


_ :  (>000) 

POLLUTION  ABATEMENT  0 

I:  INSTALLATION  RESTORATION  0 

OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


STANDING  POLLUTION  AND  S 

AFETY  DEF 

n 

CIENCIE 
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1.  COMPONENT 


12.  DATE 


FY  i992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


I  4.  PROJECT  TITLE 


NAVAL  AIR  STATION. 
OCEANA.  VIRGINIA 


S.  PROGRAM  ELEMENT 


!  OPERATIONAL  FLIGHT  TRAINER 
I  BUILDING  ADDITION 


6.  CATEGORY  CODE 


•  7 .  PROJECT  NUMBER 


'  8 .  PROJECT  COST  (SOOO, 


020469SN 


171 .35 


2.020 


9.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT  COST 

COST  ($000) 

OPERATIONAL  FLIGHT  TRAINER  BUILDING  ADOITION  . 

SF 

11.650 

- 

1 , 440 

BUILDING  ADDITION . 

SF 

11.650 

110.00 

(  1.2B0) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  160) 

SUPPORTING  FACILITIES . 

- 

- 

380 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  90) 

ELECTRICAL  UTILITIES  . 

LS 

“ 

- 

(  110) 

MECHANICAL  UTILITIES  . 

LS 

(  80) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

(  100) 

SUBTOTAL  . 

- 

- 

1 .820 

CONTINGENCY  (  5.0%) . 

- 

- 

90 

TOTAL  CONTRACT  COST . 

- 

- 

1.910 

SUPERVISION.  INSPECTIONS  OVERHEAD  (  60%)  .  . 

- 

- 

- 

HO 

TOTAL  REOUEST . 

* 

- 

2.02C 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

. 

. 

. 

_ 

_ 

(NON- ADD) 

(  25.000 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  building  addition,  concrete  floor  and  masonry 

walls,  plla  foundations,  built-up  roof,  monorail,  nigh  bay  araa.  air 
conditioning,  utilities,  firs  protection  system. 


ADEQUATE : 


SF  SUBSTANDARD: 


REQUIREMENT : 

PROJECT: 

Provides  an  addition  to  an  existing  operational  flight  trainer  building 
for  training  and  instruct lonal  facilities  for  the  A6E  System/weapon 
Improvement  Program  (SWIP)  aircraft.  (New  mission.) 

REQUIREMENT : 

Aoequata  and  properly-conf iguraa  facilities  to  support  the  upgraded  A-6E 
SNIP  aircraft  and  to  accommodate  the  trainer  and  its  associated  computers 
and  equipment.  Oceana  is  homaport  to  eight  deployable  and  one  training 
medium  attack  aircraft  squadrons,  and  all  Atlantic  Fleet  medium  attack 
squadrons.  The  AGE  SWIP  is  an  improved  medium  attack,  all-weather 
aircraft,  using  the  same  airframe  as  the  AGE.  but  with  several 
communt cat  ions,  navigation,  weapons,  engine  and  other  system  improvements 
making  it  more  capable.  The  first  ten  AGE  aircraft  will  be  procured  over 
a  two-year  period.  This  aircraft  will  be  a  cost-effective  means  of 
providing  a  carrier-based,  all-weather  attack  aircraft  that  can  deal  with 
today's  hostile  anti-air  and  electronics  countermeasures  environment.  The 
AGE  SWIP  Weapons  System  Trainer  for  this  facility  is  scheduled  for 
oe 11 very  in  June  1993. 

CURRENT  SITUATION: 

All  training  buildings  at  Oceana  are  now  and  will  continue  to  be  fully 
utilized  as  long  as  tne  older  A6E  is  homeported  here.  There  are  no 
plans  to  completely  phase  out  the  A6E  within  tne  next  decaoe .  Tne 
trailing  workload  will  continue  for  the  AGE  in  parallel  witn  new 
training  for  tne  AGE  SWIP.  No  other  suitable  facility  is  available  to 
conduct  AGE  SWIP  aircraft  weapons  systems  training 


(CONTINUED  ON  DC  1391C) 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  AIR  STATION.  OCEANA.  VIRGINIA 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


OPERATIONAL  FLIGHT  TRAINER  BUILDING  ADDITION 


11.  REQUIREMENT :  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

Oceana  will  be  unable  to  provide  adequate  weapons  systems  training  for 
squadron  flignt  crews  flying  tne  A-6E  SNIP  aircraft,  jeopardizing 
operational  effectiveness,  flignt  safety  and  tne  readiness  posture  of  tne 
Atlantic  Fleet  primary  carrier  based  attack  capability.  There  will  be  no 
facility  to  nouse  the  new  trainer. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANOBOOK  1190.  -FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1881 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


04-80 

_ 50 

11-80 

06-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED 


YES  NO  X 


TOTAL  COST  (C)  ■  (A)  *  (B)  OR  (0)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(SOOO) 

(  102) 

( _ 60) 

162 

(  137) 

( _ 25) 


(4)  CONSTRUCTION  START .  01-92 

(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

FISCAL  YEAR 

EOUIPMENT  PROCURING  APPROPRIATED  COST 

NOMENCLATURE  APPROPRIATION  OR  REQUESTED  (SOOO) 

2F156  DEVICE  ROT&E  (BA-7)  19BB  25.000 

A-6E  SWIP  TRAINER  (456789) 


TOTAL 


25.000 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


4.  project  title 


NAVAL  AIR  STATION. 
OCEANA.  VIRGINIA 


S.  PROGRAM  ELEMENT 


SQUADRON  TRAINING  BUILDING 
ADDITION 


6.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


6.  PROJECT  COST  (SOOO 


020469GN 


171.20 


p>7ie 


5.250 


9  COST  ESTIMATES 


ITEM 

— 1 

U/M 

OUANTITY 

UNIT  COST 

COST  (*000) 

SOUADRON  TRAINING  BUILDING  ADDITION . 

SF 

47.500 

- 

4. 120 

BUILDING  ADDITION . 

SF 

47.500 

85.00 

(  4.040) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

- 

(  80) 

SUPPORTING  FACILITIES . 

- 

- 

- 

600 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  100) 

ELECTRICAL  UTILITIES  . 

LS 

- 

- 

(  160) 

MECHANICAL  UTILITIES  . 

LS 

- 

* 

(  80) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

• 

(  260) 

SUBTOTAL  . 

- 

- 

4.720 

CONTINGENCY  (  5  0%) . 

- 

• 

- 

240 

TOTAL  CONTRACT  COST . 

- 

- 

- 

4.960 

SUPERVISION.  INSPECTION  6  OVERHEAD  (  6.0%)  .  . 

- 

290 

TOTAL  REOUEST . 

- 

- 

5,250 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON- ADD) 

(  69.030) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Ort«  and  two-story  steel  frame  building  addition,  pila  fourdation, 
concrat*  Floor* ,  m aaonry  and  metal  panel  walls,  single-ply  membrane  roof 
system.  40  HZ  electric  power  generators,  28  V  direct  current  rectifiers. 
Dr iage  cranes;  nangar  space,  maintenance  trainers,  classrooms, 
administrative  space,  library,  systems  training;  fir*  alarm  and 
protection  systems,  air  conditioning,  utilities. 


ADEQUATE: 


SUBSTANDARD: 


REQUIREMENT: 

PROJECT : 

Provides  an  addition  for  aircrew  and  aircraft  maintenance  personnel 
training  in  support  of  tn*  Atlantic  Fleet's  A-6  Intruder  Squadrons. 
(Current  mission.) 


Adequate  and  properiy-eonf igurad  facilities  for  aircrew  and  aircraft 
maintenance  personnel  training.  Oceana  is  homeport  to  eight  deployable 
and  on*  training,  medium  attack  aircraft  squadrons  and  all  Atlantic  Fleet 
F- 14  fighter  squadrons .  Squadron  flight  crews  and  maintenance  personnel 
need  to  learn  tn*  complex  a-6  Intruder  operational  and  maintenance 
systems  and  procedures  to  ensure  the  aircraft  can  be  used  to  tneir 
fullest  potential  during  combat  situations. 


Tn*  number  of  fleet  medium  sttack  squadrons  at  Oceana  has  increased  from 
six  in  tn*  mid-1980's  to  eignt,  plus  the  training  squadron.  Training  is 
presently  accomplished  in  inadequate  spaces,  suen  as  siaintenanc*  hangars, 
trailers  and  temporary  aircraft  shelters,  at  the  expense  of  otner 
functions  and  training  effectiveness.  All  training  buildings  at  Oceana 
are  fully  utilized  and  will  continue  to  b*  for  the  foreseeable  future. 
IMPACT  IF  NOT  PROVIDED: 

Without  additional  training  spaci  Oceana  will  not  be  able  to  provide 
aoecuatt’y  trained  squadron  rep,  «._*m*nt  personnel .  jeopardizing 
operational  effectiveness,  flight  safety  and  the  readiness  posture  of  tne 
Atlantic  Fleet  earner  based  primary  attack  capability. 


(CONTINUED  ON  DD  1391C) 


DO  FO*M  1391 
1DEC76 


FACE  NO 


253 


1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION.  OCEANA.  VIRGINIA 


4.  PROJECT  TITLE 

SOUADRON  TRAINING  BUILDING  ADDITION 


t2 .  SUPPLEMENTAL  DATA: 


6.  PROJECT  NUMBER 
P-718 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 

(  1  )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(8)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


12-86 

100 

04-87 

01-88 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  ■  (A)  +  (B)  OR  (0)  ■»  <E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


YES  NO  X 


(9000) 

199) 

_ 72) 

271 
240) 
_ 31) 


(4)  CONSTRUCTION  START. 


.  .  .  01-92 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 


FISCAL  YEAR 


EOUIPMENT 


WEAPON  SYSTEMS 
TRAINER 

AIRCRAFT  SYSTEMS  TRAINER 


PROCURING 

APPROPRIATED 

COST 

APPROPRIATION 

og  «?WiSTEP 

122222 

RDTAE  (BA-7 ) 

1990  -  1991 

54.310 

(456789) 

RDTAE  (BA-6) 

1988  -  1989 

14.720 

(123456) 

TOTAL 

69.030 
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1.  COMPONENT 

NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  HOSPITAL. 
PORTSMOUTH.  VIRGINIA 


|  4 .  COMMAND 

i  BUREAU  OF  MEDICINE  AND 
j  SURGERY 


i  ARE*  COi  '  - 
COS’  HOtx 


.92 


PERMANENT 

STUDENTS 

SUPPORTED 

CIVILIAN 

831 

1744 

939 

360 

35 

268 

Hi 

866 

1815 

1  141 

Hi 

372 

Ha 

35 

297 

Hi 

5.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


TOTAL 


4177 

4526 


7.  INVENTORY  DATA  (SOOO) 


( 


a.  TOTA  ACREAGE 

b.  INVE  DRY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 
f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .... 

0-  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


ill) 


38 . 440 
0 

6.600 

0 

0 

31,140 
76. 180 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COST 

DESIGN  STATUS 

COPE 

ISOOO) 

START  complete 

721.11 

BACHELOR  ENLISTED  OUARTERS 

TOTAL 

68.260  SF  _ 

6.600 

6.600 

03/90  10/91 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10-  MISSION  OR  MAJOR  FUNCTIONS: 

Provide  a  comprenens 1 v«  range  of  inpatient  and  ambulatory  health  care 
aar vice*  to  active  duty  Navy  and  Marina  Corps  and  other  services 
personnel .  Maintains  liaison  with  shore  commands  and  units  of  the 
Operating  Forces  receiving  medical  care.  Provides  support  to  the  Naval 
School  of  Health  Sciences  for  formal  training  of  hospital  corpsmen  and 
dental  technicians.  Develops,  operates  and  manages  administrat 1 ve  and 
logistical  plans  and  programs.  Maintains  personnel  and  material  in 
support  of  the  Mobile  Medical  Augmentation  Readiness  System  and  other 
cont 1 ngency  programs . 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  O 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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page  NO. 


25€ 


1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

j 2.  DATE 

3.  INSTALLATION  AND  LOCATION 

14.  PROJECT  TITLE 

NAVAL  HOSPITAL, 

i  BACHELOR  ENLISTED  QUARTERS 

PORTSMOUTH.  VIRGINIA 

! 

5.  PROGRAM  ELEMENT  ]6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0807796N  j  721.11 

_ i _ 

P-025 

6.600 

9.  COST  ESTIMATES 

ITEM 

U/M;  QUANTITY 

UNIT  COST 

COST  ($000) 

1  BACHELOR  ENLISTED  QUARTERS  . 

SF 

68,260 

- 

5.050 

BUILDING 

SF 

65,260 

69.00 

(  4.500) 

BUILDING 

ADDITION . 

SF 

3,000 

120.00 

(  360) 

BUILT-IN 

EQUIPMENT  . 

LS 

- 

- 

(  190) 

SUPPORTING 

FACILITIES . 

• 

- 

- 

880 

SPECIAL 

CONSTRUCTION  FEATURES . 

LS 

- 

- 

(  200) 

UTILITIES . 

LS 

- 

- 

(  180) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  270) 

DEMOLITION  . 

LS 

- 

- 

(  230) 

SUBTOTAL  . 

- 

- 

5.930 

CONTINGENCY  (5.0%) . 

- 

- 

300 

TOTAL  contract  COST . 

6.230 

SUPERVISION,  INSPECTION  &  OVERHEAD  (  6.0%) 

•  • 

* 

370 

TOTAL  REQUEST . 

- 

- 

6,600 

EQUIPMENT 

PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

' 

j 

(NON* ADD ) 

<  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Six-story  relnf oread  concrete  frame  building.  pile  foundation,  concrete 
floors,  masonry  walls,  built-up  roofing,  solar  assisted  domestic 
hot-water  system,  elevators,  technical  operating  manuals,  fire  protection 
and  alarm  systems,  air  conditioning,  utilities;  78  two-bedroom  modules 
with  private  bathrooms,  lounges,  laundry,  storage,  vending  and  mechanical 
equipment;  detached  mechanical  building  and  one-story  building  addition; 
demolition  of  one  building. 

G-sde  mix:  312  E1-E4.  Total:  312. 

11  REQUIREMENT:  849  PN  ADEQUATE :  83  PN  SUBSTANDARD:  0  PN 

PROJECT: 

Provides  adequate  billeting  for  312  enlisted  personnel.  (Current 
mission) . 

REQUIREMENT: 

Adequate  housing  for  849  bachelor  enlisted  personnel  assigned  to  the 
hospital  staff. 

CURRENT  SITUATION: 

Existing  adequate  berthing  capacity  of  83  spaces  is  insufficient.  A  new 
construction  deficiency  of  768  adequate  billeting  spaces  exists.  The 
surrounding  community  has  insufficient  housing  and  cannot  satisfy  the 
activity's  berthing  requirements  at  an  affordable  price.  After 
construction  of  this  project,  the  remaining  projected  deficit  will  be 
satisfied  by  follow-on  projects. 

IMPACT  IF  NOT  PROVIDED: 

Continued  degradation  of  safety,  productivity  and  training,  morale  and 
health  of  personnel,  and  Navy's  career  retention  efforts. 

(CONTINUED  ON  00  1391C) 
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1.  COMPONENT 


FY  i992  MILITARY  CONSTRUCTION  PROGRAM 


installation  and  location 


2.  DATE 


NAVAL  HOSPITAL.  PORTSMOUTH,  VIRGINIA 


PROJECT  TITLE 


IS.  PROJECT  NUMBER 


BACHELOR  ENLISTED  QUARTERS 


P-025 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  OATA :  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANOBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(  1  )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


03-90 

_ £2 

09-90 

10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  ■  (A)  ♦  (B)  OR  (D)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE .  . 


(4)  CONSTRUCTION  START . 


YES  X  NO 


(SOOO) 

_ 0) 

396) 

396 

_ 6) 

390) 


■  12-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  installation  and  location 

•4.  COMMAND 

i  AAU  COPS’* 

COS’  HIDE* 

SHORE  INTERMEDIATE  MAINTENANCE  ACTIVITY. 

'  COMMANDER  IN  CHIEr . 

PORTSMOUTH.  VIRGINIA 

|  ATLANTIC  FLEET 

.92 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 


STUDENTS 


OFFICER  I  ENLISTED  ICIVILIAN  OFFICER 


SUPPORTED 


OFFICER  ENLISTED  CIVILIAN 


7.  INVENTORY  DATA  (SOOO) 


a.  TOTAL  ACREAGE  TENAI 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


TENANT  OF  NSCNORFOL 


0 

0 

14.000 

0 

0 

2.000 

16.000 


CATEGORY 

CODE 


213.30 


PROJECT  TITLE  _ 


SHORE  INT  MAINT  FACILITY 
TOTAL 


COPE 


107.750  SF 


DESIGN  STATUS 
start  complete 


14.000 

14,000 


07/89 


03/91 


FUTURE  PRO 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provides  intermediate  maintenance  of  tne  null,  mechanical .  and  electrical 
systems,  aircraft  launch  and  recovery  equipment  and  supDort  equipment  from 
all  aircraft  carriers  based  at  Norfolk,  as  well  as  other  snips  with  air 
departments  during  selected  restricted  availability  or  restricted  over¬ 
haul.  Also  provides  asnore  duty  billets  for  aviation  ratings.  The  pro¬ 
vided  services  include  intermediate  ship  maintenance  and  repair, 
technical  training  and  assistance  to  ships  ss  requested. 


TANDING  POLLUTION  AND 
POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


($000) 
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>.  COMPONENT 


NAVY 


PY  1992  MILITARY  CONSTRUCTION  PROGRAM 


12.  DATE 

i 


3.  INSTALLATION  AND  LOCATION 

SHORE  INTERMEDIATE  MAINTENANCE  ACTIVITY, 
PORTSMOUTH.  VIRGINIA 


|  4.  PROJECT  TITLE 

I 

|  SHORE  INTERMEDIATE 
I  MAINTENANCE  FACILITY 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

B.  PROJECT  COST  (6000) 

0204457N 

213.30 

P-320 

14,000 

9.  COST  ESTIMATES 


ITEM  | 

U/M| 

OUANTITY 

unit  cost; 

COST  (*000) 

SHORE  INTERMEDIATE  MAINTENANCE  FACILITY.  ...  1 

SF  , 

107,750 

6,630 

BUILDING  . 

SF 

106.600 

77.00 

(  6.210) 

BUILDING  ADDITION . 

SF 

1.  150 

126.00 

(  140) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

(  170) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

1 

(  110) 

SUPPORTING  FACILITIES . 

“ 

-  I 

3.950 

SPECIAL  CONSTRUCTION  FEATURES .  ! 

LS 

- 

(  1.100) 

UTILITIES . 

LS 

- 

- 

(  1.000) 

PAVING  AND  SITE  IMPROVEMEA ’ . 

LS 

(  1.150) 

DEMOLITION  . 

LS 

- 

(  70C) 

SUBTOTAL  . 

- 

- 

12,580 

CONTINGENCY  (  5.0%) . 

- 

630 

TOTAL  CONTRACT  COST . 

13.210 

SUPERVI  ION.  INSPECTION  6  OVERHEAD  (  6.0%)  .  . 

- 

- 

790 

TOTAL  REOUEST . 

- 

- 

1  14,000 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON* ADD) 

i 

l(  11.400) 

i 

I 

i 

! 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  itMl  frams  building,  pi  la  foundation,  rainforcad 
eoncrata  flooring,  concrata  Masonry  units  and  msulatad  stael  panal 
walls,  insulatad  singta-ply  Momprana  roof,  flra  protaction  systam,  air 
conditioning,  monorail,  axnaust  and  vantllation  systems,  balancing 
machina,  dynamonatar ,  clavators.  compressed  air  systam.  wasta  separation 
and  holding  facility,  computar  flooring,  shialding.  utilities;  one-story 
concrata  and  masonry  building  addition,  dollar,  fuel  storage  tanks,  steam 
lines;  demolition  of  eight  buildings. 


ii. 


56.270  SF  SUBSTANDARD : 


REQUIREMENT:  166, 020  SF  ADEOUATE : 

PROJECT: 

Provides  a  facility  for  intermediate  maintenance  support  of  Atlantic 
Fleet  aircraft  carriers  and  ground  support  equipment  (GSE)  for 
amphibious  assault  snips  with  aviation  departments.  Includes 
administrative  offices,  classrooms  and  training  spaces,  and  an  addition 
for  the  expansion  of  tne  St.  Julians  Creek  Annex  boiler  plant.  (Current 
mission. ) 

REQUIREMENT: 

Adequate,  consolidated,  and  proper ly-conf igured  facilities  for  tne  repair 
of  air  departments'  operations  so  that  intermediate  maintenance  of 
aircraft  carriers  and  ground  support  equipment  can  be  better 
accomplished.  Six  of  tne  Atlantic  Fleet's  eight  conventional  and 
nuclear-powered  aircraft  carriers  are  homeported  in  Norfolk,  with  one 
normally  undergoing  complete  overhaul  at  tne  shipyard.  This  Shore 
Intermediate  Maintenance  Activity  (SIMA)  also  provides  support  to  12 
homeported  ships  with  air  departments  such  as  amphibious  assault  ships 
and  is  manned  by  540  active  duty  and  temporarily  assigned  personnel .  No 
growth  in  personnel  is  projected  despite  the  addition  of  tne  new  carrier 
U.S.S.  Tneooore  Roosevelt  to  tne  workload.  Intermediate  maintenance 
cannot  be  performed  by  snip  workforces,  but  does  not  require  scheduling 
lengthy  and  expensive  overhauls  at  the  public  shipyards.  wnile  there  are 
some  limited  repair  capabilities  on  the  snips,  exceptionally  large  ones 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

SHORE  INTERMEDIATE  MAINTENANCE  ACTIVITY.  PORTSMOUTH.  VIRGINIA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

SHORE  INTERMEDIATE  MAINTENANCE  FACILITY 

P 

-320 

11.  REQUIREMENT.  (CONTINUED) 

REQUIREMENT:  (CONTINUED) 

like  the  aircraft  carriers  oo  not  have  the  shops  and  technical  skills 
necessary  to  keep  all  shipboard  systems  running.  SIM*  personnel  augment 
ship  repair  capabilities  and  provide  snore  billets  for  personnel  in  many 
ratings  found  normally  only  on  snips.  This  keeps  the  personnel 
proficient  in  their  mecnanical  and  other  skills  while  serving  shore-duty. 

SIMA's  provide  valuable  training  to  these  mechanics  while  assigned  ano  a 
chance  to  update  skills  and  learn  new  shipboard  systems.  A  SIMA  consists 
of  many  industrial  shops  and  engineering  spaces  which  perform  maintenance 
on  most  of  tne  heavy  industrial  snipooard  systems.  The  capabilities 
include  pipe  manufacture  and  repair;  boiler  and  propulsion  system 
maintenance;  electronics  and  radar  repair;  steel  and  plate  work:  parts 
milling  ana  manufacture;  wood  working  for  small  craft  maintenance;  ana 
pump,  valve  ano  nyoraulic  system  maintenance.  In  addition  to  these 
capabilities,  which  are  generic  to  most  SIMA-s.  tne  Portsmouth  facilities 
will  have  maintenance  and  repair  capabilities  for  ‘tnose  shipboard  systems 
unique  to  aircraft  carriers.  These  systems  include  steam  catapults; 
aircraft  arresting  gear  and  crash  barricades;  jet  blast  deflectors 
mounted  in  tne  carrier  deck;  and  ground  support  equipment  (GSE)  used  for 
starting  and  servicing  aircraft  assignee  to  the  air  wing.  The  SIMA  also 
provides  GSE  overhaul  services  to  Atlantic  Fleet  air  stations. 

CURRENT  SITUATION: 

Some  existing  shops  are  located  in  27  structures  which  have  improper 
climate  control  and  inadequate  utilities  to  support  industrial  processes 
and  installed  equipment.  This  includes  inadequate  power,  lighting, 
compressed  air.  exhaust  and  ventilation.  All  but  one  of  the  buildings  is 
wood-frame  construction.  All  must  use  portable  space  heaters  to  augment 
the  inadequate  steam  heating  system.  Many  of  the  roofs  leak.  Some  shop 
equipment  cannot  be  used  because  of  a  lack  of  ventilation.  Tne  present 
configuration  results  in  unsafe  end  inefficient  maintenance  work  because 
of  the  advanced  deterioration  of  the  facilities  and  excessive  material 
handling  caused  by  separation  of  inter-dependent  work  centers.  Eignt  of 
these  buildings  will  be  demolished  and  the  others  turned-over  to  the 
shipyard. 

IMPACT  IF  NOT  PROVIDED: 

Present  shop  functions  will  continue  to  be  inefficient  and  unsafe. 
Improvements  to  the  workplace  will  not  be  achieved.  This  includes  fire 
safety,  acequate  heating  and  ventilation  ano  better  lighting.  A  new  SIM* 
building  it  vital  for  intermediate  level  maintenance  of  assigned  snips  or 
Fleet  readiness  will  be  seriously  impaired. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 

HANOBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  07-89 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  95 

(C)  DATE  DESIGN  35%  COMPLETE .  10-89 

(D)  DATE  DESIGN  COMPLETE .  03-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 


(3)  TOTAL  COST  <C)  ■  (A)  +  (6)  OR  (0)  *  ( E ) :  ($000) 

(A)  PRODUCTION  of  PLANS  AND  SPECIFICATIONS . (  500) 

(E)  ALL  OTHER  DESIGN  COSTS . (  200) 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

SHORE  INTERMEDIATE  MAINTENANCE  ACTIVITY.  PORTSMOUTH,  VIRGINIA 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

SHORE  INTERMEDIATE  MAINTENANCE  FACILITY 

P 

-320 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(C)  TOTAL . 

700 

(D)  CONTRACT  . 

.  .  .  .  ( _ 

670) 

(E)  IN-HOUSE  . 

‘  / . 

.  .  .  .  ( _ 

30) 

(4)  CONSTRUCTION  START.  .  . 

.  .  .  .  12-91 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH 

WILL  BE  PROVIDED 

(MONTH  AND 

FROM  OTHER 

YEAR) 

APPROPRIATIONS : 

EOUIPMENT 

PROCURING 

FISCAL  YEAR 
APPROPRIATED 

COST 

NOMENCLATURE 

APPROPRIATION 

OR  REOUESTED 

(SOOO) 

INDUSTRIAL  PLANT 

OPN 

1989  -  1991 

4.000 

EOUIPMENT 

MISCELLANEOUS  MINOR 

O&MN 

1991  -  1892 

7.400 

EOUIPMENT 

TOTAL 

11.400 
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1.  COMPONENT 

<2.  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

| 

NAVY 

! 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

\i  ARf  L  CONST* 

|  COS"  INDEX 

COMMANDER  SUBMARINE  GROUP  9. 

COMMANDER  IN  CHIEF. 

i 

l 

BANGOR. 

WASHINGTON 

— i - 

PACIFIC  FLEET 

i  « 

- 1 - 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FV 
1996 


PERMANENT 


STUDENTS 


SUPPORTED 


22 

24 


OFFICER  1  ENLISTED  jCIVILIAN 

OFFICER  ) 

108 

■1 

1 

■i 

'  91 

m 

1 

1  I 

71 

175 


0 

0 


TOTAL 


201 

290 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  TENANT  OF  NAVSUBgAS 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

a.  authorization  included  in  following  program  . 

f.  planned  in  next  three  program  years  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 

e.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


0 

0 

2.050 

O 

0 

O 

2,050 


CATEGORY 

CODE 

131 . 15 


PROJECT  TITLE 


SATELLITE  TERMINAL  ADDN 
TOTAL 


SCORE 


2.20C  SF 


COST 

ISOOOl 


DESIGN  STATUS 

start  complete 


2.050 


07/90 


10/91 


2.0S0 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

This  group  is  a  subordlnata  command  to  tna  Commander,  Submarina  Forca.  U. 
S.  Pacific  Fiaat  (COMSUBPAC),  and  axarcisas  da lags tad  authority  ovar 
commands  and  units  assignad.  including  ODaraticnal  and  administrative 
control .  As  tna  senior  Submarine  Commander  in  tna  Puget  Sound  area  and 
the  local  submarine  operation  authority.  this  group  provides  local 
Cddrdtnating  authority  for  all  matters  assignad  by  COMSUBPAC.  This  group 
also  exercises  direct  control  over  administration  and  training  of  TRIDENT 
offcrevs.  integration  and  coordination  of  TRIDENT  operation  ana  support 
facilities,  and  planning  and  management  of  port  operations. 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 
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1.  COMPONENT 


NAVY 


12.  DATE 


FY  5  992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

COMMANDER  SUBMARINE  GROUP  9. 
BANGOR.  WASHINGTON 


|  4.  PROJECT  TITLE 
j  SATELLITE  TERMINAL  ADDITION 


5.  PROGRAM  ELEMENT 

0303 109N 

6.  CATEGORY  CODE 

131 . 15 

7.  PROJECT  NUMBER 

P-409 

_ 

e.  PROJECT  COST  (SOOO) 

2  050 

9.  COST  ESTIMATES 

ITEM 

U/M 

QUANTITY 

UNIT  COST 

COST  (SOOO) 

SATELLITE  TERMINAL  ADDITION . 

SF 

2.200 

46B.OO 

1 .030 

SUPPORTING  FACILITIES 

■  ■ 

- 

- 

- 

810 

SPECIAL  CONSTRUCTION  FEATURES . 

■  • 

LS 

- 

- 

(  580) 

UTILITIES . 

LS 

- 

* 

(  180) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  50) 

SUBTOTAL  . 

- 

1,840 

CONTINGENCY  (  5.0%). 

- 

- 

9: 

TOTAL  CONTRACT  COST. 

“ 

- 

1 .930 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%) 

- 

- 

- 

120 

TOTAL  REQUEST.  .  .  . 

- 

“ 

- 

2.0E' 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON* ADD ) 

(  i . 2&:  ; 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Slngle-stery  building  addition,  concrete  ma«onry  unit,  high  altitude 
electromagnetic  pulse  (HEMP)  hardeneq,  TEMPEST  shielded  facility;  dry  air 
system.  cooling  water  aystam;  ground  laval  single-story  HEMP-nardanad 
ganarator  building,  emergency  ganarator;  fire  protection  systems, 
lightning  protaction,  bonding  and  grounding  systems,  HEMP-haroenad  cabla 
connaction  betwaan  naw  terminal  and  basaDoard  equipment.  air 
conditioning,  utllltias. 


11.  REQUIREMENT: 
PROJECT : 


2.200  SF 


ADEQUATE : 


0  SF  SUBSTANDARD : 


0  SF 


Providas  an  addition  to  nousa  HEMP-haraanad  aartn  tarmlnal  component  of 
the  tri-aervice  MILSTAR  aatailite  communications  aystam  and  the  Ultra 
High  Frequency  (UHF)  Follow  On  (UFO)  Program.  (Now  mission. ) 

REQUIREMENT: 

Worldwide,  survlvable,  anti -jam,  low-probaDl 1 ity  of  intercept 
communications  in  a  stressed  environment  for  snore,  snip,  and  submarine 
platforms . 

CURRENT  SITUATION: 

Thera  are  no  adequate  facilities  at  this  activity  to  house  and  support  an 
earth  terminal  for  the  MILSTAR  satellite  communications  system. 

IMPACT  IF  NOT  PROVIDED: 

The  Navy  will  not  Da  able  to  provide  their  portion  of  the  MILSTAR 
program.  The  MILSTAR  network  will  not  De  fully  operational  and  the 
service  to  the  fleet  will  be  seriously  impaired. 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


3.  INSTALLATION  AND  LOCATION 

COMMANDER  SUBMARINE  GROUP  9.  BANGOR.  WASHINGTON 


4.  PROUECT  TITLE 

SATELLITE  TERMINAL  ADDITION 


12.  SUPPLEMENTAL  DATA: 


5.  PROJECT  NUMBER 
P-409 


A.  ESTIMATED  DESIGN  DATA:  '  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 

(  1  )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  3554  COMPLETE . 

(D)  DATE  DESIGN  COMPLETE . . 


07-90 

_ 40 

11-90 

10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(6)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  •  (A)  *  (8)  OR  (0)  *  (£): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


YES  NO  X 


(SOOO) 

_ 95) 

_ 92) 

187 

177) 

_ 10) 


(4)  CONSTRUCTION  START. 


•  ■  -  12-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 


EQUIPMENT 


COMMUNICATIONS  EOUIPMENT 
P33109N 


PROCURING 

APPROPRIATION 

OPN 


FISCAL  YEAR 

APPROPRIATED 

COST 

OR  REQUESTED 

122002 

1991 

1.200 

TOTAL 

1,200 
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1.  COMPONENT 


FY  ig92  MILITARY  CONSTRUCTION  PROGRAM 


|  2.  DATE 


NAVY  1 

l  . 

.  1 

1 

3.  INSTALLATION  AND  LOCATION 

1  4 .  COMMAND 

;  j 

I  i  ARE-  CONST* 
COST  woe* 

TRIDENT  REFIT  FACILITY. 

COMMANDER  IN  CHIEF. 

BANGOR.  WASHINGTON 

PACIFIC  FLEET 

.98 

6.  PERSONNEL 

PERMANENT 

STUDENTS 

SUPPORTED 

STRENGTH 

TOTAL 

OFFICER 

i  ENLISTED 

CIVILIAN 

OFFICES 

ENLISTED 

CIVILIAN 

OFFICES 

ENLISTED  i 

CIVILIAN 

a.  AS  OF 
09/30/90 

HI 

1097 

m 

HI 

0 

0  i 

! 

0 

1885 

b.  END  FY 

1996 

IEX 

1154 

■i 

0 

0 

0  ■ 

0 

2006 

7.  INVENTORY  DATA  (SOOO) 


•.  TOTAL  ACREAGE  (  0) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  authorization  reouested  in  this  program  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  planned  in  next  three  program  years  . 

o.  REMAINING  deficiency . 

h ,  GRAND  TOTAL 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

ISOOOI 

DESIGN  STATUS 
START  COMPLETE 

610.20 

DATA  PROCESSING  CTR  ADDN 

13.000  SF  _ 

2.170 

06/90  07/91 

TOTAL 

2. 170 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


441.35 

BOTTLED  GAS  STORAGE  SHED 

9.670 

SF 

900 

213.77 

DRYDOCK  STORAGE  FACILITY 

13,500 

SF 

1 .450 

213.30 

HULL  COATING  FACILITY 

17,584 

SF 

3.800 

213.30 

INDUSTRIAL  SHOP 

LS 

14.304 

125. 16 

POL  STORAGE  FACILITY 

10.000 

SF 

600 

10.  MISSION  OR  MAJOR  FUNCTIONS: 

Provide  complete  repair  end  refit  service  for  the  Pacific  Fleet  TRIDENT 
ballistic  missile  submarines,  including  ell  required  services  ft  ships 
alongside  at  the  base.  Provide  industrial  support  for  homeported 
submarines  during  snort  and  vary  labor  intensive  refit  periods. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  O 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


172,840 
4.010 
2, 170 
0 

21 .054 
33.090 
233. 164 
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1.  COMPONENT 


FY  ig92  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


14.  PROJECT  TITLE 


TRIDENT  REFIT  FACILITY, 
BANGOR.  WASHINGTON 


DATA  PROCESSING  CENTER 
ADDITION 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

0101896N 

610.20 

P-031 

2.170 

9.  COST  ESTIMATES 


ITEM 

U/M 

OUANTITY 

UNIT  COST 

j  COST  (JOOO) 

DATA  PROCESSING  CENTER  ADDITION . 

SF 

13.00T 

1.820 

BUILDING  ADDITION . 

SF 

10.000 

152.00 

(  1.520) 

BUILDING  RENOVATION . 

SF 

3.000 

50.00 

(  150) 

BUILT-IN  EQUIPMENT  . 

LS 

“ 

- 

(  150) 

SUPPORTING  FACILITIES . 

- 

- 

- 

130 

UTILITIES . 

LS 

- 

- 

(  80) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

• 

• 

(  50) 

SUBTOTAL  . 

- 

- 

1.950 

CONTINGENCY  (  5  0%) . 

- 

• 

100 

TOTAL  contract  cost . 

- 

- 

2.050 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0*/.)  .  . 

- 

120 

TOTAL  REOUEST . 

j 

- 

2.  170 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

1 

1 

1 

1 

! 

I 

1 

(NON- ADD) 

!<  0) 

- 

i 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  concrete  slab-on  grade  addition  with  raised  computer  flooring, 
underfloor  halogen  fire  protection  system,  pre-action  fire  protection 
systems,  renovation  of  administrative  offices:  air  conditioning, 
emergency  power  source,  and  parking. 


13.000  SF 


ADEQUATE : 


0  SF  SUBSTANDARD:  ( 


REQUIREMENT : 

PROJECT: 

Provides  an  addition  to  the  Automated  Data  Processing  Center  and 
renovation  of  admi m strat 1 ve  offices  to  overcome  current  space 
deficiencies  and  accommodate  additional  computer  haroware.  (New  mission.) 
REQUIREMENT: 

Additional  space  in  the  data  processing  center  for  computer  room 
expansion,  field  engineering  and  productions  control,  and  disk  and  tape 
storage.  This  facility  provides  industrial  support  for  incremental 
overhaul  of  equipment  in  the  Trident  submarine's  base  at  the  Naval 
Submarine  Base  Bangor.  It  controls  all  maintenance  and  replenishment 
actions  related  to  the  squadron's  mission,  including  maintenance  of 
non-strategic  weapons;  propulsion  systems  and  components;  command  and 
control  systems;  mechanical,  electrical  and  electronics;  and  structural 
systems.  It  Is  also  responsible  for  providing  contingency  support  to  the 
Strategic  Weapons  Facility  (SWF).  The  refit  and  replenishment  cycle 
normally  occurs  within  25  days.  Within  this  extremely  tight  schedule, 
the  only  possible  means  of  keeping  track  of  removed  parts,  repair 
history,  job  orders,  and  supply  requests  is  through  an  automated  data 
processing  system.  The  data  processing  center  houses  all  automated  data 
processing  and  interfacing  systems  used  by  the  facility. 

CURRENT  SITUATION: 

Difficulty  in  accessing  equipment  for  performing  maintenance  and  in 
achieving  the  proper  neatload  and  air  conditioning  balance  in  the 
existing  undersized  computer  room  increases  failure  rates  and  downtime 
Downtime  of  the  computer  disrupts  outfitting  and  replenisnment  orders  for 
the  submarines  and  causes  extension  of  time  in-port.  This  means 


3 . 000 )  SF 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 

3.  installation  AND  LOCATION 

TRIDENT  REFIT  FACILITY.  BANGOR.  WASHINGTON 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

DATA  PROCESSING  CENTER  AODITION 

P-031 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

submarines  at  saa  must  remain  on-station  until  a  replacement  is 
available.  New  equipment  recently  acquired  is  set  up  in  areas  vhlen  do 
not  have  adequate  utility  support.  The  existing  storage  library  has 
reached  capacity  and  needs  to  be  expanded.  Tapes  and  disks  must  be 
stored  adjacent  to  tne  computer  room  in  a  similar  environment  to  reduce 
transport  time  and  problems  caused  by  moving  tapes  from  different 
temperatures  and  humidity  levels. 

IMPACT  IF  NOT  PROVIDED: 

Increased  frequency  of  computer  downtime  resulting  in  the  disruption  of 
the  Trident's  operating  cycles.  As  the  submarines  get  older,  repair 
histories  provided  via  computer  become  more  important  to  crews 
maintaining  the  boats  during  the  25-day  refit  period.  Replenishment  is 
very  difficult  without  the  benefit  of  computer  requisition  programs. 
Computer  equipment  will  continue  to  be  operated  in  environments  which 
overneat  and  overstress  the  systems.  Historical  tapes  and  disks  will  be 
subjected  to  damage  as  a  result  of  inadequate  storage  facilities.  This 
facility  will  be  unable  to  provide  SWF  with  backup  support  in  the 
event  of  failure  of  the  SWF  systems. 


|12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  06-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  4£ 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  07-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  OESIGN:  YES _ NOJ< 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  •  (A)  +  (B)  OR  (0)  ♦  (E).  (SOOO) 

(A)  PRCIUCTION  OF  PLANS  AND  SPECIFICATIONS . (  130) 

(B)  A’..  THER  DESIGN  COST 5 . < _ 30) 

(C)  Tf  .  160 

(D)  CC  ACT .  (  152) 

(E)  IN-riOUSE . ( _ 6) 

(A)  CONSTRUCTION  START .  10-91 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
At  PROPRI ATIONS : 

NONE 
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1.  COMPONENT 

2.  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

3.  INSTALLATION  AND  LOCATION 

4.  COMMAND 

6  AREA  CONSTR 
COS*  INDEX 

NAVAL  STATION. 

COMMANOER  IN  CHIEF. 

EVERETT. 

WASHINGTON 

PACIFIC  FLEET 

1  .  14 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
0.  END  FY 
1996 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  I  ENLISTED  CIVILIAN 


7.  INVENTORY  DATA  ttOOO) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  VET  IN  INVENTORY . 

0.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  ... 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


24.090 

109.367 

21,790 

0 

69.200 

178.390 

402.837 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 


PROJECT  TITLE 


610.10  ADMINISTRATION  FACILITY 

722 . 10  MESS  HALL 
932.20  U&SI 

TOTAL 


9.  FUTUR 


27 ,90u 
9.350 
LS 


4.500 

2.400 

14.890 

21.790 


DESIGN  STATUS 
TART  COMPLETE 


05/87  06/91 
09/90  04/91 
07/85  06/91 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  S3). 
NONE 


B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
721.11  BACHELOR  ENLISTED  OUARTERS 
831.41  HAZARDOUS  WASTE  FACILITY 
213.30  SIMA 
721.11  BEO  (PHASE  II 

740.40  BOWLING  ALLEY 


148.200  SF 
7,800  SF 
LS 
LS 
LS 


8.000 

1.200 

16.000 

8.000 

5.500 


10.  MI 


ION  OR  MAJOR  FUNCTIONS: 

Provioa  homeport  facilities  and  logistic  support  for  an  Aircraft  Carrior 
Battle  Group  to  ba  asslgnad  to  this  new  strategic  homeport.  Provide 
harbor  and  waterfront  facilities,  exchange,  personnel  support,  athletic 
and  recreat lonal .  berthing,  and  messing  services. 


_ EFICIENCIES:  (SOOO) 

POLLUTION  ABATEMENT  0 
INSTALLATION  RESTORATION  0 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


ON  AND 

s 

AFETY 

D 
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1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


4.  PROJECT  TITLE 


NAVAL  STATION. 
EVERETT.  WASHINGTON 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

0204796N 

610.10 

_ 

P-103 

ADMINISTRATION  FACILITY 


8.  PROJECT  COST  ($000 


4,500 


9  COST  ESTIMATES 


ITEM 

U/M 

OUANTITY 

UNIT  COST 

COST  ($000) 

ADMINISTRATION  FACILITY . 

SF 

27,900 

106.00 

2.960 

SUPPORTING  FACILITIES . 

- 

- 

- 

1.090 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

(  200) 

UTILITIES . 

LS 

" 

- 

(  130) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

— 

(  760) 

SUBTOTAL  . 

- 

4.050 

CONTINGENCY  (  5  OK)  . 

- 

- 

— 

200 

TOTAL  CONTRACT  COST . 

- 

- 

- 

4.250 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

- 

“ 

250 

TOTAL  REOUEST . 

- 

“ 

- 

4.500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

_ 

( NON-ADD ) 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  steel-frame  and  masonry  building,  plla  foundation,  classifiad 
waste  disposal,  utilities,  paving. 


27.900  SF 


ADEQUATE : 


SF  SUBSTANDARD : 


11.  REQUIREMENT: 

PROJECT : 

Provides  an  administrative  facility  including  areas  for  courtroom,  post 
office,  fleet  motion  picture  excnange.  and  classified  waste  incinerator. 
(Current  mission.) 

REQUIREMENT: 

Adequate  space  for  base  administrative  support,  legal  proceedings,  mail 
service,  and  distribution  of  motion  picture  tapes  to  support  tne  Carrier 
Battle  Group  ( CVBG )  to  be  homeported  at  Everett. 

CURRENT  SITUATION: 

There  are  no  administrative  facilities  available  to  support  the  CVBG. 
Prior  funding  for  construction  of  the  homeport  at  Everett  was  provided 
for  land  acquisition,  site  development,  waterfront  and  initial 
operational  faclli+ies. 

IMPACT  IF  NOT  PROVIDED: 

Administrative  support  for  functions  and  personnel  of  tne  CVBG  would  have 
to  be  leased  off-base,  resulting  in  increased  costs  and  reduced 
efficiency. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.') 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 


05-87 
_ 45 


(CONTINUED  ON  OD  1391C) 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION.  EVERETT.  WASHINGTON 

4.  PROJECT  TITLE 

B.  PROJECT  NUMBER 

ADMINISTRATION  FACILITY 

P 

-103 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 


12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(C)  DATE  DESIGN  35%  COMPLETE .  09-80 

(D)  DATE  DESIGN' COMPLETE .  06-81 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  •  (A)  +  (B)  OR  (D)  ♦  (E):  (8000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  24Q) 

(B)  ALL  OTHER  DESIGN  COSTS . (  160) 

(C)  TOTAL .  400 

(D)  CONTRACT . (  360) 

(E)  IN-HOUSE . ( _ 4J>) 

(4)  CONSTRUCTION  START .  12-81 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


.4.  PROJECT  TITLE 


NAVAL  STATION. 
EVERETT.  WASHINGTON 


MESS  HALL 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0204796N 

722.10 

P-081 

2.400 

9.  COST  ESTIMATES 

MESS  HALL . 

BUILDING  . 

BUILT-IN  EOUIPMENT  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  j  OUANTITY  (UNIT  COST j  COST  ($000) 


9.350 

9.350  159.00 


(NON-ADD  )!( 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  itHl-friM  and  masonry  building.  pHt  foundation,  loading 
dock,  utllitias,  paving,  sits  Improvamants . 


ADEQUATE : 


SUBSTANDARD : 


11.  REQUIREMENT: 

PROJECT: 

Providas  a  massnall.  (Currant  mission.) 

REQUIREMENT; 

Adaquata  facllitias  to  provlds  food  sarvics  for  unaccompaniad  anlistad 
parsonnal  stationad  at  tha  Evaratt  nomaport. 

CURRENT  SITUATION: 

No  facllitias  axist  on  ease  to  provlds  food  sarvics  for  anlistad 
parsonnal .  Prior  funding  for  construction  of  tha  nomaport  at  Evaratt  was 
providad  for  land  acquisition,  sits  davaiopmant,  watarfront  and  initial 
oparational  facllitias. 

IMPACT  IF  NOT  PROVIDED: 

Adaquata  food  sarvics  cannot  ba  providad  to  parsonnal  on-basa.  and 
anlistad  parsonnal  would  hava  to  ba  bussad  off-basa  for  maals.  Tha 
rssult  would  ba  Incraasao  costs  dua  to  ration  allowances,  and  loss  of 
productive  time  on  tha  job. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 

( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  _ 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991  . 

(C)  DATE  DESIGN  35%  COMPLETE .  _ 

(D)  DATE  DESIGN  COMPLETE  . 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY  j 

3.  INSTALLATION  AND  LOCATION 

NAVAL  STATION.  EVERETT.  WASHINGTON 

B.  PROJECT  NUMKP 

P-081 

H 2 •  SUPPLEMENTAL  DATA:  (CONTINUED) 


4.  PROJECT  TITLE 
MESS  HALL 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X_ 

(B)  WHERE  OESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  ■  (A)  *  (B)  OR  <D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(SOOO) 

(  120) 

( _ 92) 

210 

(  190) 

( _ 2g) 


(4)  CONSTRUCTION  START 


.  .  .  11-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONfNT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  installation  and  location 


4.  PROJECT  TITLE 


NAVAL  STATION. 
EVERETT.  WASHINGTON 


S.  PROGRAM  ELEMENT  l€ 


UTILITIES  AND  SITE 
IMPROVEMENTS 


I  6.  CATEGORY  CODE 


17.  PROJECT  NUMBER 


18.  PROJECT  COST  (SOOO 


0204796N 


932.20 


P-130 


14,890 


9  COST  ESTIMATES 


U/M  QUANTITY  |UNIT  COST!  COST  ($000) 


UTILITIES  AND  SITE  IMPROVEMENTS . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  8.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


(NON-ADD  )|( 


13.380 

13.380 

670 

14.050 

840 

14.890 

0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Wharf  and  site  utilities.  Including  sanitary  aawar,  potable  water, 
natural  gas.  steam,  comprassed  air.  electrical,  communications:  fencing, 
earth  grading,  storm  drainage,  lighting,  paving,  slope  stabilization, 
site  improvements,  utility  connections. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT : 

Provides  utilities  and  site  improvements.  (Currant  mission.) 
REQUIREMENT: 

Adequate  inf  restructure  for  facilities  supporting  the  homeporting  of  a 
Carrier  Battle  Group  (CVBG)  at  Everett. 


Prior  increments  of  Utilities  and  Site  Improvements  did  not  complete  the 
inf rastructure  development  required  to  fully  support  facilities  being 
constructed  for  the  CVBG. 

IMPACT  IF  NOT  PROVIDED: 

Inadequate  infrastructure  to  support  ship  berthing  and  facilities  being 
constructed  for  the  CVBG. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  07-85 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  . 50 

(C)  DATE  DESIGN  35%  COMPLETE .  09-90 

(0)  DATE  DESIGN  COMPLETE .  06  *1 


(2)  BASIS: 


(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


NAVAL  STATION.  EVERETT.  WASHINGTON 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


UTILITIES  AND  SITE  IMPROVEMENTS 


12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  -  (A)  *  (B)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(4)  CONSTRUCTION  START. 


YES  NO  X 


(SOOO) 

(  620) 

(  420) 

(  »4Q) 

( _ IflS) 


•  ■  •  12-91 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION. 

WHIDBEY  ISLAND.  WASHINGTON 


COMMAND 

COMMANDER  IN  CHIEF. 
PACIFIC  FLEET 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


i  COKSTF 

COS'  *D£X 


1.09 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

953 

7306 

793 

224 

m 

m 

■a 

s 

9607 

962 

7530 

793 

224 

1 

H 

IB 

Bfl 

9840 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  70.988) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

9.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


259.530 

11,785 

6.800 

0 

71  .440 
20.690 
370.225 


CATEGORY 

CODE 

133.72 


PROJECT  TITLE 


SCOPE 


FLT  AREA  CTRL  & 
TOTAL 


SURV  FAC 


27.850  SF 


COST 

(SOOO) 


DESIGN  STATUS 
START  COMPLETE 


6.800 


07/89 


10/90 


6.800 


9.  FUTURE  PROJECTS: 

A.  1NCLU0ED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 


211.07 

AIRCRAFT  MAINT  FACS  IMPROS 

LS 

9.800 

171.35 

AIRCRAFT  RNG  BLOG  (IN  II) 

LS 

5.500 

171.20 

AIRCRAFT  TRNG  BLDG-INCR  3 

LS 

7.700 

171.20 

FLEET  TRAINING  FACILITY 

LS 

11. 100 

171.35 

OPERATIONAL  TRAINER  FAC 

7,940  SF 

1.850 

10  MISSION  OR  MAJOR  FUNCTIONS: 

Maintain  and  operate  facilities  and  provide  services  and  materia)  to 
support  operations  of  aviation  activities  of  the  Pacific  Fleet.  Homepo-t 
for  six  Pacific  Fleet  medium  attack  jet  aircraft  and  ell  electronic 
countermeasures  aircraft  serving  both  the  Atlantic  and  Pacific  Fleets. 


Medium  Attack  Carrier  Air  Wing 
Six  Attack  Squadrons 
Nava  Hospital 
Naval  Facility 


Naval  Air  Reserve  Squadrons 
12  Electronic  Countermeasures 
Squadrons 

Two  Training  Squadmns 


1 1 , 


OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

5.620 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4.  PROJECT  TITLE 


NAVAL  AIR  STATION. 

WHID8EY  ISLAND.  WASHINGTON 


FLEET  AREA  CONTROL  AND 
SURVEILLANCE  FACILITY 


5.  PROGRAM  ELEMENT 


Q2Q4696N 


6.  CATEGORY  CODE 


133.72 


7 .  PROJECT  NUMBER 


8.  PROJECT  COST  (SOOO 
6.600 


9.  COST  ESTIMATES 


| U/M  |  QUANTITY  UNIT  COST  I  COST  (SOOO) 


FLEET  AREA  CONTROL  &  SURVEILLANCE  FACILITY  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


27.850  153.00 


(NON- ADD  )( 


4.260 

1.840 

390) 

670) 

780) 

6.100 

310 

6.410 

390 

6.800 

12.000) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

On*  single-story  masonry  with  itnl  tram*  building.  *m*rg*ncy  power, 
•1*ctromagn«tlc  radiation  shielding,  chilled  water  cooling  system.  400 
hertz  power,  grounding  system,  security  entrance,  crypto  vault,  fir* 
protection  system,  parking,  security  fence  and  lighting. 


ADEQUATE : 


0  SF  SUBSTANDARD : 


REQUIREMENT: 

PROJECT : 

Constructs  a  combined  radar  facility  (CRF)  to  accommodate  new  and 
increased  mission  requirements.  (New  mission). 

REQUIREMENT: 

Adequate  and  proper ly-conf igured  facilities  to  support  mission 
requirements  for  fleet  area  control  and  surveillance  (FACS),  and  the 
management  and  control  of  special  use  airspace  (SUA)  operating  areas  on 
tne  West  Coast.  It  is  also  necessary  to  accommodate  and  support  the 
expanded  Federal  Aviation  Administration  ( FAA )  delegatad.  controlled 
airspace  requirements  and  demands  for  fleet  carrier  qualification  (CO) 
west  of  Whidbey  Island.  This  is  accomplished  through  scheduling,  radar 
and  communication  control,  and  coordination  with  non-military  agencies. 
FACS  acts  as  Naval  liaison  agent  with  FAA  for  management,  administration 
and  development  of  assigned  airspace.  Navy's  use  of  the  operating  areas 
consists  of  major  Fleei  exercises  involving  ships,  aircrsft.  submarines, 
and  missile  firings.  Equipment  to  be  delivered  includes  Fleet  Air 
Control  Tracking  System,  Naval  Tactical  Data  System.  Fleet  Air  Control 
Scheduling,  Flight  Data  Entry  Processor,  and  expanded  radar  console  and 
communications  equipment.  The  military  must  compete  with  other 
interests,  1.*.,  government,  commercial,  shipping,  fishing,  for  use  of 
assigned  airspace  and  ocean  areas.  These  interests  present  operational 
conflicts  and  potential  hazards.  Military  airspace  cannot  be  accurately 
defined  and  controlled  which  induces  transgressions . 

CURRENT  SITUATION: 

No  facilities  are  available  to  support  the  requirement.  The  existing  air 
traffic  radar  systems  provide  very  limited  coverage.  Those  systems  are 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


NAVAL  AIR  STATION,  WHIDBEY  ISLAND,  WASHINGTON 


4.  PROJECT  TITLE 


S.  PROJECT  NUMBER 


FLEET  AREA  CONTROL  AND  SURVEILLANCE  FACILITY 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

adequate  for  high-alt ituda.- aircraft  operating  on  charted  airways,  but  not 
capable  of  tracking  high-speed-maneuvering  tactical  aircraft. 

IMPACT  IF  NOT  PROVIDED: 

Full  F ACS  requirements  of  SUA  control  for  Northern  Califo-nia, 

Washington,  Boardman  Range.  Oregon,  carrier  aircraft  ope-ations  and 
Ingress-egress  routes  for  Fallon,  essential  aircraft  training  needs  for 
A6/EA6B/Tactlcal  aircraft,  and  CO  demands  cannot  be  accommodated  and 
supported,  to  the  detriment  of  Fleet  readiness. 


12.  SUPPLEMENTAL  DATA 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


07-89 

100 

11-89 

.19-89 


YES  NO  X 


TOTAL  COST  (C)  -  (A)  ♦  (B)  Of  (D)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AN  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(0)  CONTRACT  . 

( E )  IN-HOUSE  . 


(4)  CONSTRUCTION  start. 


($000) 
351) 
161) 
512 
497) 
_ 15) 


•  •  •  12-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPR0PR1 ATIONS : 


EQUIPMENT 
NOMENCLATURE 
RADARS /ASSOCIATED  EQMT . 


PROCURING 

APPROPRIATION 

OPN 


FISCAL  YEAR 
APPROPRIATED 
OR  REQUESTED 
1991 


COST 

(SOOO) 

12,000 


TOTAL 


12,000 
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1.  COMPONENT  j  |  2  0ATE 

i  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  ! 

_ I  _ 

3.  INSTALLATION  AND  LOCATION  14.  COMMAND  I*  cons** 

cor  index 


ADMINISTRATIVE  SUPPORT  UNIT,  CHIEF  OF  NAVAL 

BAHRAIN  ISLAND,  BAHRAIN  i  OPERATIONS  2  07 


6.  PERSONNEL 
STRENGTH 

a.  AS  UF 
09/30/90 

b.  END  FY 

PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

1  ' 

j  ENLISTED  jCIVILIAN 

OFFICER  i  ENLISTED  ICIVILIAN 

! 

OFFICER 

ENLISTED  1  CIVILIAN 

. 

26 

!  156 

1 

28 

0  j  0  |  0 

1  1 

0 

o 

o 

210 

1996 

13 

|  1 16 

28 

0  I  0  0 

0 

0  1  0 

157 

7. 

INVENTORY  DATA  (SOOO) 

a.  TOTAL  ACREAGE  (  36) 

£> .  INVENTORY  TOTAL  AS  OF  30  SEP  90 . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  reouested  in  this  program  . 

e.  authorization  included  in  following  program  .  .  . 

f.  planned  in  next  three  program  years  . 

g.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

($000) 

DESIGN 

start 

STATUS 

complete 

131.15 

COMMUNICATION  BLDG  AODN 

5.570  SF  _ 

1 .300 

05/90 

08/91 

TOTAL 

1 .300 

9.  FUTURE  PROJECTS 


A  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

6  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 

10.  MISSION  OR  "MAJOR  FUNCTIONS. 

Tnis  unit  is  under  tne  Commander,  U.  S.  Naval  Forces  Central  Command 
( COMUSNAVCENT )  who  provides  overall  command  end  operational  control  of 
naval  forces  assigned  to  tne  Commanded  in  Chief  U  S.  Central  Command 
(USCINCCENT)  and  coordinates  with  naval  forces  operating  in  support  of 
USCINCCENT-s  naval  component.  Its  mission  is  to  maintain  and  operate 
facilities  and  to  provide  support  for  visiting  units  of  the  operating 
forces.  Department  of  Defense  Dependent  School,  and  to  personnel, 
including  dependents,  from  commands  ana  u.S.  Department  of  Defense 
activities  in  the  Bahrain  area.  Also  responsible  for  operating  ana 
maintaining  a  communications  facility  to  support  the  Defense 
Communication  System  and  Fleet  requirements  in  the  Persian  Gulf  to 
incluoe  a  message  center. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES.  ( SOOO ) 
A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 


7.910 

0 

1.300 

0 

0 

2.600 
1 1 .610 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4.  PROJECT  TITLE 


ADMINISTRATIVE  SUPPORT  UNIT, 
BAHRAIN  ISLAND,  BAHRAIN 


5.  PROGRAM  ELEMENT  |6.  CATEGORY  CODE 

0205096N  I  131.15 


COMMUNICATION  BUILDING 
ADDITION 


17.  PROJECT  NUMBER 


e.  PROJECT  COST  ($000 


9.  COST  ESTIMATES 


DESCRIPTION  OF  PROPOSED  CONSTRUCTION 
Two-story  concrete  ana  masonry  unit  addition  and  renovation,  computer 
flooring,  fire  protection  system,  1 igntning  protection  and  grounding 
systems,  utilities,  air  conditioning. 


5.570  SF 


ADEQUATE : 


SUBSTANDARD : 


11.  REQUIREMENT: 

PROJECT : 

Constructs  an  addition  to  the  communications  building  and  renovates 
existing  interior  spaces  to  accommodate  expanding  communications 
facilities  and  message  department.  (New  mission.) 

REQUIREMENT : 

Adequate  facilities  to  handle  all  communication  needs  and  message  traffic 
for  this  activity.  This  provides  the  U.S.  Central  Command  with  naval 
shore  support  for  Middle  East  ship  deployments.  The  Military  Airlift 
Command  (MAC),  which  has  landing  rights  at  the  Bahrain  International 
Airport,  provides  a  vital  supply  link  to  U.S.  Naval  units  making  port 
calls  at  the  Mina  Sulman  Pier.  Mission  critical  parts  and  supplies  are 
available  to  ships  which  are  remotely  located  from  U.S.  ports.  This 
unit  also  provides  critical  communication  end  message  links  to  units 
operating  in  the  region.  The  U.S.  Government  leases  many  of  the 
facilities  which  support  the  Central  Command.  However,  some  mission 
critical  facilities,  like  the  communication  center,  are  U.S.  property. 

The  US.  is  responsible  for  upgrade  and  expansion  requirements  on  its 
non-leased  property.  Expanded  communications  facilities  are  required 
to  keep  pace  with  the  increased  number  of  snip  deployments  in  the  region. 
CURRENT  SITUATION: 

The  communication  building  is  located  in  a  facility  constructed  in  1964 
and  has  not  had  a  major  expansion  since  then.  The  facility  is 
substandard,  overcrowded,  congested,  and  the  interior  is  poorly 
configureo  The  increased  number  of  deployments  to  the  region  in  the 
past  several  years  has  resulted  in  a  concurrent  increase  in  the  amount  of 
message  tra*f ic  processed  by  the  communication  center.  The  establishment 
of  a  world-wide,  satellite-based  military  communication  network  requires 


3,560)  SF 
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1.  COMPONENT 


NAVY 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

ADMINISTRATIVE  SUPPORT  UNIT,  BAHRAIN  ISLAND.  BAHRAIN 


4.  PROJECT  TITLE 


5.  PROJECT  NUMBER 


COMMUNICATION  BUILDING  ADDITION 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

modern  ground  receiving  and  transmitting  facilities.  The  existing 
facilities  were  not  designed  to  accommodate  the  latest  technology, 
communications,  and  message  equioment.  Overcrowded  and  poorly-configured 
facilities  result  in  delays  in  processing  message  traffic  and 
transmitted  data.  In  a  crisis  situation,  tne  lack  of  optimum  response 
times  could  result  in  severe  operational  problems.  The  communication 
center  provides  vital  data  coordination  support  for  tne  large  number  of 
U.S.  ships  and  other  units  operating  in  the  Middle  East. 

IMPACT  IF  NOT  PROVIDED: 

Continued  operation  in  a  substandard  facility  with  an  adverse  effect  on 
morale  and  mission  accomplishment. 


12.  SUPPLEMENTAL  DATA: 

A  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


OS -90 

_ 35 

09-90 
OB -91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  NO  X 


TOTAL  COST  (C)  «  (A)  +  (B)  OR  (D)  +  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(SOOO) 

( _ 70) 

( _ 46) 

1 16 

( _ 0) 

(  116) 


(4)  CONSTRUCTION  START  . 


•  ■  •  11-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 

1 

i 

NAVY 

FY  1992 

MILITARY  CONSTRUCTION  PROGRAM 

! 2 .  DATE 

j 

3.  installation  AND 

LOCATION 

|4.  COMMAND 

(  b  AP£i  CONSTfi 
|  COST  INDEX 

NAVAL  STATION, 

COMMANDER  IN  CHIEF, 

GUANTANAMO  BAY , 

CUBA 

l  ATLANTIC  FLEET 

]  1  6C 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
B.  END  FY 
1996 


PERMANENT 


STUDENTS 


SUPPORTED 


OFFICER  I  ENLISTED  ICIVILIAN  OFFICER  !  ENLISTED  ICIVILIAN  OFFICER  I  ENLISTED  ,  CIVILIAN 


7.  INVENTORY  DATA  ($000) 


(  28.820) 


a.  TOTAL  ACREAGE  ( 

0.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  . 

g.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


160.970 

2.750 

2.750 

0 

0 

53.260 

219.730 


87 

1 184  1 

i 

a 

3873 

87 

1 184 

403C 

8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

CODE 


159.64 


PROJECT  TITLE 


WATERFRONT  OPERATIONS  BLDG 
TOTAL 


SCOPE 


11.000  SF 


2.750 

2.750 


DESIGN  STATUS 

start  complete 


03/90  09/91 


9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Tms  station  is  strategically  located  and  Is  valuable  to  the  United 
States  in  peacetime  for  Fleet  training,  readiness,  and  operations 
suoport  In  contingency  situations  or  In  tne  event  of  war.  tne  station 
would  oe  essential  for  protection  of  sea  lines  of  communications  in  tne 
Carippean  and  Gulf  of  Mexico. 


Naval  Air  Station 

Fleet  Training  Group 

Fleet  Composite  Squadron  10 


Naval  Hospital 

Marine  Barracks 

Naval  Security  Group  Activity 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
POLLUTION  ABATEMENT 
B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  installation  and  location 

1 4 .  PROJECT  TITLE 

NAVAL  STATION, 

WATERFRONT  OPERATIONS 

GUANTANAMO  BAY,  CUBA 

j  BUILDING 

5.  PROGRAM  ELEMENT  1 6.  CATEGORY  CODE  7.  PROJECT  f 

,  1 

DUMBER  18.  PROJECT  COST  (SOOO) 

0204796N  !  159.64  j  P-3B1 

!  2, 

750 

9.  COST  ESTIMATES 

ITEM 

U/M 

OUANTITY  i UNIT  COST 

COST  (JOOO) 

WATERFRONT  OPERATIONS  BUILDING  . 

SF 

11.000  167.00 

1  ,B40 

SUPPORTING  facilities . 

630 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

_  1 

(  170) 

electrical  utilities  . 

LS 

(  BO) 

MECHANICAL  UTILITIES  . 

LS 

-  ! 

(  80) 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION  .  . 

LS 

1 

(  300) 

SUBTOTAL  . 

- 

•  | 

2.470 

CONTINGENCY  (  5.0V.) . 

• 

-  ! 

120 

TOTAL  CONTRACT  COST . 

- 

2.590 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  .  . 

160 

total  reouest . 

- 

2.75C 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

“ 

!  ( NON- ADD  )l(  0) 

i 

:  1 

i 

|  l 

:  ! 

! 

:  ! 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  steel  frame  builamg.  concrete  pile  foundation,  reinforced 

concrete  floor  slao.  masonry  walls,  metal  roof. 

shop  and  storage  areas. 

administrative  space,  observation  deck.  fire  protection  ano  alarm  system. 

monorail,  paint  spray  bnntn,  diesel  engine  test 

cell,  utilities,  air 

conditioning,  demolition  of  five  buildings 

PROJECT 

Provides  a  waterfront  operations  building.  (Current  mission.) 

REQUIREMENT . 

An  operations  building  is  needed  to  consolidate  the  functions  necessary 
to  manage  waterfront  activities.  Assigned  waterfrdnt  and  naroor  services 
include  providing  pilots:  operating  tugs,  service  craft  and  small  boats; 
logistic  suopo-t  to  operating  forces;  coordination  of  port  services  and 
performing  upkeep  and  maintenance  of  small  craft. 

CURRENT  SITUATION; 

Tne  management  of  waterfront  and  harbor  operational  functions  are 
complicated  because  they  are  carried  out  in  several  different  buildings 
scattered  throughout  tne  base  A  majority  of  tne  port  service  functions 
are  conducted  in  a  semi -permanent .  deter loMated  building,  built  in 
1942.  wnicr  has  settled  and  is  structurally  unsound.  Tne  physical 
condition  and  conf igurat ion  of  this  facility  makes  It  impossible  to 
conduct  an  efficient  operation.  Tne  space  for  maintenance  and  repair  of 
small  cra*t  ano  related  electronics  systems,  tne  duty  crew  bunkroom, 
parts  storage  room,  engine  repair  shoo,  navigational  aids  storage  locker. 

Chart  room  end  control  and  signal  tower  are  all  too  small  and  generally 
inadeouate.  In  addition,  the  tempo  of  the  workload  of  tne  fleet  Training 
Group  assigned  to  this  station  is  planned  to  increase  by  25  percent 
IMPAC’  Ig  NOT  PROVIDED: 

Increasec  costs  associated  with  tne  decentralized  waterfront  and  harbor 
support  functions  will  continue  anc  port  services  will  tie  oelayeo  o' 
unavaiiao'e  to  tne  fleet.  In  addition,  plans  to  increase  tne  tempo  of 
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1.  COMPONENT  | 

!  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  i 


2.  DATE 


3.  installation  and  location 


NAVAL  STATION,  GUANTANAMO  BAY.  CUBA 

S.  PROJECT  NUMBER 
P-381 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

operations  of  tne  Fleet  Training  Group  will  be  negatively  impacted. 


4.  PROJECT  TITLE 

WATERFRONT  OPERATIONS  BUILDING 


12  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  03-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  35 X  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  09-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  «  (A)  *  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  190) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ 10) 

(C)  TOTAL .  200 

(D)  CONTRACT . ( _ 0) 

(E)  IN-HOUSE . (  200) 

(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 

NAVAL  COMM  AREA  MASTER  STATION  WESTPAC. 
GUAM 


5.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  Fy 
1996 


PERMANENT 


;  4 .  COMMAND 

| 

.  |  NAVAL  COMPUTER  6  TELE- 

i  COMMUNICATIONS  COMM 


STUDENTS  SUPPORTED 


5  ARE*  CONST* 
COST  INOEX 


OFFICER 

enlisted 

CIVILIAN 

OFFICES 

enlisted  i 

38 

1138 

1  19 

0 

0  ; 

42 

1097 

1  19 

0 

■ 


OFFICER 

1  ENLISTED 

CIVILIAN 

IUIAL 

6 

29 

1 

1330 

6 

29 

1293 

7  INVENTORY  DATA  ($000) 


(  4,801) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  9C  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  in  this  program  .  . 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  . 

g.  REMAINING  DEFICIENCY . 

n  GRAND  TOTAL 


58. 170 
0 

2.000 

0 

3.150 

22.240 

85.560 


B.  PROJECT 

CATEGORv 

CODE 

5  REOUESTED  IN  THIS  PROGRAM 

PROJECT  TITLE 

SCOPE 

COST 

($0001 

DESIGN 

start 

STATUS 

COMPLETE 

143.80 

class  wizard  upgrade 

LS 

900 

12/90 

11/91 

131.50 

FIRE  PROTECTION  SYSTEM 

LS 

1  .  100 

05/90 

09/91 

TOTAL 

2.000 

A  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 
NONE 

B  MAJOR  PLANNED  NEXT  THREE  YEARS: 

131.35  A/C  SYSTEM  ALTERATIONS 
61C  10  ADMIN  BlDGS  MODIFICATIONS 


750 

2.400 


MISSION  OR  MAJOR  FUNCTIONS: 

As  ar  activity  of  tne  Nava'  telecommunications  system,  to  manage, 
ooerete.  ana  maintain  tnose  facilities,  systems,  eauipment  ana  aevices 
necessary  tc  oroviae  reauisite  communications  for  tne  commana, 
operatiC'Rl  control,  ana  administration  of  tne  Navel  estabi isnment :  to 
manage,  operate,  ana  maintain  tnose  facilities  and  eauipment  of  tne 
Defense  telecommunications  system  ana  tne  Coast  Guara  as  assigned:  and  to 
perform  sucn  otner  functions  as  may  be  directed  by  tne  Chief  of  Nave" 
Opera t ions . 


OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES. 
A  POLLUTION  ABATEMENT 
B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


14.  PROJECT  TITLE 


NAVAL  COMM  AREA  MASTER  STATION  WESTPAC, 
GUAM 


FIRE  PROTECTION  SVSTEM 


5.  PROGRAM  ELEMENT 


6.  CATEGORY  CODE 


17.  PROJECT  NUMBER 


8.  PROJECT  COST  ( $0OO 


0303 196N 


131 .50 


9.  COST  ESTIMATES 


|  U/M  !  QUANTITY  |UNIT  COST j  COST  ( SOOO ) 


FIRE  PROTECTION  SYSTEM  . 

SPRINKLER  SYSTEM  . 

FIRE  ALARM  SYSTEM . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

subtotal  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


( NON- ADD  )j( 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Install  a  pre-action  fire  sprinkler  system,  fire  alarm  system,  above 
ground  water  storage  tank,  diesel  booster  pump,  mecnanical  equipment  room 
special  foundations,  and  utilities. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT : 

Provides  a  fire  alarm  system  in  the  transmitter  building.  (Current 
mission.  ) 

REQUIREMENT : 

A  fire  protection  system  and  evacuation  alarm  to  protect  personnel  in 
case  of  fire  are  required  by  the  National  Fire  Protection  Association 
(NFPA)  life  safety  code  and  Navy  Occupational  Safety  ano  Health  (NAVOSH) 
reguiat ions . 

CURRENT  SITUATION: 

Tne  existing  transmitter  building  contains  heat  generating  equipment  and 
combustibles  which  are  stocked  and  used  during  normal  operations,  and 
which  would  release  toxic  gas,  if  subjected  to  the  temperatures  generated 
under  fire  conditions.  Current  fire  control  methods  are  inadequate  and 
the  existing  water  supply  is  below  acceptable  standards.  Personnel 
working  within  the  building  are  exposed  to  unnecessary  hazardous 
conditions  in  violation  of  NFPA  and  NAVOSH  requ i rements . 

IMPACT  if  not  PROVIDED: 

Without  this  project,  personnel  will  continue  to  work  under  unnecessary, 
hazardous  conditions  and  in  violation  of  life  safety  and  fire  protection 
requ l rements .  An  uncontrolled  fire  could  result  in  serious  injuries  or 
deaths,  extensive  property  damage,  and  Jeopardize  the  mission  of  this 
act  1 V i ty . 

(CONTINUED  ON  DD  13910 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  COMM  AREA  MASTER  STATION  WESTPAC.  GUAM 

4.  PROJECT  TITLE 

6.  PROJECT  NUMBER 

FIRE  PROTECTION  SYSTEM 

P-237 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  ‘FACILITY  PLANNING  AND  DESIGN  GUIDE. ") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  OS -90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  50 

(C)  DATE  DESIGN  357c  COMPLETE .  09-90 

(D)  DATE  DESIGN  COMPLETE .  09-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  *  (A)  +  (B)  OR  (0)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  ( _ 36) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 55) 

(C)  TOTAL .  . 9J. 

(D)  CONTRACT .  ( _ 7B) 

(E)  IN-HOUSE .  ( _ 13) 


(4)  CONSTRUCTION  START .  04 -92 


(MONTH  AND  YEAR) 

B  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


INSTALLATION  AND  LOCATION 

NAVAL  COMMUNICATION  STATION, 
KEFLAVIK.  ICELAND 


S.  PERSONNEL 
STRENGTH 

a .  AS  OF 

09/30/90 
0.  END  FV 
1996 


PERMANENT 


STUDENTS 


I  4 .  COMMAND 

i 

NAVAL  COMPUTER  6  TELE¬ 
COMMUNICATIONS  COMM 


SUPPORTED 


S  ARE  t  CONS” 
COS’  INDEX 


OFFICER  :  ENLISTED  |C!VILIAn|  OFFICER  j  ENLISTED  ICIVILIAnI  OFFICER  {  ENLISTED  |  CIVILIAN 


7.  INVENTORY  DATA  ($0001 


TENANT  OF  NAS 


a.  total  ACREAGE  TENANT  OF  n; 

b .  INVENTORY  TOTAL  AS  OF  . 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


0 

8,450 

10.600 

0 

0 

3.700 

22,750 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

COST 

DESIGN 

status 

CODE 

PROJECT  TITLE 

SCOPE 

(SOOO! 

start 

complete 

131  .  IS 

COMMUNICATION  CENTER 

TOTAL 

16.000  SF  _ 

10.600 

10.600 

1  1/88 

03/90 

9  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

To  manage,  operate,  an d  maintain  those  facilities,  systems,  equipments, 
ana  aevices  necessary  to  provide  requisite  communications  for  the  command, 
operational  control,  and  administration  of  the  Department  of  the  Navy,  to 
manage,  operate,  and  maintain  those  facilities  of  the  Defense 
Communications  System  as  assigned. 


11  OUTSTANDING  POLLUTION  ANC  SAF£Tv  DEFICIENCIES:  ($000) 

A.  POLLUTION  ABATEMENT  0 

B:  installation  restoration  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


14.  PROJECT  TITLE 


NAVAL  COMMUNICATION  STATION, 
KEFLAVIK,  ICELAND 


COMMUNICATION  CENTER 


5.  PROGRAM  ELEMENT 

6.  CATEGORY 

CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0303 196N 

131.15 

P-B02 

10,600 

9.  COST  ESTIMATES 

U/M  |  QUANTITY  lUNIT  COST  COST  ($000) 


COMMUNICATION  CENTER  . 

BUILDING  . 

ANTENNA-HELIX  HOUSE . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  . 

SUBTOTAL  . 

LESS:  NATO  SHARE  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


16.000 

! 

20.460 

16.000 

915.00 

(  14.640) 

- 

- 

(  5,820) 

- 

- 

3.220 

“  i 

- 

(  2,380) 

- 

(  840) 

- 

- 

23,680 

- 

- 

1  .  180 

- 

- 

24,860 

- 

- 

1.620 

- 

- 

26.480 

- 

- 

15.880 

- 

- 

10,600 

- 

(NON- ADO) 

(  7.450) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  reinforced  concrete  building,  concrete  foundation, 
semi -hardened,  High  altitude  ElectroMagnetic  Pulse  (HEMP)  protected, 
temperature  and  humidity  controlled  environmental  system,  emergency 
generators,  utilities;  includes  space  for  message  center,  cryptographic 
equipment  room,  electronic  equipment  repair  shops;  site  preparation  for 
electronic  equipment  and  uninterruptable  electric  power  system;  antenna 
installation;  helix-house  construction. 

11.  REQUIREMENT:  16,000  SF  ADEQUATE :  0  SF  SUBSTANDARD: 

PROJECT : 

Provides  a  communication  center  to  house  the  operational  functions  of 
this  station;  installs  i ,000- foot  transmitting  antenna  and  appurtenances 
Including  guy-system,  insulators,  top  loading  elements.  (Current 
mission. ) 

REQUIREMENT: 

Adequate  technical  control,  message  center,  electric  power,  and 
transmitting  ,ntenna  facilities  to  accommodate  continual  communications 
support  for  the  U.S.  and  NATO  forces  operating  in  the  North  Atlantic 
Ocean  and  the  Norwegian  Sea,  as  well  as  supporting  the  Defense 
Communication  Systems  and  other  missions  assigned  by  higher  authority. 
This  project  is  crucial  for  supporting  Iceland  Defense  Force  Combined 
Operations  Center  and  Iceland  Air  Defense  System  programs. 

CURRENT  SITUATION: 

The  present  communication  center  is  of  standard  masonry  construction 
( non-haroened) .  located  adjacent  to  the  aircraft  parking  apron, 
subjecting  it  to  high  noise  levels,  and  making  it  vulnerable  to  attack  or 
sabotage  since  the  airfield  is  open  to  all  private  and  commercial 
aircraft.  Communication  land  lines,  connecting  all  communication  modes 
on  the  base,  are  exposed  in  unsecure  manholes  and  vulnerable  to  sabotage. 
The  building  dates  from  1954  and  has  neither  the  space  nor  configuration 
to  support  modern  electronic  equipment.  The  building  interior  does  not 
meet  the  fire  protection  code,  nor  does  much  of  the  electrical 


(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 

12.  DATE 

FY  19S2  MILITARY  CONSTRUCTION  PROGRAM  j 

NAVY 

1 

3.  INSTALLATION  AND  LOCATION 


NAVAL  COMMUNICATION  STATION,  KEFLAVIK.  ICELAND 


4.  PROJECT  TITLE 

COMMUNICATION  CENTER 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

distribution  system  comply  with  the  National  Electric  Code.  The 
building's  construction  is  inadequate  with  respect  to  survivability  and 
physical  security.  Initial  increment  of  procurement  and  construction  to 
support  a  new  1,000-foot  transmitting  antenna  was  approved  in  FY  1990  and 
is  proceeding.  Tne  final  increment  of  antenna  work  Involving  erection  of 
the  tower,  guys,  radials,  and  helix-house  is  included  in  this  project. 
IMPACT  IF  NOT  PROVIDED: 

The  communication  station's  operational  functions  will  remain  in  an 
unhardened  building  adjacent  to  the  airfield,  leaving  on-base 
communications  vulnerable  to  serious  disruption.  Equipment  may 
experience  continued  physical  deterioration  for  lack  of  proper 
envi rcnmental  control.  Inadequate  physical  and  electronic  security  will 
continue  to  exist.  New  1.000-foot  transmitting  antenna  will  not  be  in 
place. 

ADDITIONAL: 

Prefinancing  under  NATO  procedures  is  not  planned  for  this  project.  This 
facility  will  be  jointly  used  by  U.S.  national  and  NATO  forces.  NATO  is 
contributing  approximately  $14.65  million  to  this  project  for  support  of 
forces  assigned  to  NATO  in  war  time.  A  bilateral  agreement  between  the 
U.  S.  and  tne  host  nation  covering  U.S.  presence  for  military  purposes 
provides  tnat  construction  of  new  or  alterations  to  existing  facilities 
for  U.S.  requirements  shall  be  the  responsibility  of  the  U.S.,  except 
when  construction  is  eligible  for  NATO  Common  Infrastructure  funding. 


12  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  OESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35"/.  COMPLETE . 

(D)  DATE  DESIGN  COMPLETE  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ N0_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 


(3)  TOTAL  COST  (C)  *  (A)  ♦  (B)  OR  (D)  +  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 95) 

(B)  ALL  OTHER  DESIGN  COSTS . (  1B5) 


(C)  TOTAL .  280 

(D)  CONTRACT .  (  200) 

(E)  IN-HOUSE . (  _ 80) 


(4)  CONSTRUCTION  START .  01-91 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

EOUIPMENT  PROCURING 

NOMENCLATURE  APPROPRIATION 

COMMUNICATIONS  OPN 

EOUIPMENT 


FISCAL  YEAR 

APPROPRIATED  COST 

OR  REQUESTED  ($000) 

1991  -  1993  7,450 

TOTAL  7,450 


11-88 

_ 35 

12-89 

03-90 


5.  PROJECT  NUMBER 
P-802 
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1.  COMPONENT 

NAVY 


j  2 .  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SUPPORT  ACTIVITY, 
NAPLES,  ITALY 


i  4 .  COMMAND 

COMMANDER  IN  CHIEF, 

US  NAVAL  FORCES  EUROPE 


E  ARE*  CONST6 

COST  IKOEX 


1 .43 


PERMANENT 

STUDENTS 

SUPPORTED 

TOTAL 

OFFICES 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED  1 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

530 

2222 

1187 

1 

34  ; 

j 

0 

27 

28 

0 

4029 

565 

2411 

1178 

1 

34  j 

0 

27 

28 

0 

» 

4244 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  172) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

a.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h .  GRAND  TOTAL 


e.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


22,430 
52.100 
1 1,270 
0 

22.000 
83.400 
191 .200 


CATEGORY 

CODE 

PROJECT  TITLE 

SCOPE 

COST 

(SOOO 

DESIGN 

START 

status 

COMPLETE 

141.12 

AIR  CARGO  TERMINAL 

38.820  SF 

4.770 

05/85 

01/91 

842 . 10 

UTILITIES  SYSTEM  UPGRADE 

TOTAL 

LS  _ 

6.500 

11.270 

08/90 

11/91 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

211.05  MAINTENANCE  HANGAR  129.000  SF  12,500 

141.11  AIR  PASSENGER  TERMINAL  LS  3.900 

211.21  AIRCRAFT  OPS  SUPPORT  LS  5.600 


1C  MISSION  OR  MAJOR  FUNCTIONS: 

Support  all  Naval  commands  and  organizat ions  ashore  in  tne  Naples  area, 
using  mainly  leased  facilities  in  Agnano,  Pinetemare  and  Bagnol i ;  and  tne 
military  controlled  compound  at  Capodichlnc  Airport.  Commands  include 
Sixth  Fleet  task  force  commanders  and  staffs  for:  i)  combat 
support  force  (CTF-63),  2)  ballistic  missile  submarine  force  (CTF-64), 

3)  area  ant i -submar me  warfare  force  (CTF-66).  4)  maritime  surveillance 
and  reconnaissance  force  (CTF-67),  and  5)  attack  submarine  force  (CTF-69). 
Also  supported  is  the  Commander.  Fleet  Air  Mediterranean  staff, 
responsible  for  management  of  all  Navy  shore  bases  in  the  Mediterranean. 
U.S.  personnel  assigned  to  the  Allied  Forces,  Southern  Europe  (AFSOUTH) 
NATO  command  in  Naples  are  also  a  responsibility.  Communications  Station. 
Naval  Hospital,  fleet  landing  on  Naples  waterfront,  leased  family  housing 
at  Pinetemare  and  Sixth  Fleet  flagship  at  Gaeta  are  also  supported. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT  |  |  2.  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM  I 

NAVY  I 

3.  INSTALLATION  AND  LOCATION  |4.  PROJECT  TITLE 


NAVAL  SUPPORT  ACTIVITY.  !  AIR  CARGO  TERMINAL 

NAPLES,  ITALY  j 

5.  PROGRAM  ELEMENT  |6.  CATEGORY  CODE  7.  PROJECT  NUMBER  B.  PROJECT  COST  ($000 

0204796N  I  141.12  P-112  4.770 


9.  COST  ESTIMATES 

ITEM  | 

U/M 

1 

OUANTITY  | 

UNIT  COSTl  COST  ($000) 

AIR  CARGO  TERMINAL  . 

SF 

38.820 

i  3.300 

BUILDING  .  ! 

SF 

38.820 

61.00  j  (  2.370) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

(  930) 

SUPPORTING  FACILITIES . 

- 

;  970 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

i  (  50) 

UTILITIES . 

LS 

“ 

1  (  330) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

1  (  590) 

SUBTOTAL  . 

i  4,270 

CONTINGENCY  (5.0%) . 

1 

210 

TOTAL  CONTRACT  COST . 

4.480 

SUPERVISION.  INSPECTION  S  OVERHEAD  (  6.5%)  .  . 

|  -  j 

| 

290 

TOTAL  REOUEST . 

1  4,770 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

I 

1 

I 

(  NON- ADD  )'(  0) 

j 

i 

i 

i 

i 

i 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  structural  steel  frame  building,  seismic 

construction,  concrete 

foundation  and  floor  slab,  metal  roof  deck  with 

rigid  Insulation  and 

membrane  roofing,  insulated  metal  siding  on  exterior  walls  with  a 

five-foot  high  concrete  protective  wainscot,  automated  material  handling 

equipment  and  racking,  fire  protection  and  alarm  system,  utilities,  air 

conditioning,  intercom  and  telephone  system,  aircraft  parking 

apron 

extension,  taxi  way  pavement. 

11.  REQUIREMENT:  3B.B20  SF  ADEQUATE:  _ 0  SF  SUBSTANDARD:  _ 0  SF 

PROJECT : 

Provides  an  air  cargo  terminal  at  Capodichino  Airport  to  nouse  air  cargo 
processing  operations.  (Current  mission.) 

REQUIREMENT : 

Cargo  processed  at  tne  Capodichino  Terminal  is  for  logistic  support  of 
Sixth  Fleet  operations  and  U.S.  units  and  commands  stationed  in  Scuthern 
Italy.  This  project  is  part  of  an  overall  program  to  Improve  and 
consolidate  supply  operations  at  Capodichino.  The  consolidation  process 
was  initiated  with  fy-86  Supply  Warehouse,  FY-89  Cold  Storage  Plant,  and 
FY-89  Aircraft  Parking  Apron. 

CURRENT  SITUATION: 

Regularly  scheduled  Military  Air  Command  (MAC)  channels  and  Navy 
intra-theatre  air  cargo  operations  are  Oelng  conducted  through 
Capodichino.  A  heavy  workload  of  MAC  long-haul  and  Navy  Intra-theatre 
cargo  aircraft  will  continue  through  the  Naples  Capodichino  Airport 
long-term.  Oaily  throughput  averages  over  20  tons  of  airlifted  cargo 
received  and  snipped.  Aircraft  handled  dally  are  three  C-130's  and  two 
C- 14 1 ' s ,  plus  C-5's  on  special  lift  missions.  Surges  well  oeyond  these 
levels  occur  outing  Mediterranean  or  Middle  East  contingencies.  High 
priority  cargo  is  transhipped  to  Sixth  Fleet  snips  in  Naples.  La 
Maddalena  and  Gaeta  haroors  and  Py  COO/VOD  (Carrier  On-Doard 
Del ivery/vertical  On-ooard  Delivery)  aircraft  to  ships  at  sea.  While  MAC 
and  Navy  logistics  channels  and  aircraft  remain  fully  committed  to  the 
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1.  COMPONENT 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUPPORT  ACTIVITY,  NAPLES.  ITALY 

4.  PROJECT  TITLE 

AIR  CARGO  TERMINAL 

5.  PROJECT  NUMBER 

P-112 

_ 

111.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

airlift  mission  through  Naples,  cargo  facilities  ere  temporary,  the 
former  air  cargo  assets  having  been  lost  to  urgent  MILCON  development  on 
the  Navy's  compound  at  Capodichino  Airport.  Construction  of  FY  1990  C3I 
MILCON  at  Capodichino  will  cause  further  loss  of  existing  air  cargo 
facilities.  Air  Cargo  facilities  are  located  In  two  temporary  buildings 
providing  only  44%  of  the  covered  space  requirement.  Consequently, 
valuable  cargo  must  be  stored  in  the  open,  exposed  to  the  inclement 
weather.  Separate  and  undersl2ed  buildings  prevent  the  Installation  of 
mecnanlzed  equipment  to  sort  and  distribute  cargo. 

IMPACT  IF  NOT  PROVIDED: 

Reduced  responsiveness  to  fleet  units  deployed  in  the  Mediterranean.  Air 
cargo  operations  will  continue  to  be  restricted  by  inefficient,  separated 
facilities,  inadequate  space,  and  continued  safety  hazards  affecting 
personnel  and  aircraft  operations. 

ADDITIONAL: 

A  bilateral  agreement  between  the  U.S.  and  the  host  nation  covering  u.S. 
presence  for  military  purposes  provides  that  construction  of  new  or 
alterations  to  existing  facilities  for  u.S.  requirements  shall  be  the 
responsibi 1 ity  of  the  u.S.,  except  when  construction  is  eligible  for  NATO 
Common  Inf  restructure  funding.  This  project  Is  not  eligible  for  NATO 
Common  Inf restructure  funding  because  it  is  not  Included  in  an  approved 
NATO  category  and  is  not  expected  to  become  eligible.  No  prefinancing  is 
involved. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  “FACILITY  PLANNING  AND  OESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  05-85 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  100 

(C)  DATE  DESIGN  35%  COMPLETE .  10-85 

(D)  DATE  DESIGN  COMPLETE .  01-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  «  (A)  +  (B)  OR  (D)  ♦  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  197) 

(B)  ALL  OTHER  DESIGN  COSTS . (  228) 

(C)  TOTAL .  425 

(D)  CONTRACT .  (  400) 

(E)  IN-HOUSE .  ( _ 2§) 

(4)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


00  FORM  1391C 
1DEC76 


PAGE  NO. 


304 


1.  COMPONENT  , 

NAVY 

2.  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

! _ ! _ 

3.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

NAVAL  SUPPORT  ACTIVITY. 

UTILITIES  SYSTEM  UPGRADE 

NAPLES. 

ITALY 

5.  PROGRAM  ELEMENT 


I  6 .  CATEGORY  CODE 


I  7.  PROJECT  NUMBER 


8.  PROJECT  COST  ($000 


0204796N 


842. 10 


6.500 


9.  COST  ESTIMATES 


I U/M  j  QUANTITY  UNIT  COST  COST  ($000) 


UTILITIES  SYSTEM  UPGRADE  . 

WATER  TREATMENT  PLANT . 

electrical  distribution  system  upgrade  .  . 

PARKING  GARAGE  . 

PAVING  AND  SITE  IMPROVEMENT . 

DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  (  5 . 0% ) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


— 

5,810 

- 

(  1.360) 

- 

(  1.810) 

- 

(  1.390) 

(  1.200) 

(  50) 

5.810 

- 

290 

- 

6.  100 

400 

- 

6.500 

( NON- ADD ) 

(  0) 

■ 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Upgrade  electrical  distribution  system:  288  vehicle  expansion  of 
structural  vehicle  parking  garage:  water  treatment  plant;  extension  and 
improvement  of  airfield  apron  drainage:  demolition  of  existing  leaching 
pits:  access  road  improvements. 


11.  REQUIREMENT :  AS  REQUIRED 

PROJECT : 

Upgrade  of  electric  power  feeder,  road  systems  and  airfield  apron 
drainage.  Expand  parking  garage  and  construct  a  new  water  treatment 
plant.  (Current  mission.) 

REQUIREMENT : 

A  secondary  commercial  power  feeder  and  switching  station  Is  required  to 
ensure  reliability  and  reduce  tne  vulnerability  of  the  power  supply. 
Improvements  to  the  existing  access  road  and  the  adjacent  road  system  are 
required  to  improve  access  to  the  base.  Storm  drainage  improvements  are 
needed  to  extend  existing  aircraft  apron  drainage  lines  to  the  airport 
storm  drainage  collection  system  to  comply  with  new  Italian  regulations 
Structural  vehicular  parking  is  required  to  alleviate  site  congestion  and 
to  support  future  population  loading.  Construction  of  a  new  water 
treatment  plant  is  needed  to  remove  hardness  and  other  impurities  from 
the  water  supply 
CURRENT  SITUATION: 

Existing  commercial  power  is  delivered  by  a  single  electrical  feeder, 
providing  no  back-up  in  the  event  of  incoming  power  failure.  Although  a 
previous  Military  Construction  project  improved  most  of  the  base-wide 
inteno-  road  system,  existing  road  infrastructure  at  the  east  gate  of 
the  site  is  undersized  and  deteriorating  and  will  not  support  planned 
development.  Tne  single  access  road  to  tne  U.  S.  section  of  the  base 
originates  from  the  road  leading  to  the  civilian  airport  terminal.  Tne 
road  is  narrow,  heavily  used  and  sometimes  partly  obstructed  by  parked 
vehicles.  Upgrading  is  imperative  to  accommodate  the  traffic  resulting 
from  the  recently  constructed  supply  warehouse  located  near  the  access 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUPPORT  ACTIVITY,  NAPLES.  ITALY 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

UTILITIES  SYSTEM  UPGRADE 

P 

-13? 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

gate.  Tne  existing  aircraft  parking  apron  storm  drainage  system 
discharges  into  leaching  pits.  Recent  changes  to  Italian  law  require  the 
use  of  storm  drainage  collection  systems  in  lieu  of  leaching  discharges 
into  the  sanitary  sewer  system.  Parking  is  inadequate  to  support  the 
population  and  existing  surface  parking  will  be  eliminated  by  planned 
development.  The  water  supply  at  Capodichino  has  bean  tested .  and 
hardness  and  other  impurities  were  found  to  be  at  unacceptable  levels. 
IMPACT  IF  NOT  PROVIDED: 

Electric  power  reliability  will  not  be  adequate  for  the  critical  nature 
of  the  base  communications  mission.  Congested  access  roads  will  hamper 
supply  and  other  case  activities  Aircraft  apron  storm  drainage  will 
continue  to  discharge  into  leaching  pits  in  violation  of  Italian 
environmental  regulations.  Site  congestion  due  to  marginal  parking 
facilities  will  continue.  Water  distribution  and  utilization  equipment 
will  be  subjected  to  unnecessary  maintenance. 

ADDITIONAL : 

A  bilateral  agreement  between  the  U.S.  and  the  host  nation  covering  U.S. 
presence  for  military  purposes  provides  that  construction  of  new  or 
alteration  to  existing  facilities  for  U.S.  requirements  shall  be  the 
responsibility  of  the  U.S.,  except  when  construction  is  eligible  for  NATO 
Common  Infrastructure  funding.  Prefinancing  under  NATO  procedures  is  not 
planned  for  this  project  as  it  is  not  within  an  established  NATO 
Inf restructure  category  for  common  funding,  nor  is  it  expected  to  become 
el igibie . 


12.  supplemental  data. 

A  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  08-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  £5 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  11-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  ■  (A)  *  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  270) 

(B)  ALL  OTHER  DESIGN  COSTS . (  310) 

(C)  TOTAL .  580 

(D)  CONTRACT . (  500) 

(E)  IN-HOUSE . ( _ §2) 

(4)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT 

NAW 


i 2 .  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  COMMUNICATION  STATION. 
SICILY.  ITALY 


4.  COMMAND  Is  il,£t  =°«T'1 

I  COST  IKOcX 

i 

NAVAL  COMPUTER  &  TELE-  | 
COMMUNICATIONS  COMM  I  1  43 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
t>.  END  FY 
1996 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER  |  ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED 

CIVILIAN 

OFFICER 

ENLISTED  j  CIVILIAN 

8  !  209 

1 

32 

0 

0 

0 

0 

0  j  0 

249 

10  ■  222 

32 

0 

0 

0 

0 

i 

0  1  0 

264 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  0) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  . 

C.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  .  . 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 

e.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


0 

1.513 

2.750 

0 

0 

0 

4.263 


CATEGORY 

COST 

DESIGN 

status 

CODE 

PROJECT  TITLE 

SCOPE 

($000) 

start 

COMPLETE 

131.24 

SATELLITE  TERMINAL 

TOTAL 

2,200  SF  _ 

2.750 

2 . 750 

09/90 

12/91 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

This  station  is  an  elamant  of  the  Naval  Telecommunications  system  and  is 
responsible  for  maintaining  communications  for  command,  operational 
control,  and  support  of  administrative  functions  within  the  Department  of 
the  Navy;  managing,  operating,  and  maintaining  these  facilities  of  the 
Defense  Communications  System  as  assigned,  and  performing  such  other 
functions  as  may  be  validated  by  the  Chief  of  Naval  Operations. 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES :  ( SOOO ) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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PACE  NO. 


306 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4 .  PROJECT  TITLE 


NAVAL  COMMUNICATION  STATION. 
SICILY.  ITALY 


5.  PROGRAM  ELEMENT 


0303 109N 


16.  CATEGORY  CODE 


131.24 


SATELLITE  TERMINAL 


| 7 .  PROJECT  NUMBER 


18.  PROJECT  COST  (JOOO 


9.  COST  ESTIMATES 


U/M  QUANTITY  I  UNIT  COST  COST  ($000) 


SATELLITE  TERMINAL  . 

SUPPORTING  FACILITIES . 

utilities,  paving  and  site  improvement  .  . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


2.200  393.00 


( NON- ADD ) ( 


660 
1.600 
(  1.600) 
2,460 
120 
2.560 
170 
2.750 
1.200) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Single  story,  reinforced  concrete  and  masonry  building,  Hlgh-Al t 1 tude 
Electro  Magnetic  Pulse  (HEMP)  hardening,  masonry  Interior  partitions; 
air  conditioning,  utilities:  fire  protection  system  and  handicapped 
ramps,  emergency  power,  concrete  antenna  foundations. 


2.200  SF 


ADEQUATE : 


SUBSTANDARD : 


REQUIREMENT ; 

PROJECT : 

Provides  an  earth  terminal  hardened  against  high  altitude  electromagnetic 
pulse  (HEMP)  and  compatible  with  both  Extremely  High  Frequency  ( EHF )  and 
Ultra  High  Frequency  (UHF)  Follow  On  (UFO)  satellite  communications 
systems.  (New  mission.) 

REQUIREMENT : 

Provide  worldwide,  survivabie,  anti-jam,  low  probability  of  intercept 
communications  in  a  stressed  environment  for  shore,  ship,  and  submarine 
platforms.  Fulfill  communications  required  between  airborne  and  on-shore 
commanders  and  U.S.  naval  forces,  and  relay  message  traffic  from  tactical 
commanders  to  deployed  forces  such  as  naval  battle  groups,  without 
revealing  locations.  These  communications  are  essential  in  the 
utilization  of  today's  sophisticated  sensors  and  weapon  systems. 

CURRENT  SITUATION: 

There  are  no  adequate  facilities  at  this  site  to  house  and  support  an 
earth  terminal  for  EHF  and  UHF  satellite  communications  systems. 

IMPACT  IF  NOT  PROVIDED: 

The  Navy  will  be  unable  to  make  full  use  of  existing  and  programmed 
communication  satellites  in  providing  critical  communications  essential 
to  the  deployment  of  sophisticated  sensors  and  weaponry  and  the  use  of 
state-of-the-art  navigational  aids.  The  service  to  the  Fleet  will  be 
seriously  impaired. 


(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

i 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  COMMUNICATION  STATION,  SICILY.  ITALY 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

SATELLITE  TERMINAL 

P 

-407 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  09-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  35 

(C)  DATE  DESIGN  35*/,  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  12-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  *  (A)  *  ( B )  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  ( _ 75) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 90) 

(C)  TOTAL .  165 

(D)  CONTRACT .  (  125) 

(E)  IN-HOUSE .  ( _ 40) 


(4)  CONSTRUCTION  START .  02-92 

(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

FISCAL  YEAR 

EOUIPMENT  PROCURING  APPROPRIATED  COST 

NOMENCLATURE  APPROPRIATION  OR  REQUESTED  (SOOO) 

COMMUNICATIONS  EOUIPMENT  OPN  1991  1.200 

W33109N 

TOTAL  1.200 
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1.  COMPONENT 


2. 


DATE 


FY  1992 


NAVY 

3.  INSTALLATION  AND  LOCATION 


MILITARY  CONSTRUCTION  PROGRAM 


I  4 .  COMMAND 


ARE  l  CONSTR 
COS1  INDEX 


NAVAL  AIR  STATION.  COMMANDER  IN  CHIEF. 

SIGONELLA.  ITALY  j  US  NAVAL  FORCES  EUROPE  I  1.43 


6.  PERSONNEL 

PERMANENT 

STUDENTS 

SUPPORTED 

STRENGTH 

ENLISTED  j  CIVILIAN 

a.  AS  OF 
09/30/90 

192 

|  2308 

626 

1 

0 

152 

|  1071  )  0 

4350 

b.  END  FY 

1996 

237 

2624 

657 

1 

i  8 

0 

175 

|  1539  i  0 

524  1 

7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  680) 

b .  INVENTORY  TOTAL  AS  OF  30  SEP  90  .  71.500 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  18.800 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  2.300 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  16,940 

0 .  REMAINING  DEFICIENCY .  29.740 

h .  GRAND  TOTAL  139.280 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM. 


CATEGORY 

COST 

DESIGN 

status 

CODE 

PROJECT  TITLE 

SCOPE 

isoooi 

START 

COMPLETE 

211.21 

ENGINE  MAINT  SHOP  ADDITION 

TOTAL 

14,370  SF  _ 

2.300 

2.300 

06/89 

08/90 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

113.20  A/C  PARKING  APRON  120,000  SY  5.000 

112.10  TAXIWAY  EXTENSION  LS  3.300 

721.11  BACHELOR  ENLISTED  QUARTERS  LS  8.640 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Navy's  major  m i a-Med 1  ter ranean  snore  installation  used  for  logistic 
support  of  tne  Sixth  Fleet  ana  as  a  Pase  of  operations  for  deployed, 
lano-oased  ASW  aircraft.  Navy  i ntra- theatre  airlift  sauadron  also 
assignee,  with  carrier  on-board  airlift  mission.  Support  transient, 
car r i er -based  tactical  aircraft  as  required.  Presently  supports 
Military  Airlift  Command  (MAC)  cargo  flights  and  MAC  passenger  flights 
from  the  U.S.  Provides  air  logistics  interface  with  nearby  Augusta  Bay 
NATO  fuel  and  ammunition  replenishment  pier  and  depot.  Supports  HC-4 
helicopter  combat  squadron  and  LAMPS  MK  III  Helicopter  Squaraon. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT  i 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 


i  4.  PROJECT  TITLE 


NAVAL  AIR  STATION. 
SIGONELLA.  ITALY 


5.  PROGRAM  ELEMENT 


ENGINE  MAINTENANCE  SHOP 
ADDITION 


16.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


IB.  PROJECT  COST  ($000 


0204696N 


2,300 


9.  COST  ESTIMATES 


ENGINE  MAINTENANCE  SHOP  ADDITION  . 

BUILDING  . 

BUILT-IN  EOUIPMENT  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGE  CY  (  5 .0%) . 

TOTAL  CO'  RACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  .  . 

TOTAL  REOUEST . 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 


U/M  QUANTITY  IUNIT  CO.-IT  |  COST  ($000) 


SF  14,370  '  1.150 

SF  I  14.370  i  67.00  (  960) 


!  (NON- ADD )( 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  steel  frame  and  masonry  building  addition,  concrete  foundation 
on  engineered  fill,  concrete  floor,  built-up  roof;  bridge  crane  and 
hoists,  fire  r  otection  and  air  conditioning  systems,  utilities. 


30.510  SF 


ADEQUATE : 


16. 140  SF  SUBSTANDARD: 


REQUIREMENT : 

PROJECT : 

Constructs  an  addition  to  the  engine  maintenance  shop.  (Current 
mission.  ) 

REQUIREMENT : 

Adequate  and  proper l y-conf igured  facilities  for  organizational  and 
intermediate  maintenance  activity  (IMA)  level  upkeep  of  aircraft 
assigned,  deployed  to.  or  temporarily  shore-based  at  this  central 
Mediterranean  operating  and  logistics  base.  Aircraft  include 
Anti-submarine  Warfare  (ASW)  patrol  (P-3,  SH-2,  SH-3).  early  warning 
( E-2  ) ,  fleet  logistics  support  (T-39,  C-2A,  C-130),  vert i cal -on-board 
delivery  ( CH-53  VOD,  CHr46  VOD ) ,  and  LAMPS  helicopters  (SH-60). 

CURRENT  SITUATION: 

The  engine  maintenance  shop  workload  is  increasing  because  of  additional 
aircraft  loading  occurring  as  a  result  of  the  construction  of  an 
additional  aircraft  maintenance  hangar.  The  engine  maintenance  shop 
facilities  were  only  one-half  of  the  requirement  projected  prior  to  1967. 

Since  its  original  conception,  an  additional  requirement  for  LAMPS  MK  III 
engine  maintenance  was  approved  in  1986  as  an  exigent  minor  project. 

Today's  workload  has  necessitated  maintenance  functions  De  performed  in  a 
more  crowded  condition,  causing  mission  support  problems.  Engines  are 
now  being  packed  and  unpacked  in  outdoor  fire  lane  areas  Because  of  a 
lack  of  adequate  storage  area,  equipment  is  stored  outdoors. 
impact  IF  NOT  PROVIDED: 

Maintenance  of  the  more  sophisticated  aircraft  and  aircraft  systems  will 
continue  to  be  namoered  by  cramped  facilities.  Inability  of  engine 
maintenance  Shop  to  improve  efficiency  end  maintain  readiness  of  Sixth 
Fleet  and  snore-based  aircraft  because  of  facility  deficiencies. 

(CONTINUED  ON  DD  139 1C) 
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1.  COMPONENT  ; 

i  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

3.  INSTALLATION  AND  LOCATION 


2.  DATE 


NAVAL  AIR  STATION.  SIGONELLA,  ITALY 


4.  PROJECT  TITLE  5.  PROJECT  NUMBER 

ENGINE  MAINTENANCE  SHOP  ADDITION  P-220 


11.  REQUIREMENT:  (CONTINUED) 

ADDITIONAL: 

Prefinancing  under  NATO  procedures  is  not  planned  for  this  project,  as  it 
exceeds  in  its  entirety  tne  scope  as  described  in  the  approved  NATO 
criteria  and  standards  for  the  applicable  facility  and  seeking  deviation 
from  NATO  criteria  is  not  justified.  A  bilateral  agreement  between  the 
U.S.  and  the  host  nation  covering  U.S.  presence  for  military  purposes 
provides  that  construction  of  new  or  alteration  to  existing  facilities 
for  U.S.  requirements  shall  be  the  responsibility  of  the  U.S..  except 
when  construction  is  eligible  for  NATO  Common  Infrastructure  funding. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  06-89 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  50 

(C)  DATE  DESIGN  35%  COMPLETE .  10-89 

(D)  DATE  DESIGN  COMPLETE .  08-90 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 


(3)  TOTAL  COST  (C)  »  (A)  *  (B)  OR  (D)  ♦  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  110) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ 90) 

(C)  TOTAL .  200 

(D)  CONTRACT . (  170) 

(E)  IN-HOUSE . ( _ 30) 


(4)  CONSTRUCTION  START .  01-91 


(MONTH  AND  YEAR) 

E.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT  | 

NAVY 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


_L. 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION. 
SIGONELLA,  ITALY 


j  4 .  COMMAND 

j  SPACE  AND  NAVAL  WARFARE1 
SYSTEMS  COMMAND  j 


I  S  ARE!  CORSTR 
|  COST  HOEX 


1 .43 


PERMANENT 

STUDENTS 

SUPPORTED 

CIVILIAN 

192 

2308 

626 

1  i  o 

■a 

— 

152 

1071 

mm 

237 

2624 

_ 

657 

1 

1  j  8 

n 

175 

1539 

■9 

6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


TOTAL 


4350 
524  1 


7.  INVENTORY  DATA  ($000) 


a.  TOTAL  ACREAGE  (  680) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  .  71.500 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  18.800 

d.  AUTHORIZATION  REOUESTEO  IN  THIS  PROGRAM  .  9,850 

e.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  0 

g.  REMAINING  DEFICIENCY .  29.740 

h.  GRAND  TOTAL  129.890 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COST 

DESIGN 

STATUS 

CODE 

PROJECT  TITLE 

SCOPE 

(S000> 

START 

complete 

143  65 

OPERATIONS  CONTROL  CTR 

TOTAL 

39.300  SF  _ 

9.850 

9.B50 

03/90 

10/91 

9.  FUTURE  PROJECTS: 


A.  INCLUDED  IN  FOLLOWING  PROGRAM  ( FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

NONE 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Navy's  major  mid-Mediterranean  snore  installation  used  for  logistic 
support  of  tne  Sixtn  Fleet  and  as  a  base  of  operations  for  deployed, 
land-based  ASW  aircraft.  Navy  intra-tneatre  airlift  squadron  also 
assigned,  with  carrier  on-board  airlift  mission.  Support  transient, 
car r i er -based  tactical  aircraft  as  required.  Presently  supports 
Military  Airlift  Command  (MAC)  cargo  flights  and  MAC  passenger  flights 
from  tne  U.S.  Provides  air  logistics  interface  witn  nearby  Augusta  Bay 
NATO  fuel  and  ammunition  replenishment  pier  and  depot.  Supports  HC-4 
helicopter  combat  squadron  and  LAMPS  MK  III  Helicopter  Squardon. 


11.  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES:  (SOOO) 

A:  POLLUTION  ABATEMENT  0 

B:  INSTALLATION  RESTORATION  0 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH):  0 
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1.  COMPONENT  j 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  j 

! 2 .  DATE 

1 

i 

3.  INSTALLATION  AND  LOCATION 

i 4 .  PROJECT  TITLE 

NAVAL  AIR  STATION, 

1  OPERATIONS  CONTROL  CENTER 

SIGONELLA.  ITALY 

5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

Is.  PROJECT  COST  (SOOO) 

0204660N 

_ 

143.65 

P-  144 

]  9,850 

9.  COST  ESTIMATES 

ITEM 

U/M 

QUANTITY 

UNIT  COST 

COST  (SOOO) 

OPERATIONS  CONTROL  CENTER . 

•  ■ 

SF 

39,300 

294.00 

1 1 .550 

SUPPORTING  FACILITIES 

.  • 

- 

- 

“ 

1.220 

SPECIAL  CONSTRUCTION  FEATURES . 

LS 

- 

(  250) 

UTILITIES . 

LS 

- 

(  560) 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION. 

LS 

- 

(  410) 

SUBTOTAL  . 

- 

12.770 

CONTINGENCY  (  5 . OX ) 

•  • 

- 

“ 

640 

TOTAL  CONTRACT  COST . 

“ 

13.410 

SUPERVISION,  INSPECTION  &  OVERHEAD  (  6.5%) 

- 

870 

SUBTOTAL  . 

- 

- 

14.280 

LESS:  NATO  SHARE  .  . 

- 

- 

4.430 

TOTAL  REQUEST.  .  .  . 

- 

- 

* 

9.850 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON- ADD) 

(  9.170) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story  reinforced  concrete  and  masonry  building,  concrete  floors  and 
foundation,  nign  altitude  electromagnetic  pulse  (HEMP)  shielding, 
computer  flooring,  design  for  seismic  zone  4;  semi -hardened 
decontamination  module;  sprinkler  system,  ventilation  ana  air 
conditioning,  utilities;  communications  and  telephone  conduits;  security 
fencing  and  lighting;  provisions  f.i.'  remote  monitoring  of  exterior 
doors;  paving;  and  demolition  of  ir  buildings. 


11.  REQUIREMENT:  39 ■ 300  SF  ADEQUATE:  _ Q  5F  SUBSTANDARD:  _ Q  SF 

PROJECT 

Provioes  a  HEMP  protected  and  TEMPEST  shielded  consolidated 
Anti-Submarine  Warfare  Operations  Center  (ASWDC).  The  facility  is 
required  to  support  the  Navy's  Maritime  Patrol  Aircraft  in  complex 
multi-platform  anti-submarine  warfare  (ASW)  support  operations, 
integrated  ASW  communications,  ana  ASW  interface  to  the  Navy  command  and 
control  system.  (Current  mission.) 

REQUIREMENT : 

A  secure  facility  is  required  to  operate  the  ASWOC  C3  Upgrade  System  with 
peripherals  and  to  interface  with  the  Navy  Command  and  Control  System-. 

P-3  patrols  collect  raw  tactical  data  that  must  be  analyzed,  compared 
and  shared  with  other  Commands  to  yield  comprehensive  and  current 
tactical  information.  The  upgraded  system  is  required  to  permit  more 
rapid  command  and  control  decisions  for  Navy  ASW  and  P-3  missions  In  the 
Medi terranean  Theatre  in  support  of  Sixth  Fleet  operations. 

CURRENT  SITUATION: 

The  current  operational  control  center  is  inadequate  due  to  insufficient 
size  ana  improper  location  The  existing  space,  in  temporary  vans, 
cannot  accommodate  equipment  scheduled  to  arrive  in  1993.  Due  to  the 
location  and  structural  integrity,  security  remains  unsatisfactory. 

Inaaeauate  supporting  systems  ana  deteriorated  conditions  make  it 
uneconomical  to  upgrade  the  existing  vans.  These  inadequate 
conditions  place  serious  constraints  on  the  timeliness  of  information 

(CONTINUED  ON  DO  13910 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION,  SIGONELLA.  ITALY 


4.  PROJECT  TITLE 

OPERATIONS  CONTROL  CENTER 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 
receipt  and  response  in  support  of  Fleet  operations. 

IMPACT  IF  NOT  PROVIDED: 

Trie  current  ASWOC  facility  will  not  be  able  to  upgrade  support  equipment. 
The  result  will  seriously  impact  the  Activity's  ability  to  meet  current 
and  expected  threats  in  the  Mediterranean  Theatre  and  the  ability  to 
provide  adequate  support  to  the  Navy's  command  and  control  decisions  for 
ASW  and  P-3  missions. 

ADDITIONAL: 

NATO  conjunctive  funding  for  this  project  requires  partial  U.S. 
unilateral  authorization  and  funding  for  u.S.  only  requi rements ,  if  not 
within  an  established  infrastructure  category  for  common  funding. 

The  project  qualifies  for  partial  NATO  inf restructure  common  funding  and 
to  that  extent  has  been  programmed  for  Slice  (SL)  41  (FY90)  for 
inf restructure  funding.  A  bilateral  agreement  between  the  host  nation 
and  the  U.S.  covering  u.S.  military  presence  provides  that  construction 
of  new  or  alterations  to  existing  facilities  for  U.S.  requirements  shall 
be  the  responsibility  of  the  U.  S.,  except  when  construction  is  eligible 
for  NATO  Common  Inf rastructure  funding. 


S.  PROJECT  NUMBER 
P-144 


12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  ’FACILITY  PLANNING  AND  DESIGN  GUIDE.’) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  03-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  35 

(C)  DATE  DESIGN  35X.  COMPLETE .  10-90 

(D)  DATE  DESIGN  COMPLETE .  10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 


(3)  TOTAL  COST  (C)  •  (A)  +  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  270) 

(B)  ALL  OTHER  DESIGN  COSTS . (  230) 

(C)  TOTAL .  500 

(D)  CONTRACT .  (  440) 

(E)  IN-HOUSE .  ( _ 60) 


(4)  CONSTRUCTION  START .  04-92 


(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS. 


EQUIPMENT 

PROCURING 

FISCAL  YEAR 
APPROPRIATED 

COST 

NOMENCLATURE 

APPROPRIATION 

OR  REOUESTED 

1*2221 

ASWOC/ ASCOM  EQUIPMENT 

OPN 

1992 

7.670 

PEA  24660Y 

METEROLOGICAL/ 

OPN 

1991 

1  ,00C 

OCEANOGRAPHIC  EOUIPMENT 
PE*  35 11  IN 

METEOROLOGICAL/ 

OPN 

1991 

500 

OCEANOGRAPHIC  EOUIPMENT 
PE*  351 12N 

TOTAL 


9.170 
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1.  COMPONENT 

NAVY 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 
NAVAL  STATION. 

ROOSEVELT  ROADS.  PUERTO  RICO 


14.  COMMAND 

!  COMMANDER  IN  CHIEF. 
)  ATLANTIC  FLEET 


I  £  ARE*  CONST* 
COS*  INDEX 


1 .05 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 
t>.  END  FY 
1996 


PERMANENT 

STUDENTS 

SUPPORTED 

OFFICER 

j  enlisted  1 

j  .  ! 

CIVILIAN 

242 

0 

s 

21 

1  524 

0 

2973 

mu 

15 

!  417  1 

-J - 1 

0 

2977 

7.  INVENTORY  DATA  <$000> 


a.  TOTAL  ACREAGE  (  32.240) 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  .  292.010 

c.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  50.170 

0.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  7,660 

e.  AUTHORIZATION  INCLUDEO  IN  FOLLOWING  PROGRAM  .  0 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  14.490 

9.  REMAINING  DEFICIENCY .  1C. 860 

h.  GRAND  TOTAL  375.190 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 


CATEGORY 

COST 

DESIGN 

STATUS 

CODE 

PROJECT  TITLE 

SCORE 

<S000> 

START 

complete 

831.10 

SANITARY  WSTWTR  SYS  UPGRDE 

TOTAL 

LS 

7.660 

7 . 660 

05/90 

12/91 

9.  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 

911.10  LANO  ACQUISITION  LS  1.290 

11320  AIRCRAFT  PARKING  APRON  97.525  SY  12.145 

136.10  APPROACH  LIGHTING  3.000  LF  1.055 


10.  MISSION  OR  MAJOR  FUNCTIONS: 

Tms  activity  provides  operational  and  personnel  support  to  Atlantic 
Fleet  units  in  the  Caribbean  using  the  Atlantic  Fleet  weapons  range.  One 
fleet  composite  squadron  is  nomeported  here.  It  also  hosts  headquarters 
commands  having  jurisdiction  over  naval  units  in  the  South  Atlantic. 
Panama  Canal,  ana  Cuba. 

Atlantic  Fleet  weapons  Training  Facility 
Naval  Hospital 

Fleet  Composite  Squadron  VC-8 
Marine  Corps  Security  Force  Company 
Commander ,  Naval  Forces  Caribbean 
US.  Commander,  South  Atlantic  Force 
Commander,  Fleet  Air  Caribbean 
Communications  Station 


1 1 .  OUTSTANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 
A:  POLLUTION  ABATEMENT 

B:  INSTALLATION  RESTORATION 

C:  OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 

0 

0 

0 
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t.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY. 
EDZELL.  SCOTLAND 


I  4 .  COMMAND 


12.  DATE 


|  5  AREi  COMSTR 
|  COE'  PRO-* 


6.  PERSONNEL 
STRENGTH 

a.  AS  OF 
09/30/90 

b.  END  FY 
1996 


PERMANENT 


STUDENTS 


NAVAL  SECURITY  GROUP  i 
COMMAND  !  1.40 


SUPPORTED 


7.  INVENTORY  DATA  ($000) 


(  457) 


a.  TOTAL  ACREAGE  ( 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  90  . 

C.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  REOUESTED  IN  THIS  PROGRAM  .  . 

a.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM 

f.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS  .  .  .  . 

g.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL 


22.470 

13.375 

1.400 

0 

2.600 

12.400 

52.245 


8.  PROJECTS  REOUESTED  IN  THIS  PROGRAM: 

CATEGORY 

CODE  PROJECT  TITLE 

SCOPE 

COST 

(SOOO) 

DESIGN 

START 

status 

COMPLETE 

143.80  CLASSIC  WIZARD  FACS  UPGPDE 

LS 

1.400 

09/90 

12/91 

TOTAL 

1.400 

9  FUTURE  PROJECTS: 

A.  INCLUDED  IN  FOLLOWING  PROGRAM  (FY  93): 

NONE 

B.  MAJOR  PLANNED  NEXT  THREE  YEARS: 
143.80  CLASSIC  WIZARD 

LS 

2.600 

10  MISSION  OR  MAJOR  FUNCTIONS: 

Provide  ship-to-snore  tactical 
procedures,  and  research  into 

communications,  monitor  transmission 
electronic  phenomena. 

TANDING  POLLUTION  AND  SAFETY  DEFICIENCIES: 


POLLUTION  ABATEMENT 
INSTALLATION  RESTORATION 
OCCUPATIONAL  SAFETY  AND  HEALTH  (OSH): 


(SOOO) 


I 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY. 
EDZELL.  SCOTLAND 


5.  PROGRAM  ELEMENT 


0304 11 4N 

N  F  I  P 


{  6 .  CATEGORY  CODE 

7.  PROJECT  NUMBER 

143.80 

P-063 

4.  PROJECT  TITLE 

CLASSIC  WIZARD  FACILITIES 
UPGRADE 


8.  PROJECT  COST  (*000. 


CLASSIC  WIZARD  FACILITIES  UPGRADE . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS 


9.  COST  ESTIMATES 


U/M  QUANTITY  UNIT  COST  I  COST  (*000) 


.  I  LS 


(NON- ADD  )|( 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Upgrade  heating,  ventilation,  air  conditioning,  and  sprinkler  systems; 
replace  raised  computer  deck  flooring;  one-story  masonry  and  concrete 
addition,  reinforceo  concrete  foundations,  concrete  floor,  masonry  walls, 
concrete  Ouilt-up  asphalt  roof  to  match  existing;  diesel  emergency 
generators  and  switching  equipment,  monorail,  utilities. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT : 

Upgrades  the  existing  Classic  Wizard  building  by  providing  a  complete 
emergency  power  back-up  system,  replacing  heating  and  air  conditioning 
systems,  replacing  computer  floor  to  support  existing  and  new  computer 
operational  equipment,  and  provides  for  personnel  parking.  (New 
mission.  ) 

REQUIREMENT : 

Full  redundant  emergency  power  and  temperature  conditioning  equipment  are 
required  to  ensure  operations  are  uninterrupted  due  to  power  failure  or 
mechanical  equipment  breakdown.  Continuous  operation  is  essential  to 
meet  the  Classic  Wizard  mission. 

CURRENT  SITUATION: 

The  existing  emergency  generators  do  not  meet  the  requirements  for  100% 
redundant  emergency  power.  The  BOO  KVA  generator  has  a  history  of 
falling  under  load  and  the  500  KVA  generator  does  not  have  the  capacity 
to  carry  the  building  load.  In  the  event  of  a  shore  power  failure  and 
failure  of  the  800  KVA  generator,  the  building  load  is  immediately 
reduced.  This  means  that  essential  operations  must  be  shutdown  without 
notice.  Several  overhauls  of  the  existing  generators  have  been 
accomplished,  as  a  result  of  past  shore  power  failures,  rendering  them 
uneconomical  to  overhaul  again.  A  reliable  air  conditioning  and  heating 
system  is  required  to  maintain  operation  of  the  computers  and  related 
equipment.  The  air  conditioning  unit  is  subject  to  frequent  breakdown 
and  is  near  the  end  of  Its  useful  life.  Existing  furnaces  are  beyond 
tneir  useful  life.  The  raised  computer  flooring  was  not  designed  to 


1 .250 

1.250 

_ 60 

1,310 

_ 90 

1 .400 

0) 
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1.  COMPONENT  ,  2  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  i 


3. 

INSTALLATION  AND  LOCATION 

NAVAL  SECURITY  GROUP  ACTIVITY,  ED2ELL.  SCOTLAND 

4. 

PROJECT  TITLE 

5.  PROJECT  NUMBER 

CLASSIC  WIZARD  FACILITIES  UPGRADE 

P-063 

1 1 

REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

handle  the  loading  of  the  equipment  currently  required  to  meet  mission 
functions.  Oue  to  changes  in  mission  and  associated  removal  and 
re-installation  of  equipment,  the  floor  has  weakened,  is  considered 
unsafe,  and  cannot  oe  repaired  due  to  the  unavailability  of  parts  for  the 
obsolete  system.  Parking,  due  to  economical  reasons,  was  removed  from  the 
original  construction,  and  is  inadequate  for  current  personnel. 

IMPACT  IF  NOT  PROVIDED: 

Without  the  upgrades  provided  by  this  project  the  essential  operations  of 
this  Classic  Wizard  facility  will  be  subject  to  frequent  unscheduled 
interruptions .  Personnel  and  equipment  will  continue  to  be  subject  to 
unsatisfactory  and  unsafe  conditions  as  a  result  of  weakened  floors, 
power  outages,  and  loss  of  environmental  control. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  09-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  35 

(C)  DATE  DESIGN  35X  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  12-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  •  (A)  *  (B)  OR  (D)  *  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ GO) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 7 0) 

(C)  TOTAL .  130 

(D)  CONTRACT .  (  100) 

(E)  IN-HOUSE .  ( _ 30) 


(4)  CONSTRUCTION  START .  05-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


|  2.  DATE 


NAVY 


1  ‘ —  .  . . — — 1 

3.  installation  and  location 

VARIOUS  LOCATIONS 

4.  PROJECT  TITLE 

SATELLITE  TERMINAL 

5.  PROGRAM  ELEMENT  1 6.  CATEGORY  CODE  |7.  PROJECT  NUMBER 

f 

6.  PROJECT  COST  ($000) 

0303109N  131.17  |  P-405 

i 

_ i _ i _ 

1,800 

1 

9.  COST  ESTIMATES 

ITEM 

U/M 

QUANTITY 

UNIT  COST 

COST  ($000) 

SATELLITE  TERMINAL  . 

SF 

1  .  140 

- 

1.610 

BUILDING  . 

SF 

1  .  140 

781.00 

(  890) 

BUILT-IN  EOUIPMENT  . 

LS 

- 

- 

(  720) 

SUBTOTAL  . 

- 

- 

1.610 

CONTINGENCY  (5.0%) . 

- 

80 

total  contract  cost . 

* 

1  .690 

SUPERVISION,  INSPECTION  &  OVERHEAD  (  6.5%)  .  . 

- 

- 

1 10 

TOTAL  REQUEST . 

- 

- 

- 

1.800 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

- 

(  NON-ADD  )|(  1 . 200 ) 

i 

i 

i 

i 

i 

1 

t 

! 

1 

; 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

_ 

High  Altitude  Electro  Magnetic  Pulse  ( HEMP ) -shiel ded  room  and 

upgrading 

of  existing  shielded  facility,  utility  connections. 

dedicated 

emergency 

pcwer  scurce,  dry  air  system  and  closed  loop  chilled  water  system, 

concrete  paos  for  emergency  generators  and  antennas,  raised  flooring. 

technical  operating  manuals,  demolition  of  existing 

interior 

room . 

|11.  REQUIREMENT:  1 . 140  SF  ADEQUATE: 

_ 0 

SF 

SUBSTANDARD:  _ 

U- 

</> 

O 

PROJECT ; 

Provides  an  earth  terminal  hardened  against  high  altitude  electromagnetic 
pulse  (HEMP)  and  compatible  with  both  Extremely  High  Frequency  (EHF)  and 
Ultra  High  Frequency  ( UHF )  Follow  On  (UFO)  satellite  communications 
systems.  (New  mission.) 

REQUIREMENT : 

Provide  wo-ldwide.  survivable,  anti-jam.  low  probability  of  intercept 
communications  in  a  stressed  environment  for  shore,  ship,  and  submarine 
platforms  Fulfill  communications  required  between  airborne  and  on  snore 
commanders  and  U.5.  naval  forces,  and  relay  message  traffic  from  tactical 
commanders  to  deployed  forces  such  as  naval  battle  groups,  without 
revealing  locations.  These  communications  are  essential  in  the 
utilization  of  today's  sophisticated  sensors  and  weapon  systems. 

CURRENT  SITUATION: 

There  are  no  adequate  facilities  at  this  site  to  house  and  support  an 
earth  terminal  for  EHF  and  UHF  satellite  communications  systems. 

IMPACT  IF  NOT  PROVIDED: 

The  Navy  will  Pe  unable  to  make  full  use  of  existing  and  programmed 
communication  satellites  in  providing  critical  communications  essential 
to  the  deployment  of  sophisticated  sensors  and  weaponry  and  the  use  of 
state-of -tne-art  navigational  aids.  Tne  service  to  the  Fleet  will  be 
seriously  impaired 

(CONTINUED  ON  DO  1391C) 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

VARIOUS  LOCATIONS 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

SATELLITE  TERMINAL 

P 

-405 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  09-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  45 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  01-92 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  «  (A)  +  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 70) 

(B)  ALL  OTHER  DESIGN  COSTS .  (  100) 

(C)  TOTAL .  170 

(D)  CONTRACT . (  150) 

(E)  IN-HOUSE . ( _ 20) 


(4)  CONSTRUCTION  START .  Q1-92 

(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

FISCAL  YEAR 

EOUIPMENT  PROCURING  APPROPRIATED  COST 

NOMENCLATURE  APPROPRIATION  OR  REQUESTED  (SOOO) 

COMMUNICATIONS  EOUIPMENT  OPN  1991  1.200 

433109N 

TOTAL  1,200 
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1.  COMPONENT  ! 

!  FY  1992  military  construction  program 

NAVY 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

VARIOUS  LOCATIONS 

SATELLITE  TERMINAL 

5.  PROGRAM  ELEMENT  |6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

0303109N  |  131.24 

P-109 

8.770 

9.  COST  ESTIMATES 

ITEM 

U/M 

OUANTITY 

_ 

UNIT  COST 

COST 

($000) 

SATELLITE  TERMINAL  . 

SF 

9,500 

- 

4.750 

BUILDING  . 

SF 

8,000 

355.00 

( 

2.840) 

MAINTENANCE  SHOP  . 

SF 

1 ,500 

110.00 

( 

170) 

INTERCONNECT  FACILITIES . 

LS 

_ 

- 

( 

420) 

HEMP  TESTING  AND  ANTENNA  HEMP  HARDENING. 

LS 

~ 

- 

( 

1  .0/0) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

( 

1.220) 

TECHNICAL  OPERATING  MANUALS . 

LS 

- 

* 

( 

100) 

SUPPORTING  FACILITIES . 

- 

- 

- 

3,090 

UTILITIES . 

LS 

- 

- 

( 

1.710) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

( 

310) 

SUBTOTAL  . 

- 

- 

- 

7.840 

CONTINGENCY  (5.0V.) . 

- 

390 

TOTAL  CONTRACT  COST . 

- 

- 

8.230 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%) 

- 

540 

TOTAL  REQUEST . 

- 

- 

- 

8,770 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

L 

(NON- ADD) 

( 

0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-stcry,  steel -framed.  High  Altitude 

Electro 

Magnetic  Pulse 

(HEMP) 

hardened  satellite  terminal  building,  composite 

roof  slab  and 

concrete 

panels  on  walls,  shielding  in  walls,  roof  and  floors. 

waveguide  entry 

corridor,  cable  vaults;  pre-engl neered 

metal ,  steel 

-framed  emergency 

power  equipment  maintenance  shop  building;  HEMP 

hardening  of 

the 

1  microwave  relay  facility,  environmental 

control 

,  waveguide  entry; 

j  electrical  duct  systems  to  a  satellite 

antenna . 

communication 

and  ut i 1 1 ty 

line  penetration  plates,  grounding,  lightning  protection  systems,  fire 

protection  systems,  surge  arresters,  cathodic  protection  systems,  air 

conditioning,  utilities;  concrete  antenna  foundation. 

primary 

power 

feeder  cable  from  commercial  power  company  area 

substation,  security 

fencing,  fuel  tanks. 

111.  REQUIREMENT: 9,500  SF ADEQUATE : 0  SF SUBSTANDARD : 0 SF 


PROJECT : 

Provides  «  HEMP-hardened  satellite  communication  facility  to  house  the 
Naval  Communications  Area  Master  Station  Mediterranean  (NAVCAMS  MED) 

Defense  Satellite  Communications  System  (DSCS)  earth  terminal  and  HEMP 
harden  the  existing  microwave  relay  building.  (New  mission.) 

REQUIREMENT : 

A  facility  to  house  a  defense  satellite  communication  system  earth 
terminal  to  provide  jam  resistant,  secure  communications  for  command  and 
control  of  U.S  strategic  and  tactical  forces  in  the  European  theater. 

HEMP  hardening  of  the  existing  microwave  relay  facility  is  required  to 
provide  an  operation  completely  protected  against  Interruption  or  loss  of 
critical  communications  traffic.  This  project  provides  connectivity  for 
the  Allied  Forces.  Southern  Europe  (AFSOUTH)  C3I  building  being  provided 
in  the  Fv  1990  MILCON  program  with  a  1993  Initial  Operating  Capability 
( IOC) . 

CURRENT  SITUATION 

The  existing  facility  is  not  shielded  against  HEMP.  The  existing 
facilities  cannot  be  protected  to  meet  minimum  standards  of  HEMP 

(CONTINUED  ON  DD  13910 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

VARIOUS  LOCATIONS 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

SATELLITE  TERMINAL 

P 

-109 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

shielding  because  of  excessive  penetrations.  The  only  alternative  is  to 
construct  a  separate  facility  for  the  SATCOM  terminal  and  HEMP-harden  the 
existing  microwave  relay  facility. 

IMPACT  IF  NOT  PROVIOED : 

The  command  and  control  communications  systems  of  the  Sixth  Fleet  and 
other  users  will  continue  to  be  vulnerable  to  disruption.  The 
electrical  and  electronic  systems  in  the  existing  facility  will 
continue  to  be  vulnerable  to  permanent  damage  resulting  from  a  high- 
altitude  nuclear  event. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  09-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  45 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  11-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  «  (A)  «•  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  450) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ 60) 

(C)  TOTAL .  510 

(D)  CONTRACT . (  470) 

(E)  IN-HOUSE . ( _ 40) 


(4)  CONSTRUCTION  START .  01-92 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT  |  2.  DATE 

FY  i9S2  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 

3.  INSTALLATION  AND  LOCATION  4.  PROJECT  TITLE 

VARIOUS  HOST  NATION  INFRASTRUCTURE 

LOCATIONS  |  SUPPORT 

5.  PROGRAM  ELEMENT  6.  CATEGORY  CODE  1 7.  PROJECT  NUMBER  8.  PROJECT  COST  ($000 

0901212N  610.10  P-092  2,000 

_ _ _ ! _ 

9.  COST  ESTIMATES 

ITEM  I U/M I  QUANTITY  | UNIT  COST  |  COST  ($000) 


HOST  NATION  INFRASTRUCTURE  SUPPORT .  LS  -  |  -  1.800 

SUBTOTAL .  -  -  1  -  1.800 

CONTINGENCY  (  5.0%) .  -  -  j  -  90 

TOTAL  CONTRACT  COST .  -  -  1  -  1.890 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  .  -  j  1 10 

TOTAL  REOUEST .  -  -  !  -  2.000 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  .  |  ( NON-ADD )(  0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

The  host  notion  support  required  varies  for  each  individual  NATO  project. 

These  funds  will  Pe  used  to  cover  non-NATO  eligible  expenses  such  os 
host  nation  costs,  life  safety  functional  ut i 1 i ty/ 1 1 vabl 1 1 ty .  energy, 
administrative  expenses,  design  support,  joint  formal  acceptance 
inspection  and  audit,  currency  fluctuation  losses,  and  restoration  floor. 

11.  REQUIREMENT:  AS  REQUIRED  ““ 

PROJECT : 

Execute  role  as  Host  Nation  and  Construction  Agent  for  NATO 
Inf  restructure  projects  In  CONUS,  Iceland  and  Bermuda,  in  accordance  with 
DOD  Directive 
REQUIREMENT : 

Host  Nation  Inf restructure  Support  (HNIS)  program  provides  a  source  of 
U.S.  funds  for  each  NATO  funded  project  to  pay  Host  Nation  costs.  This 
authority  is  not  used  to  increase  the  scope  of  a  facility  for  U.S. 
functions,  such  work  Is  included  through  conjunctive  funding  in  separate 
MILCON  projects. 

CURRENT  SITUATION: 

Navy  is  Construction  Agent  for  NATO  Inf  restructure  projects  at  locations 
where  the  United  States  is  Host  Nation.  HNIS  responsibilities  involve 
funding  certain  program  costs,  such  as.  land  acquisition,  source 
utilities,  roads  and  parking,  administrative  expenses,  design  support, 
joint  formal  acceptance  inspections  (JFAI)  and  audits,  currency 
fluctuation  losses,  and  restoration  floor.  NATO  eligibility  criteria 
stipulates  only  Minimum  Military  Requirement  (MMR)  for  wartime  occupancy 
and  does  not  include  peacetime  related  features  such  as  fire  protection 
or  energy  conservation.  The  average  annual  HNIS  program  requirement  (FY 
1983-1990  inclusive)  has  been  $2,340,000.  This  request  is  baseo  on 
approved  NATO  Inf  restructure  projects. 

IMPACT  IF  NOT  PROVIDED: 

Time'y  U.S.  funding  for  the  work  will  not  be  possible.  Delays  in 
executing  tnese  projects  for  lack  of  HNIS  funding  will  deprive  operating 

(CONTINUED  ON  DD  1391C) 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

VARIOUS  LOCATIONS 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

HOST  NATION  INFRASTRUCTURE  SUPPORT 

P 

-092 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

units  of  sorely  neeoed  facilities  and  may  be  a  source  of  embarrassment 
for  the  U.S. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  . 0 

(C)  DATE  DESIGN  35V.  COMPLETE .  . 

(D)  DATE  DESIGN  COMPLETE .  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  »  (A)  *  (B)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  ( _ 0) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ 0) 

(C)  TOTAL .  . 0 

(D)  CONTRACT .  ( _ 0) 

(E)  IN-HOUSE .  ( _ O) 


(4)  CONSTRUCTION  START .  . 

(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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1.  COMPONENT 


NAVY 


|  2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 

VARIOUS 

LOCATIONS 


14.  PROJECT  TITLE 
!  LAND  ACQUISITION 


5.  PROGRAM  ELEMENT 
090121  IN 


|6.  CATEGORY  CODE 

! 

i  911.10 


!  7 .  PROJECT  NUMBER 


I 


P-092 


18.  PROJECT  COST  ($000) 
45.900 


9.  COST  ESTIMATES 


ITEM 

UNIT  COST 

COST  ($000) 

LAND  ACQUISITION  . 

LS 

-  | 

- 

41.240 

SUBTOTAL  . 

41.240 

CONTINGENCY  (5.0%) . 

- 

- 

2.060 

TOTAL  CONTRACT  COST . 

- 

- 

- 

43.300 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

2.600 

TOTAL  REQUEST . 

- 

- 

45.900 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

I 

i 

(NON- ADD) 

1 

(  0) 

j 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Acquisition  of  interests  in  land  at  these  locations: 


Naval  Submarine  Base.  New  London,  Connecticut. 
Marine  Corps  Base.  Camp  Lejeune.  North  Carolina. 
Naval  Station,  Everett.  Washington. 


11.  REQUIREMENT:  AS  REQUIRED 

PROJECT : 

Acquires  interests  in  land  at  three  locations  to  support  activity 
missions  Adequate  control  of  reel  estate  by  restrictive-use  easements 
or  fee  title  is  necessary  to  properly  site  facilities  and  protect 
operational  capabilities  and  technical  parameters.  Lack  of  control  by 
the  Navy  of  real  estate  proposed  for  acquisition  by  this  project  will 
inhibit  necessary  military  operations.  Justifications  for  each  of  the 
parcels  to  be  acquired  follow: 

Naval  Submarine  Base.  New  London,  Connecticut  -  This  project  will 
acquire  land  adjacent  to  the  northeast  boundary  of  the  base.  The 
property  is  currently  in  violation  of  DOD  explosive  safety  criteria  which 
requires  the  Navy  to  control  property  within  Explosive  Safety  Quantity 
Distance  (ESQD)  arcs  from  weapons  storage  magazines  to  assure  that 
inhabitants  of  nearby  communities.  Navy  personnel  and  adjacent  public  and 
private  property  is  protected.  A  Chief  of  Naval  Operations  (CNO)  waiver 
authorizes  current  criteria  deviations.  All  properties  are  zoned 
residential  by  the  neighboring  Town  of  Ledyard.  There  are  nine  parcels 
encumbered  bv  existing  and  proposed  ESQD  arcs. 

Marine  Corps  Base.  Camp  Leleune,  North  Carolina  -  This  acquisition  is 
required  to  restore  mission  support  capabilities  to  meet  the  live-fire 
range  and  maneuver  area  training  requirements  stemming  from  force 
moaernuatior  and  to  avoio  conflicts  with  imposed  environmental  and 
natural  resource  legal  restraints  on  land  use  Current  range  ano 
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11.  REOUI REMENT •  ( CONTINUED  1 


maneuver  area  organization  and  use  are  limited  by  the  World  War  II -era 
configuration  of  the  installation,  which  is  not  capable  of  providing  a 
quality  training  environment  for  today's  longer  range/higher  lethality 
weapon  systems  and  high  mobility  training  doctrine.  Current  training 
support  capabilities  are  further  limited  by  the  multitude  of  statutory 
requirements  for  management  of  endangered  species,  wetlands,  and  related 
coastal  environmental  issues.  Reconfiguration  of  training  areas  within 
current  boundaries  is  not  possible  without  sacrificing  either  maneuver  or 
live-fire  capabilities  and  perpetuating  current  conflicts  with 
environmentally  sensitive  areas.  Use  of  remote  locations  results  in  both 
high  travel  and  logistics  costs  and  the  fragmentation  of  training 
evolutions.  The  reconf igurat ion  permitted  through  land  expansion  will 
restore  the  essential  capability  to  provide  realistic  amphipious/combined 
arms  training  and  provide  maximum  return  on  the  Marine  Corps  existing 
mul t i -bi 1 1  ion  dollar  Investment  in  regional  base  structure. 

Naval  Station.  Everett.  Washington  -  This  project  provides  for  the 
exchange  of  Navy-owned  lano  located  south  of  the  station's  main  site  with 
unutilized  land  owned  by  the  Scott  Paper  Company  located  adjacent  to  the 
station's  main  site.  This  exchange  will  allow  a  facility  to  be  built 
next  to  the  station's  main  site  wmen  will  house  both  a  Fleet  Training 
Center  (FTC)  in  support  of  10.600  active  duty  personnel  homeporteo  here 
and  a  Reserve  Training  Center  in  support  of  350  reservists.  This  action 
will  provide  consolidation  of  functions  and  direct  access  to  the  training 
center  by  the  crew-members  of  homeported  and  visiting  ships  It  also 
allows  joint  use  of  parking  facilities,  which  are  very  constrained  on  the 
station  Presently,  the  Naval  Reserve  Center  is  located  in  dilapidated 
buildings  in  a  parcel  south  of  the  station  and  adjacent  to  the  Scott 
Paper  Company  factory.  The  shape  of  this  parcel  does  not  allow  any  room 
for  expansion  and  there  is  no  other  real  estate  available  in  the 
proximity  of  the  station's  main  site  which  can  be  used  for  this  purpose. 
Without  this  land  exchange,  training  operations  for  Everett  personnel 
will  continue  to  be  Impaired. 
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S.  PROGRAM  ELEMENT 

VARIES 

6.  CATEGORY  CODE 

VARIES 

7.  PROJECT  NUMBER  1 

VARIOUS 

8.  PROJECT  COST  ($000) 

28,200 

9  COST  ESTIMATES 


U/M1  QUANTITY  I  UNIT  COST  I  COST  (SOOO) 


POLLUTION  ABATEMENT  FACILITIES 
TOTAL  REQUEST . 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

These  pollution  abatement  facilities  will  bring  Naval  and  Marine  Corps 
installations  into  compliance  with  federal,  state,  and  local 
environmental  laws.  Facilities  include  upgrading  existing  structures, 
building  new  structures,  solid  waste  disposal,  and  separation  of  water 
and  sewer  pipelines.  Envi ronmental  engineering  evaluations  were  performed 
to  determine  the  most  advantageous  method  for  achieving  compliance  with 
environmental  laws  and  regulations.  (See  Individual  project  descriptions 
Of  work  ) 


11.  REQUIREMENT:  VARIES. 

Facilities  at  Naval  and  Marine  Corps  installations  were  often  constructed 
with  inadequate  controls  to  meet  present  day  environmental  quality 
standards.  Industrial  wastewaters  and  sewage  are  discharged  untreated  or 
inadequately  treated  into  adjacent  waterways.  These  projects  will 
continue  the  Navy's  program  for  correcting,  controlling,  and  preventing 
pollution  at  Naval  and  Marine  Corps  installations,  and  to  comply  with 
federal,  state,  and  local  air  and  water  quality  standards.  The  pollution 
abatement  program  includes  projects  from  snme  of  the  following 
categor ies : 

Sanitary  Wastewater  System  -  Some  installations  have  sewerage  systems 
which  do  not  meet  present  day  minimum  water  quality  standards.  The  Clean 
Water  Act  of  1972,  PL  92-500.  requires  every  "point  source"  discharger  to 
obtain  a  permit  which  specifies  the  allowable  amount  and  constituents 
that  can  be  discharged  to  surface  waters.  The  permit  may  contain  a 
schedule  specifying  the  dates  by  which  the  discharger  will  achieve 
compliance.  Projects  in  this  category  provide  improvements  to  sanitary 
sewage  collection  and  treatment  systems  to  satisfy  the  water  quality 
criteria  and  permit  requl rements . 
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Industrial  Wastewater  Treatment  Facilities  -  Industrial  operations  create 
many  unique  waste  disposal  problems.  These  wastes  are  more  difficult  to 
treat  than  typical  sanitary  wastewater.  Industrial  wastewater  effluents 
contain  heavy  metals  and  toxic  and  corrosive  chemicals  that  are  potential 
stream  pollutants,  and  also  have  a  deleterious  effect  on  municipal  sewage 
treatment  systems.  Therefore,  the  Navy  must  provide  pretreatment  plants 
so  wastes  are  treated  before  being  sent  to  municipal  systems  for  further 
treatment .  Industrial  facilities  may  also  discharge  wastes,  untreated  or 
inadequately  treated,  into  adjacent  drainage  courses  that  empty  into 
haroor  or  navigable  waters  in  violation  of  discharge  permits.  Projects 
in  this  category  provide  treatment  facilities,  and  other  modifications  as 
required,  to  meet  the  discharge  permit. 

Solid  waste  Management  Facilities  -  The  Navy  is  fast  approaching  a  crisis 
because  of  the  lack  of  solid  waste  management  facilities.  These 
facilities  are  necessary  to  minimize  the  amount  of  trash,  garbage,  solid 
waste,  and  hazardous  waste  wnicn  must  be  handled;  and  to  provide  for  the 
segregation  and  management  of  recyclable  materials  and  their  ultimate 
treatment  and  disposal  in  order  to  protect  public  health  and  the 
env i ronment . 

Water  and  Sewer  Pipelines  Separation  -  Projects  In  this  category  insure 
compliance  with  environmental  protection  agency  (EPA)  and  state 
regulations  for  the  elimination  of  potable  water  contamination  because  of 
possible  cross-connections  of  pipelines. 

Potable  water  Treatment  or  Distribution  Systems  -  Some  installations 
which  provide  potable  (drinking)  water  may  not  meet  standards  set  by  EPA 
or  the  states  under  the  Safe  Drinking  Water  Act  (SDWA)  of  1974,  PL 
93-523.  Treatment  systems  must  be  modified  or  replaced  to  produce 
drinking  water  which  meets  the  maximum  contaminant  levels  (MCLSs) 
specified  by  EPA  for  specific  contaminants.  Including  metals  and 
organics  In  some  cases,  distribution  systems  do  not  meet  the 
requirements  of  the  SDWA  and  must  be  modified  or  replaced. 

Oil  Spill  Prevention  -  Existing  oil  and  fuel  storage  and  transfer  areas 
do  not  have  the  necessary  oil  spill  control  structures  required  to 
prevent  accidental  oil  discharges  from  reaching  navigable  waters.  To 
prevent  the  possible  discharge  of  oil,  in  any  form,  into  navigable  waters 
or  into  the  tributaries  of  such  waters.  Federal  regulations  require 
facilities  storing  or  transferring  oil  to  prepare  an  Oil  Spill  Prevention 
Control  and  Countermeasures  Plan  (SPCC  Plan)  and  to  fully  implement  this 
plan  as  soon  as  possible.  Steel  and  concrete  fuel  storage  tanks  at  the 
Navy's  bulk  fuel  distribution  facilities  are  now  ecologically 
unsatisfactory  because  of  navigable  waters  contamination.  This  was 
caused  when  Navy  converted  ships  to  the  lighter  middle  distillate  diesel 
fuel  which  seeps  through  numerous  faults  in  the  walls  of  tanks.  In 
addition  to  tanks  leaking,  the  fuel  piping  systems  have  deteriorated 
beyond  environmentally  safe  limits  and  must  be  replaced. 

Hazardous  Waste  Storage  Facilities  -  Owners  and  operators  of  hazardous 
waste  transfer  and  storage  facilities  are  required  by  the  1984  amendments 
to  the  Resource  Conservation  and  Recovery  Act  ( RCRA )  to  provide 
faculties  meeting  stringent  standards.  This  requires  that  all  hazardous 
waste  be  properly  containerized,  packaged,  labelled  and,  if  necessary, 
stored  in  approved  facilities  before  final  disposal.  These  facilities 
may  not  lawfully  begin  or  continue  transfer  and  storage  activities  until 
an  effective  RCRA  permit  is  received.  These  projects  provide  facilities 
which  comply  with  extensive  technical  and  design  standards  as  mandated 
by  RCRA 
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Air  Emissions  Control  -  The  Clssn  Air  Act  Amendments  of  1977.  PL  95-95, 
reiterated  the  Congressional  mandate  to  eliminate  or  reduce  air 
pollution.  State  implementation  plans  have  been  formulated,  and  specific 
strategy  to  achieve  the  standards  has  been  promulgated.  Projects  in  this 
category  will  eliminate  or  reduce  emission  from  steam  and  heating  plant 
boilers,  fire-fighting  training  schools,  open  sand-blasting  and  paint 
spraying  operations,  gasoline  dispensing  facili  '#s,  and  industrial 
operations.  The  common  pollutants  include  part  .julates.  sulfur  oxides, 
nitrogen  oxides,  hydrocarbons,  photochemical  oldants  (chiefly  ozone)  and 
carbon  monoxide.  All  projects  will  be  designed  to  the  most  stringent 
existing  standard.  In  some  instances,  a  notice  of  violation  from  the 
Local  Air  Pollution  Board  has  been  received  by  the  activity.  This  can  be 
expected  to  increase  as  air  permits  are  processed  with  the  states  in 
accordance  with  the  Clean  Air  Act  Amendments  of  1977. 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  STATUS:  PROJECT  DESIGNS  CONFORM  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE". 


5.  PROJECT  NUMBER 
VARIOUS 


4.  PROJECT  TITLE 

POLLUTION  ABATEMENT  FACILITIES 
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NAVAL  AND  MARINE  CORPS  INSTALLATIONS.  VARIOUS  LOCATIONS 
PROJECT  TITLE 

POLLUTION  ABATEMENT  FACILITIES 


S.  PROJECT  NUMBER 

VARIOUS 


CATEGORY  PROJECT  COST 

CODE  NUMBER  PROJECT  TITLE /INSTALLATION/LOCATION  (SOOO) 


INSIDE  THE  UNITED  STATES 
CALIFORNIA 

179.45  P-480  FIRE  FIGHTER  TRAINING  FACILITY  680 

TWENTYNINE  PALMS  CA  MAGCC 

Training  in  the  existing  facility  has  seriously  contaminated  the  soil, 

and  the  Regional  Water  Quality  Control  Board  has  issued  a  "Cease 

Discharge  Order.-"  The  use  of  the  existing  fire  burn  pit  must  cease 

before  the  restoration  of  the  contaminated  soil  may  commence  An 

environmentally  approved  live  fire  training  facility  is  required  for 

aircraft  fire  and  crash  rescue  crews.  In  order  to  comply  with  the  strict 

fire-safety  requirements  for  using  the  Expeditionary  Airfield,  mandatory 

bi-weekly  training  is  conducted  for  45  marines  in  aircraft  fire  and 

rescue  crews  of  the  Marine  Wing  Support  Squadron  and  35  civilian  fire 

fighters  in  the  Combat  Center  Fire  Department.  If  the  live  fire  training 

of  the  aircraft  fire  and  crash  rescue  crews  is  interrupted,  the  airfield 

must  be  shut  down,  and  realistic  air-supportea  combat  training  can  no 

longer  be  provided  for  fighting  Marine  regiments.  (Current  mission.)  _ 

SUBTOTAL  -  CALIFORNIA  680 

FLORIDA 

83141  P-836  HAZARDOUS  WASTE  STORAGE  FACILITY  990 

MAYPORT  FL  NS 

Tne  Mayport  Naval  Complex  ( MNC )  provides  logistics  support  and 
intermediate  level  maintenance  and  repair  for  surface  ships  and  aircraft 
to  the  Atlantic  Fleet.  In  supporting  this  mission.  MNC  generates 
approximately  40.000  pounds  of  hazardous  waste  per  month.  By  current 
legislation,  MNC  is  classified  as  a  fully  regulated  hazardous  waste 
generator,  and  therefore,  is  responsible  for  compliance  with  the  Resource 
Conservation  Recovery  Act,  and  all  other  applicable  directives  regulating 
the  generation,  storage  and  transfer  of  hazaroous  waste.  The  existing 
facility  has  a  permitted  capacity  of  480  drums  holding  no  more  than 
26.400  gallons  of  waste  Based  on  the  present  hazardous  waste  generation 
rate,  the  time  it  taxes  to  process  it  for  contract  removal,  and  the 
laboratory  time  required  for  identification  of  unknown  wastes,  the 
permitting  capacity  of  the  existing  facility  is  too  small  and  Inadequate. 

In  addition,  the  conf igurat ion  of  the  facility  does  not  permit  efficient 
operation.  This  project  will  provide  a  storage  facility  with  spill 
containment,  alarm  and  sprinkler  systems,  communication  equipment,  other 
safety  and  security  features,  and  a  packaging  and  decontamination  area 
for  cleaning  workers  and  equipment.  Without  an  adequate  hazardous  waste 
facility,  the  station  will  continue  to  operate  In  violation  of  their 
permit.  (Current  mission.) 

SUBTOTAL  -  FLORIDA  990 
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MARYLAND 

832 . 10 

P-932  SANITARY  SEWAGE  SYSTEM  IMPROVEMENTS 

BETHESDA  MD  NATNAVMEDCEN 

970 

Existing  sewer  mains  and  laterals  are  not  operating  properly  and  organic 
compounds  could  seep  into  tne  surrounding  waterways,  in  violation  of 
state  environmental  standards.  A  sewer  evaluation  identified  sections  of 
crushed  pipe,  severe  offset  joints,  and  root  Intrusions,  along  with 
heavy  grease  Pui Id-up  and  lines  with  poor  grades.  Improvements  to  the 
sanitary  sewer  system  are  required  to  comply  with  the  National  Pollutant 
Discharge  Elimination  System  permit  and  the  .Environmental  Protection 
Agency  reliability  requirements  for  wastewater  discharge.  This  project 
will  extend  the  life  of  the  sanitary  sewer  system  by  replacing 
deteriorated  portions  of  the  sewer  mains,  cleaning  and  rel ining  other 
sections,  and  sealing  pipe  joints.  This  will  eliminate  a  substantial 
number  of  sewage  backups  at  several  locations,  including  under  the 
hospital.  (Current  mission.) 

931.10  P-725  SANITARY  WASTEWATER  SYSTEM  900 

ST  INIGOES  MD  NAVELEXSYS 

The  Navy  is  currently  in- violation  of  the  National  Pollution  Discharge 

Elimination  Systems  permit  and  the  Environmental  Protection  Agency  (EPA) 

reliability  requirements  for  wastewater  discharges  into  shellfish  waters. 

specifically  the  St.  Mary's  River.  The  existing  septic  tanks  and  drain 

fields  are  unable  to  handle  the  wastewater  properly  and  are  allowing 

organics  to  be  discharged  into  the  surrounding  waterways  in  violation  of 

Maryland's  environmental  standards.  Without  this  project,  the  Navy  will 

continue  to  be  in  violation  of  State  and  Federal  regulations  and  pose  a 

threat  to  shellfish  waters.  The  sanitary  improvements  provided  by  this 

project  will  eliminate  a  substantial  source  of  water  pollution  and 

remove  wastewater  collection  deficiencies  as  required  by  EPA.  (Current 

mission.)  _ 


SUBTOTAL  -  MARYLAND  1,670 

NORTH  CAROLINA 

831.10  P-01 A  WASTEWATER  TREATMENT  PLANT  IMPROVEMENTS  17,000 

CHERRY  POINT  NC  MCAS 

The  station  is  not  in  compliance  with  current  National  Pollution 
Discharge  Elimination  System  (NPDES)  permit  and  is  presently  operating 
under  a  Special  Order  by  Consent,  which  identifies  this  project  as  the 
method  to  comply  with  the  current  permit.  This  project  upgrades  both  the 
domestic  and  the  Industrial  wastewater  treatment  plants  to  comply  with 
more  stringent  discharge  limits  and  provide  efficient  operations  and 
expansion  to  handle  increased  loading.  Wastewater  treatment  plants  are 
required  to  process  all  domestic  water  utilized  by  the  station.  An 
upgrading  of  both  technology  and  capacity  is  required  to  comply  with  more 
stringent  discharge  limits  An  increase  in  capacity  is  also  required 
because  of  an  increase  in  water  usage  over  tne  years,  and  an  increase  in 
water  usage  from  a  new  six  mi  1 1  ion-gal lons-per-day  water  treatment  plant 
to  become  operational  in  Fy  1993.  The  existing  domestic  plant  is  almost 
50  years  old  and  in  need  of  replacement  by  systems  utilizing  modern 
technology.  Its  operation  is  adversely  affected  by  inadequate  digesters, 
lack  of  storage  areas,  and  a  manual  system  for  sludge  removal.  The 
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existing  industrial  plant  cannot  treat  water  at  its  rated  capacity,  and 
is  unable  to  handle  peak  load  conditions.  (Current  mission.) 


SUBTOTAL  -  NORTH  CAROLINA  17.000 

TOTAL  -  INSIDE  THE  UNITED  STATES  20.540 


OUTSIDE  THE  UNITED  STATES 
PUERTO  RICD 

631.10  P-495  SANITARY  WASTEWATER  SYSTEM  UPGRADE  7,660 

ROOSEVELT  RDS  PR  NS 

All  three  station  wastewater  treatment  plants  at  this  station  are  in 
violation  of  the  Puerto  Rico  Environmental  Quality  Board  (EOB)  water 
quality  standards  regulations  and  their  Environmental  Protection  Agency 
(EPA)  National  Pollution  Discharge  Elimination  System  (NPDES )  permit. 

This  project  upgrades  these  treatment  plants  and  sewerage  collection 
systems  to  ensure  Navy's  compliance  with  federal  and  local  water  quality 
standards,  without  this  project,  these  plants  will  continue  to  violate 
the  provisions  of  the  Clean  Water  Act.  Navy's  failure  to  honor  the 
compliance  agreement  contained  in  the  NPDES  permit  will  lead  to  judicial 
action  by  EPA  and  possibly  by  the  Commonwealth  of  Puerto  Rico.  (Current 
mission. ) 

SUBTOTAL  -  PUERTO  RICO 
TOTAL  -  OUTSIDE  THE  UNITED  STATES 
TOTAL  -  POLLUTION  ABATEMENT  FACILITIES 


7.660 

7.660 

28.200 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  AND  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 
VARIOUS  LOCATIONS 


| 4.  PROJECT  TITLE 

j  UNSPECIFIED  MINOR 
;  CONSTRUCTION 


5.  PROGRAM  ELEMENT 


,6.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


18.  PROJECT  COST  (sooo: 


090121  IN 


020.00 


12,400 


9.  COST  ESTIMATES 


UNSPECIFIED  MINOR  CONSTRUCTION 
TOTAL  REQUEST . 


|U/Mj  QUANTITY  jUNIT  COST  '  COST  (SOOO) 


i  LS  !  -  -  !  12.400 

!  -  !  -  -  !  12.400 


DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Unspecified  minor  construction  projects  within  the  concepts  of  Title  10 
USC  2805  not  otherwise  authorised  By  law  (except  family  housing)  having 
an  approved  cost  of  $1,000,000  or  less.  Including  construction, 
alteration,  or  conversion  of  permanent  or  temporary  facilities. 


REQUIREMENT:  VARIES 

Title  10  USC  2805  prpvides  authority  to  the  Secretary  of  Defense  and  the 
Secretaries  of  the  Military  Departments  to  acauire,  construct,  extend, 
alter  or  install  permanent  facilities  having  an  approved  cost  of 
$1,000,000  or  less  not  otherwise  authorized  Dy  lax.  Included  are  those 
items  reouired  for  which  a  need  cannot  reasonaDly  Be  foreseen  nor 
justified  in  time  to  be  included  in  an  annual  military  construction 
program.  But  are  so  urgent’y  reouired  that  financing  cannot  be  deferred 
until  legislation  in  support  of  a  new  program  is  enacted. 
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1.  component 


12.  DATE 


FY  19g2  MILITARY  CONSTRUCTION  PROGRAM 


NSTALLATION  AND  LOCATION 

A.  PROJECT  TITLE 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 

ABE  SERVICES  AND 

VARIOUS  LOCATIONS 

CONSTRUCTION  DESIGN 

5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

090121  IN 

01000 

VARIOUS 

77.200 

— 

A  &  E  SERVICES  AND  CONSTRUCTION  DESIGN 
TOTAL  REQUEST . 


9.  COST  ESTIMATES 


U/M  OUANTITV  i UNI T  COST \  COST  (SOOO) 

I 


SIGN  ....  |  LS 


77 , 200 


DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Funds  to  be  utilized  under  Title  10  USC  2807  for  architectural  and 
engineering  services  and  construction  design  in  connection  with  military 
construction  projects  including  regular  program  projects,  unspecified 
minor  construction,  emergency  construction,  land  appraisals,  and  special 
projects  as  directed.  Eng  neering  investigations,  such  as  field  surveys 
and  foundations  exploration,  will  be  undertaken  as  necessary. 


REQUIREMENT:  VARIES . 

All  projects  in  a  military  construction  program  presented  for  approval 
must  be  based  on  sound  engineering  and  the  best  cost  data  available  For 
this  reason,  design  is  initiated  to  establish  project  estimates  (n 
advance  of  pror-am  submittal  to  the  Congress  Based  on  this  preliminary 
design,  final  plans  and  specifications  are  then  prepared.  Costs  for 
architectural  and  engineering  services  and  construction  design  are  not 
included  in  the  construction  project  cost  estimates. 
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1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 


I  4.  PROJECT  TITLE 


NAVAL  AND  MARINE  CORPS  INSTALLATIONS. 
VARIOUS  LOCATIONS 


ACCESS  ROADS 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

090121  IN 

040 . 00 

P-192 

1,000 

9.  COST  ESTIMATES 

ITEM 

U/M  QUANTITY 

UNIT  COST  COST  (SOOO) 

ACCESS  ROADS  . 
TOTAL  REQUEST. 


1  .OOP 
1  .000 


DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Finance:  (1)  new  off-station  entrances  to  Naval  or  Marine  Corps 
activities  or  new  connections  between  Naval  or  Marine  Corps  activities; 
(2)  urgently  needed  improvements  of  existing  highways  serving  Naval  or 
Marine  Corps  activities;  (3)  the  Federal  Government's  share  of  cost  of 
relocating  highways  severed  by  expansion  or  construction  of  new  Naval  or 
Marine  Corps  facilities;  (4)  alterations  to  roads  near  Naval  or  Marine 
Corps  activities  to  accommodate  special  military  vehicles;  and  (5) 
contractor  damage  to  roads  serving  missile  bases.  Funds  provided  will  be 
transferred  to  the  Federal  Highway  Administration  of  the  Department  of 
Transoortat ion  which  is  responsiole  under  Title  23,  USC  210  for  assuring 
proper  design  and  construction  of  approved  work. 

REQUIREMENT :  VARIES .  — — 

These  funds  are  required  to  provide  access  roads.  Access  road  items  are 
required  for  construction,  improvement,  replacement  or  relocation  of 
public  highways  necessitated  by  construction  of  new  or  expansion  of 
existing  Naval  or  Marine  Corps  activities  which  result  in  a  sudden  and 
significant  impact  on  the  adjacent  highway  system.  Such  items  are  also 
vital  for  relocation  of  highways  to  satisfy  airway-highway  or  • 
explosi ve-clearantt  criteria.  Highways  located  within  the  boundaries  of 
a  military  reservation  are  not  eligible  for  financing  from  these  funds. 
Projects  in  the  regular  Federal  Aid  Primary  Systems  are  not  normally 
considered  eligible  for  financing  with  these  funds  (exceptions  may  occur 
for  cases  such  as  special  vehicles,  weapons  safety,  or  other 
extraordinary  impact  generated  by  Navy  requirements). 
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1.  COMPONENT 

*'  AVY 


FY  1 992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


INSTALLATION  AND  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS. 
VARIOUS  LOCATIONS 


4.  PROJECT  TITLE 

PROJECTS  $1  MILLION 
AND  UNDER 


5.  PROGRAM  ELEMENT 

6.  CATEGORY  CODE 

7.  PROJECT  NUMBER 

8.  PROJECT  COST  ($000) 

VARIES 

VARIOUS 

i 

VARIOUS 

5.110 

9.  COST  ESTIMATES 


ITEM 


U/M 


QUANTITY  IUNIT  COST;  COST  ($000) 


PROJECTS  $1  MILLION  AND  UNDER. 
TOTAL  REQUEST . 


LS 


S.  1 10 


5,110 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Specified  construction  projects  (except  family  housing)  having  a  funded 
cost  of  $1,000,000  or  less  (see  Individual  project  descriptions.) 

11.  REQUIREMENT:  VARIES.  ‘ 

Projects  are  specifically  identified  on  subsequent  sheets. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  STATUS:  PROJECT  DESIGNS  CONFORM  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE". 


INDIVIDUAL  PROJECT  DESCRIPTIONS  FOLLOW; 


(CONTINUED  ON  DD  1391C) 
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PAGE  NO. 


3*6 


1.  COMPONENT  j 

1  FY  1992  MILITARY 

NAVY  j 

CONSTRUCTION  PROGRAM 

12.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AND  MARINE  C0R°S  INSTALLATIONS, 

VARIOUS  LOCATIONS 

4.  PROJECT  TITLE 

IS.  PROJECT  NUMBER 

PROJECTS  si  MILLION  AND  UNDER 

i  VARIOUS 

CATEGORY  PROJECT 

CODE  NUMBER  PROJECT  TITLE/INSTALLATION/LOCATION 

COST 

(SOOO) 

INSIDE  THE  UNITED  STATES 
CALIFORNIA 

141.20  P-439  AIRCRAFT  FIRE  AND  RESCUE  STATION  ADDITION  650 

CAMP  PENDLETON  CA  MCAS 

The  existing  facility  cannot  adequately  berth  the  men  ana  women  of  the 
crash  crew  when  tney  are  assigned  24-hour  duty.  The  limited  sleeping, 
locker  and  shower  facilities  cannot  adequately  accommodate  the  number  of 
watchstanders  or  provide  adequate  separation  for  the  women  Marines  who 
currently  bunk  on  couches  in  the  administrative  area.  Also,  the  facility 
does  not  have  an  adequate  training  area  and  the  storage  space  is  too 
small  for  the  quantity  of  materials,  equipment  and  supplies  needed  to  be 
stored.  This  project  will  modify  the  layout  of  the  existing  building 
and  construct  an  addition  to  provide  adequate  facilities  for  crash  crew 
operations,  training  and  berthing.  Without  this  project,  personnel 
will  continue  to  operate  from  overcrowded  spaces,  which  reduces  unit 
training  and  efficiency.  (Current  mission.) 

171.20  P-034  APPLIED  INSTRUCTION  BUILOINS  ADDITION  640 

SAN  DIEGO  CA  FCTCPAC 

Adequate  facility  is  required  to  accommodate  cryptologic  training  in 
support  of  the  introduction  of  the  DDG-51  and  LHD- 1  to  the  Fleet.  This 
project  will  construct  an  addition  to  an  existing  building  to  house 
platforms  with  a  new  and  highly-advanced  cryptologic  capability  to 
support  Battle  Group  and  national  strategic  objectives.  This  training 
facility  will  also  support  team  training  of  personnel  manning  new 
cryptologic  systems  such  as  OUTBOARD  II,  Combat  Cryptologic  Console,  and 
Combat  Direction  Finding  which  is  to  be  installed  on  current  and  future 
platforms.  (New  mission.) 

722.10  P-28B  MESS  HALL  IMPROVEMENTS  310 

SAN  DIEGO  CA  NS 

Comfort  at  meal  times  is  extremely  important  to  morale  and  retention  of 

highl y- tra 1 ned  Navy  personnel.  The  outside  temperature  In  this  area 

averages  75  degrees,  and  the  interior  temperatures  approach  and  exceed  90 

degrees  The  filtered  air  supplied  to  the  dining,  serving,  kitchen  and 

scullery  areas  is  inadequate  to  provide  a  reasonably  comfortable 

environment  for  personnel.  This  project  will  air  condition  the  enlisted 

mess  hall  which  is  the  only  means  available  to  provide  a  comfortable 

setting  for  enlisted  personnel  to  eat  meals.  (Current  mission.)  _______ 

SUBTOTAL  -  CALIFORNIA  1  600 

(CONTINUED  ON  DO  1391C) 
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1.  COMPONENT  ! 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  AND  MARINE  CORPS  INSTALLATIONS.  VARIOUS  LOCATIONS 
4.  PROJECT  TITLE 


I  5.  PROJECT  NUMBER 


PROJECTS  $1  MILLION  AND  UNDER 


VARIOUS 


CATEGORY  PROJECT 

CODE  NUMBER  PROJECT  TITLE /INSTALLATION/ LOCATION 

CONNECTICUT 


COST 

(SOOO) 


730. 10 


FIRE  STATION 

NEW  LONDON  CT  NSE 


The  existing  fire  station  is  located  on  the  lower  base.  At  present,  this 
fire  station  is  required  to  provide  fire  protection  for  approximately  230 
buildings  and  2.700  family  housing  units  off-base.  Off-base  responses  to 
family  housing  average  1.000  calls  a  year  and  are  increasing  at  a  rate 
of  10  percent  a  year,  creating  a  serious  fire  protection  deficiency  for 
not  only  the  family  housing  area,  but  also  for  the  base  proper.  Distance 
from  the  base  fire  station  to  family  housing  ranges  from  1.6  to  3.6 
miles.  Response  times  exceed  minimum  mandatory  Navy  fire  protection, 
life  and  property  preservation  standards.  Depending  on  base  traffic  and 
the  congestion  on  State  Highway  12.  which  must  be  used  to  reach  off-base 
housing,  response  times  can  be  20  percent  higher  than  mandatory  criteria. 
Area  Fire  Marshall  surveys  have  identified  a  fire  protection  deficiency 
which  cannot  be  corrected  with  just  one  station.  Local  community  fire 
departments  cannot  provide  adequate  coverage  of  Navy  family  housing 
areas.  The  nearest  community  fire  station  is  further  from  Navy  housing 
than  the  on-base  station.  The  only  way  to  correct  this  deficiency  is  to 
provide  this  second  fire  station  in  the  proximity  of  the  family  housing. 
Without  this  project.  Navy  personnel  and  dependents  will  continue  to  be 
subjected  to  unacceptable  risk  of  loss  of  life  and  property.  (Current 
mission. ) 


SUBTOTAL  -  CONNECTICUT 


GEORGIA 


213.30 


GENERATOR  TEST  BUILDING  ADDITION 
KINGS  BAY  GA  NSB 


An  adequate  TRIDENT  Refit  Industrial  Facility  capable  of  performing  depot 
level  maintenance,  overhaul  and  testing  of  SSBN  500-kilowatt  motor-driven 
generator  sets  is  required.  No  space  is  available  at  Kings  Bay  to 
support  motor-generator  maintenance  functions.  This  project  provides  an 
addition  to  house  a  motor-generator  refit  facility.  Without  this 
project,  the  TRIDENT  Refit  Industrial  Facility  will  be  unable  to  properly 
maintain  the  motor-generator  sets,  adversely  affecting  the  SSBN  refit 
schedule.  (Current  mission.) 


SUBTOTAL  -  GEORGIA 


MARYLAND 


812.30 


ELECTRICAL  DISTRIBUTION  SYSTEM  IMPROVEMENTS 
ANNAPOLIS  MD  NRTF 


A  very  low  Frequency  ( VLF )  system  is  required  to  provide  key 
telecommunications  to  allow  strategic  communications  with  submerged 
submarines.  Continuous  uninterrupted  operation  of  the  VLF  system  is 
jeopardized  by  the  unreliable  electrical  power  distribution  system. 
Electric jt  power  is  provided  through  obsolete  thirty-one  year  old  air 
circuit  breaker  switchgear.  The  main  feeder  is  routed  through  common 
components  along  with  the  feeders  to  non-operat icnal  buildings.  This 
does  not  provide  the  required  redundancy  and  poses  the  threat  of  power 
loss  for  all  areas  if  either  feeder  were  to  fail.  Additionally,  the 


(CONTINUED  ON  DD  1391C) 
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V  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  AND  MARINE  CORPS  INSTALLATIONS.  VARIOUS  LOCATIONS 


4.  PROJECT  TITLE 


|  5.  PROJECT  NUMBER 


PROJECTS  $1  MILLION  AND  UNDER 


VARIOUS 


CATEGORY  PROJECT 
CODE  NUMBER 


PROJECT  TITLE/ INSTALLATION/LOCATION 


COST 

(SOOO) 


MARYLAND 

feeder  to  the  VLF  building  is  useo  to  provide  power  to  the  housing  area 
and  other  non-operat ional  Duildings.  This  project  improves  the 
electrical  power  distribution  system  and  provides  a  rel iable  electrical 
power  supply  by  replacing  the  existing  antiduated  air  circuit  breaker 
switchgear  and  isolating  the  main  feeder  to  the  transmitter  building. 
Without  these  improvements,  the  VLF  transmitting  system  will  continue  to 
operate  dependent  upon  an  unreliable  electrical  power  source.  Switchgear 
will  be  subjected  to  more  frepuent  failures  with  longer  and  more  frepuent 
outages  occurring  (Current  mission.) 


SUBTOTAL  -  MARYLAND 


VIRGINIA 


860  10 


FIRE  ALARM  SYSTEM  IMPROVEMENTS 
NORFOLK  VA  NS 


One  of  the  older  buildings  on  the  station  does  not  have  adeouate  fire 
alarm  system  or  exterior  fire  escapes.  There  are  no  interim  control 
measures,  therefore,  the  building  is  out  of  compliance  with  the 
Occupational  Safety  and  Health  Act  (OSHA).  subjecting  personnel  to  a 
serious  threat  In  the  event  of  a  fire  or  other  emergency.  This  project 
will  provide  a  manual  fire  alarm  system  in  the  building  and  construct 
exterior  fire  escapes  with  illuminated  exit  signs  and  emergency 
lighting.  Without  this  project,  the  Navy  will  remain  in  violation  of 
OSHA  standards  and  personnel  will  continue  to  be  exposed  to  a  serious 
fire  safety  hazard.  (Current  mission.) 

SUBTOTAL  -  VIRGINIA 


TOTAL  -  INSIDE  THE  UNITED  STATES 


OUTSIDE  THE  UNITED  STATES 


143.80 


CLASSIC  WIZARD  UPGRADE 
GUAM  NAVCAMS  WESTPAC 


(NFIP) 


Provides  additional  office  and  storage  space  and  upgrades  existing 
facilities  to  accommodate  new  analysts  assigned  to  the  Classic  Wizard 
(CW)  program.  This  project  is  repuired  to  provide  secure  space  in 
support  of  an  expanded  operational  Navy  DX  BRICKBAT  FAD  I  mission.  New 
analysts  assigned  to  this  expanding  CW  mission  repulre  dedicated  work 
stations  and  logistics  support  soace  for  special  projects.  Recent 
installation  of  new  eouipment  and  the  new  prototype  systems  to  be 
deployed  at  this  site  for  operational  use,  development,  and  check  out, 
will  utilize  existing  space.  Without  this  project,  work  on  tne  new 
prototype  electronics  system  and  the  CW  operations  will  be  severely 
impacted  due  to  a  lack  of  space  for  operational  analysts. 

SUBTOTAL  -  GUAM 

TOTAL  -  OUTSIDE  THE  UNITED  STATES 
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DEPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  FY  1992  BUDGET  ESTIMATE 
AUTHORIZATION  FOR  APPROPRIATION  REQUESTED 

($000) 


FY  1992 


FUNDING  PROGRAM 

Construction  of  New  Housing  1 07,562 

Construction  Improvements  55,438 

A  &  E  Services  and  Construction  Design  6,200 

Appropriation  Request,  Family  Housing  Construction  169,200 


Operations  and  Maintenance 

637,710 

Operating  Expenses 

128,948 

Utilities 

196,928 

Maintenance 

311,834 

Leasinq 

72,900 

Domestic 

34,932 

Foreign 

37,968 

Debt  Payment 

Principal 

0 

90 

Interest  and  Other  Expense 

Servicemen's  Mortgage  Insurance  Premiums 

0 

for  Existing  Coverage 

90 

Appropriation  Reauest.  Familv  Housina  Saooort 

710,700 

Total  Family  Housing,  Navy  Appropriation  Request 

879,900 

Reimbursable  Authority  Requirements 

9,728 

Total  Family  Housing,  Department  of  Navy  Program  889,628 


DEPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  FY  1992  BUDGET  SUMMARY 
PROGRAM  SUMMARY 


FY  1992  Program  $889,628 
FY  1991  Program  $875,396 

Purpose  and  Scoop 

This  program  provides  for  the  support  of  military  family  housing  functions  within  the 
Department  of  the  Navy. 


Program  Summary 

Authorization  is  requested  for: 

(1)  The  performance  of  certain  construction  summarized  hereafter;  and 

(2)  The  appropriation  of  $889,628,000 

(a)  to  fund  this  construction;  and 

(b)  to  fund  partially  certain  other  functions  already  authorized  in  existing  legislation. 
A  summary  of  the  funding  program  for  Fiscal  Year  1992  follows  ($000): 


Program 

Naw 

Marine 

Corps 

DON 

Total 

Construction 

Appropriation  Request 

147.828 

21.372 

169.200 

Reimbursements 

— 

— 

— 

Total  Program 

147,828 

21,372 

169,200 

Operations.  Utilities. 

Maintenance  and  Leasing 

Appropriation  Request 

601,040 

109,570 

710,610 

Reimbursements 

7,978 

1,750 

9,728 

Total  Program 

609,018 

111,320 

720,338 

Debt  Payment 

Appropriation  Request 

87 

3 

90 

Reimbursements 

— 

— 

— 

Total  Program 

87 

3 

90 

Total 

Appropriation  Request 

748,955 

130,945 

879,900 

Reimbursements 

7,978 

1,750 

9,728 

Total  Program 

756,933 

132,695 

889,628 

3 


Family  Housing.  Navy  and  Marine  Corps 
Fiscal  Year  1992 


For  expenses  of  family  housing  for  the  Navy  and  Marine  Corps  for 
construction,  including  acquisition,  replacement,  addition,  expansion, 
extension  and  alteration  and  for  operation  and  maintenance,  including  debt 
payment,  leasing,  minor  construction,  principal  and  interest  charges,  and 
insurance  premiums,  as  authorized  by  law,  as  follows:  for  Construction, 
($174,917,000]  $169,200,000;  for  Operation  and  Maintenance,  and  for  Debt 
Payment,  ($691,101,000]  $710,700,000;  in  all  ($866,018,000]  $879,900,000: 
Provided,  that  the  amount  provided  for  construction  shall  remain  available 
until  September  30,  (1995]  1996. 

Further,  for  the  foregoing  expenses,  as  follows:  for  Constiuction , 
$8,200,000;  for  Operation  and  Maintenance,  and  for  Debt  Payment,  $784,700,000; 
in  all  $792,900,000:  Provided,  that  the  amount  provided  for  construction 
shall  remain  available  until  September  30,  1997.  (10  U.S.C.  2824,  2827-29, 

2831,  2851-54,  2857;  Military  Construction  Appropriations  Act,  1991; 
additional  authorizing  legislation  to  be  proposed.) 
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90.0001  Outlay#  190.478  184,991  177.847  168.715 


Family  Housing  Construction.  Navy  and  Marina  Corps 
Objact  C lass  I  f  Icat Ion  (In  Thousands  of  dollars)  SUMMARY 


*  c  : 


QgPAlTKEHT  OF  THE  HAVT 


•  . 

FAMILY  BOUSING  -  f¥  1992  H?5gff  ESTIMATE 

^gSilTtbfrriOH  0*  HEW  HOUSING 


(Id  Ihouimdi) 

FT  1992  Program  $107,562 
FY  1991  Program  $126,297 


Purpose  and  tcoge 

This  program  provides  for  land  acquisition,  site  preparation,  acquisition 
and  construction,  and  initial  outfitting  with  fixtures  and  integral  equipment 
of  new  family  housing  units  and  associated  facilities  such  ss  roads, 
driveways,  walks,  utility  systems,  solar  energy  systems,  and  community  and 
recreational  facilities. 

Program  Summary 

Authorisation  is  requested  for: 

(1)  Construction  of  788  homes,  one  family  housing  office,  two  community 
centers,  and  demolition,  and 

(2)  Appropriation  of  $107,362,000  to  fund  this  construction. 


t  f  r 


1.  COMPONENT  2.  DATE 

NAVY  FY  19_JL2— MILITARY  CONSTRUCTION  PROGRAM  30  SEP  90 


3.  installation  and  location 
MARINE  CORPS  BASE 
CAMP  PENDLETON,  CALIFORNIA 


6.  PERSONNEL 
STRENGTH: 


•.  AS  OP30  SEP  89 
b.  END  FY  1996 


PERMANENT 


4.  COMMAND 


STUDENTS 


0'*IC1»  l*k<S*tD 


5.  AREA  CONSTR 
COST  INDEX 


1.21 


1,189  7,556  2,137  106  1,751 
1,214  7,854  2,137  120  1,932 


SUPPORTED 


0<*'CC«  I  ••»k**Y«0 


1,897  25,614  I  2. 


total 


42,610 


1,890  29,614  2,360  47.121 


7.  INVENTORY  DATA  (SOOO) 


».  TOTAL  ACREAGE  iOO.V/o 

b.  INVENTORY  TOTAL  AS  OF  30$ep89  227.645 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  78.450 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM .  16,172 

».  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM .  0 

♦  .  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  49,025 

9.  REMAINING  DEFICIENCY .  729,419 

h.  GRAND  TOTAL . 1,100,711 


8.  PROJECTS  REQUESTED  IN  THIS  PROGRAM. 

C*TtGO»* 

COST 

OEStG*  Status 

CODE 

TITLE 

SCO*E 

<tooo> 

STaht  commits 

711 

Family  Housing 

150 

16,172 

Turnkey 

Future  Projects; 

a.  Included  in  following  program 


None 


b.  Major  planned  next  three  years  (FY94)  (FY95)  (FY96) 

135  160  160 


Mission  or  Malor  Functions:  Provide  training  facilities, 
logistical  support,  and  certain  administrative  support 
for  Fleet  Marine  Force  units  and  other  units  assigned. 
Conduct  specialized  schools  and  other  training  as 
directed  to  receive  and  process  trainees,  and  conduct 
individual  combat  training  as  required. 


DD  io?c7.1390 

•/M010J  l»401  JPOl 


PREVIOUS  EDITIONS  MAY  0E  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


361 


*  M't 


1.  COMPONENT 

MARINE  CORP 

92 

;  FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 

S  OATf 

tepi  1»»G 

3.  installation  and  location 

Marine  corps  Base 

Camp  Pendleton  CA 

«  PROJECT  Title 

Family  Bousing 

S.  PROGRAM  ELEMENT 

S.  CATCOORV  cooc 

711 

1  PROJECT  MUMetR 

B-098 

a  PROJECT  CO 

116 

.172  0 

L _ 

e.  COCT  tXTMATU 

ITSM 

VMM 

OWANTlT* 

MM»» 

can 

CO*’ 

Family  Housing: 

FA 

130 

>0.200 

110.350-0 

Buildings 

SF 

161.230 

56.  ia 

(10.350  a 

Supporting  Costs:  * 

*.o*o  a 

Paving  &  Site  Improvements 

(1.605  0 

Utilities 

<1.162  0 

Landscaping 

t  l>t.O 

Recreation 

(  126  a 

Special  Construction  Features 

t  3  3*  .  0 

Demolition 

{  o  o 

Fire  Sprinklers /Range  Hoods 

t  *1*  a 

Contingency  (5  percent) 

>2*  a 

S10H  (6  percent) 

•  >*  a 

Total  Request 

tl6 , 1 >2  0 

TOTAL  PROJECT  COST  (ROUNDED) 

116.1 >J  0 

10.  description  6r  FNUFBilB Construction 


DESCRIPTION :  Txo  story  family  housing  units;  wood  (riM  or  masonry  with 
stucco  or  prefinished  siding,'  cowered  perking,  petios,  exterior  storage, 
privacy  fencing  and  recreational  facilities.  An  envirrmmsntal  at  torment 
has  been  completed  and  a  FONSI  was  published  on  6/10/68.  Special 
construction  features  include  seissiic  bracing  and  fire  extinguishing 
systems. 


Grade 

JEM 

SEM 


Net 

Project 

Unit 

No. 

($000) 

Bedroom 

Area 

Factor 

Cost 

fisJLii 

IfiUl 

3 

1200 

1.186 

$49.00 

145 

$10,112 

4 

1450 

1.186 

$49.00 

3 

$  *21 

PSPjRPffNT:  _l?,9{>p  PA - ADEQUATE i  6.639  FA  SUBSTANDARD:  0  FA 

PURPOSE;  Provide  150  adequate  family  housing  units  for  enlisted  personnel. 


REQUIREMENT:  Adequate  family  housing  for  eligible  personnel. 


CURRENT  SITUATION:  A  current  deficit  of  3,601  adequate  housing  units  exist! 
for  enlisted  personnel.  Because  of  the  increasing  housing  costs  in  the 
private  sector,  this  deficit  is  projected  to  increase  dramatically 
by  FY94 .  There  is  an  extreme  shortage  of  affordable,  suitable  housing  in 
the  private  community  for  enlisted  personnel. 


fRWA  FORM  |«A|  PREVIOUS  COITIONS  MAY  St  USiO  INTERNALLY 

UUl  OCC  ?ll491  UNTIL  EXHAUSTED 


Tf? 


•SNOW  «01  MIC 


eua. 


PAOC  NO 


1.  COMPONENT 

MARINE  CORPS 

FY  19!£_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

Sept  1990 

|3.  INSTALLATION  AND  LOCATION 

I  Marine  Corps 

Base 

[Camp  Pendleton  CA-: 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

Family  Housing 

H-098 

IMPACT  IF  NOT  PROVIDED t  There  will  be  an  adverse  impact  on  the 


effectiveness  of  mission  accomplishment  and  career  retention  efforts  if 
we  do  not  provide  additional  housing. 

Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide". 

Family  Housing  Requirement  coordinated  with  Local  School  District. 
Additional  educational  facilities  will  not  be  required. 

*  Description  breakout  may  not  add  due  to  rounding. 
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900930  | 
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ANALYSIS 

or 

wuntaans  a»  assets 

|6.  TOTAL  FBISOmEL  SIRBCTH 
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1 7.  PERMANENT  PART?  PBtSOWL 

| - 

8.  GROSS  FAMILr  BOJSDC  RHJUIROrNIS 

I - 

19.  TOOL  UNACCEPTABLE  BOUSES  («+b*c) 

| - 

|  >.  DMXLNTAMLT  SEPARATES 

I - 

|  b.  UNACCEPTABLY  B3USES- 
|  KHJTART  ASSISTS 

| - 

|  e.  UNACCEPTABLE  KUKES- 
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| - 

1 10.  VOLUNTARY  SEPARATUM 

| - 

111.  EFFECTIVE  BOATING  RHJUKMWS 

| - 

|12.  ADBVMXE  BOEING  <a+b) 

I - 

|  a.  (NCR  MILITARY  GCNIR0L 

| - 

|  (1)  Bouaad  In  Mating  OOP 

|  Ounad/CoBtroHad 

| - 

|  (2)  tbdar  Canaact/Appctnad 

| - 

|  (3)  Vacant 

| - 

I  (A)  InaodtN 

| - 

|  b.  EUVA3X  EDUnOO 

| - 

|  (1)  Acoapealby  Bemad 

| - 

|  (21  Vacant  Rental  fauaij* 

| - 

1 13.  D7BTTVI  HSJKNO  0*7101  (11*12 

| - 

|1A.  nCPOBZS  MUKT 
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CRK2X 

(a) 


cutRwr 


a.  fflLTBWt 

b.  ail  nunc 


|b.  LOCATXCM 


|  CXUfornU 


OETICER 
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<03  | 

3236  | 

670  | 

_ 1  — 

*571 

3*  1 

7A1  | 

1 

216  | 
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16.  XBMOtS 


lisa  *i  K3  Caap  Panrilatm,  Cl  la  located  appear!  partly  35  nilaa  ncedi  of  Sac  Diego  and  about  100  stlaa  aouth  of  lot 
dogalaat  la  adjaeant  to  4m  Pacific  Ocaaa.  Tha  Coq>  Pendleton  bomdatla*  abut  the  City  of,  San  Oaeanta  a  4m 
u*th.  Oaanrlrta  and  flartahari  a  tba  aouth,  sod  Vlata  aod  Palbrook  on  tha  tut.  M3  Caep  Pacdlaccc'e  »<««<«'  la 
to  provide  training  facilldaa,  lagletlaal  euppocti  and  certain  adolaietrative  aupport  for  Tlaat  Marine  Toroa 
mica  aod  otbar  unite  aeaignedi  to  oooduet  apaolallaad  erhnole  aod  other  training  u  directed |  to  receive  aod 
prasaaa  tzmlnaaa  and  conduct  Individual  eoobat  "<"g  aa  dlractad. 

liaa  12-a.(2)i  Col.  b  reflect*  268  tnlca  appoved  la  7T88,  332  unite  approved  In  7189,  293  unite  approved  In  7190  and 
116  unite  pending  autnoriatkn  in  7191. 


Una  12. b. (2) i  Cola,  a  thrash  g  raflaee  anticipated  growth  la  ccenuolty  aaaate. 
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1.  COMPONENT 


FY  19_22_ MILITARY  CONSTRUCTION  PROGRAM 


3  INSTALLATION  ano  location 


HAVAL  AIR  STATION 
LKMOORK-  CALIFORNIA 


S  PERSONNEL 
STRENGTH: 


PERMANENT 


4.  COMMAND 


STUDENTS 


»>(l>  |  IMilTIO  I  Clv>,l*a  lo»*|a  IMWIO  C'OUMI 


.  OF  31  JAN  9(|  470 
b.  END  FY  19  95  I  474 


7.  INVENTORY  DATA  0000) 


t.  TOTAL  ACREAGE . 

b.  INVENTORY  TOTAL  AS  OF  30  SRP  1989  121,008 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY .  0 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM . 1,070 

t.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM .  0 

1.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS .  0 

g.  REMAINING  DEFICIENCY .  0 

h.  GRAND  TOTAL .  122,078 


S.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CAT«QO*r 

coot 


PHOJfCT  TIT4.I 


CO*T  OttlpN  STATUS 

IMOO>  ITART  COM^LlTf 


Family  Housing 
Community  Center 


7,500  SF 


1,070 


12/90 


Future  Projects; 


Included  in  following  program 
Major  planned  next  three  years 


10.  Mission  or  Major  Functions;  Maintain  and  operate  facilities  and 
provide  services  and  materials  to  support  operations  of  aviation  activities 
of  the  Pacific  Fleet. 
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36  4 


PREVIOUS  EDITIONS  MAY  SE  USED  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


vjftr®N,NT  02 

FY  iri—  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location 
NAVAL  AIR  STATION 
LEMOORE,  CA 


4.  PAOJICT  TITLI 

FAMILY  HOUSING 
COMMUNITY  CENTER 


S.  PftOOMAM  SLSMINT 

«.  CATCOOMY  COOS 

7.  PROJSCT  NUMBS  A 

714-32 

H-182 

1,070 


Community  Center 
Supporting  Facilities 
Subtotal 

Contingency  (5%) 

Total  Contract  Cost 

Supervision,  Inspection  &  Overhead  ( 6Z ) 

Total  Request 

Total  Request  (Rounded) 


,1)U  UNIT  cost 

U/M  QUANTITY  COgT  ($0001 


834 

125 

959 

48 

1,007 

60 

1,067 

1,070 


Construct  a  Community  Center  addition  to  the  existing  family  housing 
office  building  of  approximately.-7,500  square  feet.  Construction  will  be 
wood  frame  with  concrete  block  veneer  to  match  existing  motif.  The 
facility  will  require  all  utilities  including  air  conditioning,  a  fire 
protection  and  detection  system,  parking  access  road,  sidewalks, 
landscaping  and  site  lighting. 


11.  REQUIREMENT:  Construct  a  7,500  square  foot  Community  Center  building 
addition  to  adequately  provide  full  service  to  military  families  at  NAS 
Lemoore,  CA.  (Current  Mission) 

Current  Situation:  There  is  no  adequate  Community  Center  at  NAS  Lemoore. 
Meeting  places  to  support  community  social  activities  are  limited  and 
difficult  to  find.  Community  functions  and  adequate  space  for  showing 
self-help  films  are  confined  to  a  4'  x  6*  space  in  the  family  housing  Office. 
Since  1984,  the  housing  staff  has  had  to  depend  on  scheduling  self-help 
orientation  classes  in  the  Personnel  Office,  Family  Service  Center,  Youth 
Center,  or  where  space  is  available.  Scheduling  Is  erratic,  constant  changes 
are  a  problem,  classes  have  been  cancelled  and  military  families  denied  free 
access  to  a  group  meeting  place. 


t.  COMPONENT 

NAVY 

FY  i3L_military  construction  project  data 

3.  OATS 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  STATION 

LEMOORE,  CA 

4.  PROJECT  TITLE 

CONSTRUCT  COMMUNITY  CENTER 

5.  PROJECT  NUMBER 

H-182 

— 

Impact  If  Not  Provided:  NAS  Lemoore  will  continue  to  lack  facilities  to 
support  community  social  and  recreational  functions.  Meeting  places  will 
remain  difficult  to  find  and,  therefor,  restrict  communication  to  military 
families.  Community  and  youth  activities  will  be  limited.  The  lack  of 
adequate  space  to  perform  necessary  functions  in  family  housing  will  lead  to 
frustration,  anxiety,  and  lack  of  attention  to  the  military  families  assigned 
to  NAS  Lemoore. 

Project  Design  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide. 
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SAUK 


1  MO  kM**>«* 

r**TC  fotsft  mioj/saic  fo«t 
tf(St*OtS.  CAUrOASU 


FY  18  n  Ml  LIT  AMY  CONSTRUCTION  PROGRAM 

1*  COMWtKO 


I  AAC  *  COXITM 
COST  INM« 

1.18 


t  nwara; - 

N*a*am4n*  ”"~1 

*Twoe»n  " 

P"*“  SuWOATIt 

we* 

••^A-N-msa 

M*4«e 

- i 

t*»ST«6 

«m6> 

total 

. ,i  j-  *> 

"W 

54^2 

Tnr 

! 

iTT 

- 

1£7 

341 

- 

15697 

•  two  #v  *  ** 

617 

5356 

8694 

112 

716 

172 

774 

** 

16641 

• . Tsfsrszsnai 


rrr^t 


TAI 

7 r 


•  e»v*wvomv  total  as  o*  30  SIP  1989 

•  *t/TMO<toJAT«OA  ACT  VfT  MS  WVSNTOmV 

•  wTMOAaAT«n  seoussno  m 

•  wvmOAUatiom  mCluOCO  m  *Oi 
»  MnnU  m  Mir  fumes 

•  Mmwiwc  OiSOtwO 
»  MMSTVfM 


80,410 

0 

11,160 

0 

0 

29,883 

101,453 


•  ••«Acn  Mourmp  m  »»e  *« 


nusct;s 

»»»•♦ 


ni 


Fmi i r  ioviiA| 


100 


11,160  Turnkey 


9.  future  Frojects:  *CT~*~~T~ 

e.  Included  in  foi lowing  program 
6.  Nsjor  planned  neat  three  years 


None 

None 


10,  Wise Ion  or  We Jot  Tunc t lone;  WTC  Folnt  Kugu  provide*  research  and 
development,  logistics,  technical  support,  and  training  facilities  for  Naval 
weapon*  systems,  and  related  devices,  in  support  of  the  fleet  and  other 
Deportment  of  Defense  agencies.  NdC  Fort  Hue  acme  supports  the  Naval 
Construction  Force,  fleet  units  and  assigned  organisational  units  deployed 
from  or  homeported  at  the  center:  supports  mobilisation  requirements  o£  t‘;e 
Naval  Construction  Force:  stores,  preserves,  and  ships  advanced  base  and 
mobilisation  stocks. 
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FY  19_L  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  and  location 

PACIFIC  MISSILE  TEST  CENTER  POINT  MUGU/ 
NCBC  PORT  HUENEME,  CA 


A.  PROJECT  TlTLC 

FAMILY  HOUSING 


8.  PROGRAM  CLIMENT 

8.  CATEGORY  CODE 

7.  project  number 

a.  PROJECT  COST  (8000) 

711 

H-190 

11,160 

8.  COST  ESTIMATES 

U/M  QUANTITY 


UNIT  COST 

COST  (SOOOI 


Family  Housing: 
Buildings 


FA  100  65 

SF  115,000  5 


Supporting  Costs: 

Paving  &  Site  Improvements 
Utilities 
Landscaping 
Recreation 

Special  Construction  Features 
Demolition 
Fire  Sprinklers 
Subtotal 

Contingency  (  5Z  ) 

Total  Contract  Cost 

Supervision,  Inspection,  &  Overhead  (6.0Z) 

Total  Request  i  i  i  i 

Total  (Rounded)  |  |  |  |  11,160 

r5YIZTrilTT3?r37-)[W5«!o5l,5T3N5TSuCTT5N  1 

Two  story  family  housing  units.;  wood  frame  or  masonry  with  stucco  or  pre- 
f ini shed  siding,  covered  parking,  patios,  exterior  storage,  privacy  fencing 
and  recreational  facilities. 


Net  Project 

Grade  Bedroom  Area  Factor 

JEM  2  950  1.1682 

JEM  4  1350  1.1682 


$49.00 

$49.00 


No.  ($000) 
Units  Total 

‘  50  2,719 

50  3,864 


~~m  "57553 

IT  REQUIREMENT:  2,672  FA  ADEQUATE:  1 . 513  FA  SUBSTANDARD :~  0  FA~~ 


Project:  Construction  of  100  adequate  family  housing  units  for  enlisted 
personnel.  (Current  Mission) 


DO.  ot  "7*1391 

VN  010,  Ml  Ml* 


PREVIOUS  COITIONS  MAY  SC  USCO  INTi ANALLY 
UNTIL  EXHAUSTED 


PAGE  NO 


11.  COMPONENT 


IT  OATS 


FY  19H.MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ano  location 

PACIFIC  MISSILE  TEST  CENTER  POINT  MUGU/ 

NAVAL  CONSTRUCTION  BATTALION  CENTER  PORT  HUENEME,  CA 

4.  f  NOJSCT  TITLI 


I  S.  PlOJCCT  MuSl 


FAMILY  HOUSING 


H-190 


PACIFIC  MISSILE  TEST  CENTER,  POINT  MUGU /NAVAL  CONSTRUCTION  BATTALION  CENTER, 
PORT  HUENEME,  CA  (continued) 

Requirement;  Adequate  family  housing  is  needed  for  married  personnel. 

Current  Situation:  Families  looking  for  housing  in  the  private  community 
are  faced  with  a  market  of  rapidly  escalating  costs  and  decreasing  number  of 
units  available  for  rent.  The  current  community  vacancy  rate  is  less  than 
1.5Z.  This  is  a  result  of  families  relocating  from  the  extremely  expensive 
Los  Angeles  area.  Housing  costs  in  the  community  are  now  in  the  same  range  as 
Orange  County  (Long  Beach)  and  the  San  Francisco  Bay  Area.  Approximately  40X 
of  the  families  living  in  the  local  community  are  unsuitably  housed  because  of 
high  costs .  The  proposed  construction  of  100  units  will  satisfy  approximately 
16Z  of  the  projected  requirement  of  703. 

Impact  If  Not  Provided:  Military  members  will  be  forced  to  choose  betveen 
Involuntary  separation  from  their  families  or  accepting  housing  that  is 
unaffordable  or  unsuitable.  Either  choice  will  lead  to  dissatisfaction  with 
the  Navy.  Retention  of  quality  personnel  will  be  adversely  Impacted. 

Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide." 

Necessary  coordination  with  the  school  district  is  in  progress. 
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MILITARY  FAMILY  HOUSING  JUSTIFICATION 


3.  OOO  COMPONENT 
NAVY 


1.  DATE  OF  REPORT 

2.  FISCAL  YEAR 

REPORT  CONTROL  SYMBOL 

(FFMMDD)  0OO&31 

1992 

OD-AAL(AR)171S 

9.  DATA  AS  OF 
31  JANUARY  1990 


4.  REPORTING  INSTALLATION 


a.  NAME 

PMTC  POINT  MUGU/ 
NCBC  PORT  HUENEME 


b.  LOCATION 


CALIFORNIA 


ANALYSIS 

CURRENT  f 

PROJECTED 

OF 

REQUIREMENTS  AND  ASSETS 

OFFICER 

(a) 

ES-E4 

(b) 

E3-E5 

(c) 

TOTAL 

<«*> 

OFFICER 

(•) 

EP-E4 

ffl 

m 

TOTAL 

O') 

6.  TOTAL  PERSONNEL  STRENGTH 

743 

4428 

2138 

7309 

901 

H9! 

EH 

7947 

7.  PERMANENT  PARTY  PERSONNEL 

574 

3991 

1451 

6016 

617 

4176 

1380  | 

6173 

S.  GROSS  FAMILY  HOUSING  REQUIREMENTS 

418 

2803 

399 

E?vM 

452 

2933 

keem 

EllDEI 

«.  TOTAL  UNACCEPTABLY  HOU8ED  <a«b+c) 

62 

644 

217 

923 

a.  INVOLUNTARILY  SEPARATED 

13 

136 

57 

Ea 

b.  UNACCEPTABLY  HOUSED- 

Ml  UT  ARY  ASSETS 

0 

0 

■a 

m 

c.  UNACCEPTABLY  HOUSED- 

COMMUNITY  ASSETS 

49 

508 

160 

717 

10.  VOLUNTARY  SEPARATIONS 

18 

2S1 

47 

316 

20 

261 

44 

325 

11.  EFFECTIVE  HOUSING  REQUIREMENTS 

400 

2552 

EH 

EO! 

432 

2872 

327 

3431 

12.  ADEQUATE  HOUSING  (a«b) 

342 

1949 

137 

2428 

325 

1966 

137 

2428 

a.  UNDER  MILITARY  CONTROL 

187 

1196 

0 

1383 

170 

1213 

0 

1383 

(1)  Houaad  in  Exiting  DOO 

OwnedTControlled 

183 

1157 

M 

1340 

170 

1213 

m 

1383 

(2)  Unbar  Cor  tract/ Approved 

0 

0 

0 

0 

(3)  Vacant 

4 

39 

0 

43 

! 

(4)  Inactive 

0 

0 

0 

0 

b.  PRIVATE  HOUSING 

155 

753 

137 

1045 

155 

753 

137 

1045 

(1)  Acceptably  Houeed 

155 

751 

135 

1041 

155 

751 

13S 

1041 

(2)  Vacant  Rental  Houaing 

0 

2 

2 

4 

0 

2 

2 

4 

13.  EFFECTIVE  HOUSING  DEFICIT  (1 1-12) 

58 

603 

215 

876 

107 

706 

190 

IK EH 

14.  PROPOSED  PROJECT 

0 

100 

0 

100 

15.  TOTAL  HOUSING  A88ET8.  INCLUDING 

PROPOSED  PROJECTS.  AS  PERCENTAGE  OF 
PROJECTED  EFFECTIVE  REQUIREMENTS 

a.  MILITARY 

b.  ALL  HOU8ING 

39.4% 

75.2% 

49.1% 

77.3% 

0.0% 

41.9% 

43.2% 

73.7% 

18.  REMARKS 

Block  4.  Tha  two  activities  are  located  within  five  miles  of  one  another  In  Ventura  County,  approximately  60  miles  west  of 
Los  Angeles.  The  local  housing  market  has  rapidly  deteriorated  duo  to  the  influx  ol  families  from  the  Los  Angeles  area. 
The  housing  market  will  become  Increasingly  competitive  as  scarce  land  is  developed  and  slow  growth  restrictions  take 
hold. 

Block  14.  The  project  satisfies  1 1.1%  of  the  programming  limit  as  determined  by  OSD  guidance  of  17  Aug  90(90%  of 
effective  housing  deficit). 

Project  Composition 


100  Enlisted  Units 


SO  2-bedroom  JEM 
50  4 -bedroom  JEM 

100  Total  Units 


00  Form  1923,  NOV  SS 


1.  COMPONENT 


m 


FY  19.22 — MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


3.  INSTALLATION  ano  LOCATION 

PUBLIC  WORKS  CENTER 
SAN  DIEGO,  CA 


4.  COMMAND 


S.  AREA  CONST  A. 
COST  INDEX 


6.  PERSONNEL 
STRENGTH: 

PERMANENT 

STUDENTS 

SUPPOATEC 

O'KII 

CtvitiAat 

IM4KTIO 

Civilian 

OFF  KIR 

IFELlCTfD 

CRmlism 

TOTAL 

I.  AS  OF  31  90 

9210 

74851 

22832 

542 

L5181 

- 

499 

4554 

- 

127669 

b.  END  FY  19  95 

9378 

75532 

23086 

637 

L7271 

- 

548 

5730 

- 

132182 

7.  INVENTORY  DATA  1*0001 

a.  TOTAL  ACREAGE . . 

b.  INVENTORY  TOTAL  AS  Of  30  SEP  1989  . 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

d.  AUTHORIZATION  RIQUESTKO  IN  THIS  PROGRAM . 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  PROGRAM . 

I.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS . 

0-  REMAINING  DEFICIENCY . *. _ _  - . 

h.  ORANO  TOTAL  . . '. . 


.363,406 
..  53,696 
..  29,800 
..  34,700 
..  87,300 
• .558,909 
1,127,811 


S.  PROJECTS  RIQUISTIO  IN  THIS  PROORAM: 

• 

COtT 

Miaa.yT.»TYT 

coot 

m&JtCT  TlTLt 

•COM 

itooot 

•TAUT  COMPklTt 

711 

Family  Housing 

260 

29,800 

Turnkey 

5*.  Future  Projects: 

a.  Included  In  following  program  (FY93)  300 

b.  Major  planned  next  three  years  (FY95)  300 

c.  Major  planned  next  three  years  (FY96)  300 


10.  Mission  or  Major  Functions;  San  Diego  provides  support  for  major 
fleet,  fleet  air,  research  and  development  and  parallel  support 
operations  to  a  significant  percentage  of  Navy  and  Marine  Corps  forces 
on  the  West  Coast. 
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PAGE  NO. 


FY  19 SL  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  0*T| 


I  COMMONS NT 


IS. 


NAVY 

INSTALLATION  AMO  LOCATION 


A  >**OJCCT  TlTCC 


PUBLIC  WORKS  CENTER 


1  SAN  DIE CO,  CA 

FAMILY  HOUSING  | 

a  eaOOMAM  C  Cl  MS  NT 

a.  catioont  coos 

T  CNOJSCT  NUMSCA 

a.  esoiccT  cost  (soooi 

711 

B-188 

29,800 

I.  corr  irnMATta 


rTCM 

CMC* 

OUANTlTT 

UNIT 

COST 

COST 

(SOOOI 

Fsally  Bousing: 

FA 

260 

68,027 

17,687 

Buildings 

SF 

324,000 

54.59 

(17,687  ) 

Consunlty  Canter/Housing  Office 

SF 

5,400 

530 

Supporting  Costs: 

8,562 

Paving  6  Sits  Inprovsnsnts 

C  3,856  ) 

Utilities 

I  2,530  ) 

Landscaping 

(  867  ) 

Racreation 

(  173  ) 

Special  Construction  Pastures 

• 

(  177  ) 

Demolition 

C  *28  ) 

Fire  Sprinklers 

(  531  ) 

Subtotal 

26,779 

Contingency  (  5X  ) 

1,339 

Total  Contract  Coat 

28,118 

Supervision,  Inspection,  A  Overhead  (  6. OX 

1,687 

Total  Request 

29,805 

Total  (Rounded) 

29,800 

is~»iw,NffynwrB>Tia»giir?!6TavBugy.w 


Two  story  faally  housing  units;  wood  franc  or  assonry  with  stucco  or  pre- 
finlshsd  siding,  covsrsd  parking,  patios,  exterior  storage,  privacy  fencing 
and  recreational  facilities. 


Net 

Project 

Unit 

No. 

($000) 

Grade 

Bedrooa  Area 

Factor 

Cost 

Units 

Total 

JEM 

3 

1200 

1.1141 

$49.00 

180 

11,791 

JEM 

4 

1350 

1.1141 

$49.00 

80 

5,896 

-m  177537 


ITT  REQUIREMENT;  2^.7^  FA  ADEQUAtE:  7,5*5  FA  SUBSTANDARD:  0  FA 


Project:  Construction  of  260  adequate  faally  housing  units  for  enlisted 
personnel  and  a  snail  alnlaua-slzed  conbination  Faally  Housing  Office/ 
Coaaunity  Support  Facility  for  the  aanageaent  of  this  off-base  stand  alone 
faally  housing  project.  (Current  Mission) 
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t.  COMPONENT 

NAVY 

FY  1«2_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  OATI 

3.  installation  ano  location 

PUBLIC  WORKS  CENTER 

SAN  DIEGO,  CA 

U.  PAOJICT  TITLt 

1.  PAOJICT  NUMSI A  j 

FAMILY  HOUSING 

1-188 

PUBLIC  WORKS 

CENTER,  SAN  DIEGO,  CA.  (continued) 

Requirement:  Adequate  family  housing  Is  needed  for  married  personnel. 

Current  Situation:  The  projected  family  housing  deficit  In  San  Diego  Is  the 
largest  In  the  Navy.  The  current  Inventory  of  6,289  satisfies  only  15X  of  the 
family  housing  requirement.  Despite  aggressive  Housing  Referral  Service 
efforts  to  maximize  the  Navy's  share  of  available  suitable  private  assets, 
there  Is  a  huge  waiting  list  for  Navy  housing  of  approximately  6,200  families 
who  face  waiting  times  ranging  from  21  to  36  months.  The  most  critical  need 
Is  for  two,  three,  and  four  bedroom  units  for  junior  enlisted  families. 

Private  sector  construction  of  housing  in  San  Diego  county  has  decreased  In 
the  past  year.  Vacancy  rates  have  decreased  from  7Z  to  5.6Z,  and  a 
substantial  number  of  the  rental  assets  are  seasonal  and  high  cost,  and  out  of 
reach  for  most  of  our  junior  enlisted  personnel.  The  average  sale  price  of 
$164,000  Is  also  beyond. the  reach  of  most  enlisted  and  junior  officer 
families.  Cost  continues  to  undermine  the  local  community's  ability  to  supply 
affordable  housing  to  more  Navy  families. 

Impact  If  Not  Provided:  Military  members  will  be  forced  to  choose  between 
Involuntary  separation  from  their  families  or  accepting  housing  that  is 
unaffordable  or  unsuitable.  Either  choice  will  lead  to  dissatisfaction  with 
the  Navy.  Retention  of  quality  personnel  will  be  adversely  Impacted. 

Project  design  conforms  to  part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide". 

Necessary  coordination  with  the  school  district  Is  In  progress. 
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MILITARY  FAMILY  HOUSING  JUSTIFICATION 


P 


a.  DOD  COMPONENT 

[4.  REPORTING  INSTALLATION 

NAVY 

■  NAME 

b  LOCATION 

5.  DATA  AS  OP 

31  JANUARY  1990 

PWC  SAN  DIEGO 

CAUFORNU 

9 


t.  oate  of  report 
(FFUMOOI  400*31 


i  nacM.  tear 
1982 


oummim 


ANALYSIS 

OP 

REQUIREMENTS  ANO  ASSETS 

r~  CUR 

RENT 

- SSScfK - - 

OFFICER 

(a) 

CM4 

fb) 

E3-EI 

tel 

mm 

m 

mm 

TOTAL 

-  ft  .1 

6.  TOTAL  PERSONNEL  STRENGTH 

14801 

57252 

36493 

108546 

9699 

54965 

7.  PERMANENT  PARTY  PERSONNEL 

9310 

El 

21482 

83199 

46625 

2ian 

76730  | 

S.  GROSS  FAMILY  HOUSING  REQUIREMENTS 

8150 

36026 

wzm 

EZS1 

Ol 

CO 

S.  TOTAL  UNACCEPTABLY  HOUSED  (**«c) 

1093 

8717 

2260 

12070 

a.  INVOLUNTARILY  SEPARATED 

ss 

897 

537 

1469 

b.  UNACCEPTABLY  HOUSED- 

MILITARY  ASSETS 

0 

m 

m 

■1 

c.  UNACCEPTABLY  HOUSED- 

COMMUNITY  ASSETS 

1038 

7820 

1723 

10661 

10.  VOLUNTARY  SEPARATIONS 

154 

2767 

wem 

3762 

146 

25«6 

606 

3486 

1 1 .  EFFECTIVE  HOUSING  REQUIREMENTS 

5996 

32259 

4026 

42291 

5662 

29752 

3M6 

12.  ADEQUATE  HOUSING  (s*b) 

4948 

23732 

1783 

304«3 

5114 

25565 

1763 

mi 

a.  UNOER  MILITARY  CONTROL 

556 

5733 

0 

6269 

556 

7346 

0 

(1)  Houaad  in  Existing  DOO 

UWTifa/vOntfOIIM 

H 

5560 

■1 

6093 

556 

5733 

m 

(2)  Undar  Contract/ Apfxovsd 

0 

1616 

(3)  Vacant 

23 

173 

0 

196 

(4)  Inactive 

0 

0 

o 

0 

b  PRIVATE  HOUSINQ 

4392 

17999 

1783 

24174 

4566 

16217 

1763 

(1)  Acceptably  Houaad 

4370 

17962 

1766 

24118 

4370 

17962 

1766 

64116 

(2)  Vacant  Rental  Housing 

-  22 

17 

56 

166 

235 

17 

440 

13.  EFFECTIVE  HOUSING  DEFICIT  (11-12) 

1046 

8527 

11818 

568 

4187 

2073 

6636 1 

14.  PROPOSED  PROJECT 

0 

260 

0 

260 

IS.  TOTAL  HOUSING  ASSETS.  INCLUDING 

PROPOSED  PROJECTS.  AS  PERCENTAGE  OF 

PROJECTED  EFFECTIVE  REQUIREMENTS 

a.  MILITARY 

b.  ALL  MOUSING 

96% 

90.0% 

25.0% 

86.8% 

0.0% 

46.2% 

20.8% 

18  REMARKS 


Block  4.  The  Naval  Complex  Is  cornered  In  the  city  of  San  Diego.  The  PuMc  Wotka  Center  provides  support  tor  major 
fleet,  air.  research  and  development,  and  parallel  support  operations  to  a  sfgnffieant  portion  ol  Navy  and  Marine  Corps 
forces  on  the  West  Coast-  It  is  a  canter  of  electronic,  aircraft,  and  missus  industries.  Tourism  and  ma|or  truck  and  kvk 
farming  also  support  the  area.  It  Is  extremely  popular  as  a  place  of  residence  for  retired  mntary  personnel. 

Block  14.  The  project  satisfies  4.2%  of  the  programming  limit  as  determined  by  OSD  guidance  of  17  Aug  90  (90%  of 
effective  housing  deficit). 

Project  Composition 


260  Enlisted  Units  180  3-bedroom  JEM 

80  4-bedroom  JEM 

260  Total  Units 


DO  Form  1S33.  NOVaS 


5  7* 


1.  COMPONENT 

- 

2.  DATE 

-NAVY _ 

FY  19 MILITARY  CONSTRUCTION  PROGRAM 

3  INSTALLATION  AND  LOCATION 

COMMANDANT 

4.  COMMAND 

5.  AREA  CONSTR. 
COST INOEX 

1.05 

6  PERSONNEL 
STRENGTH: 

PE 

:  RMANENT 

STUDENTS  | 

|  SUPPORTEC 

) 

QM«C«* 

CniTio 

CIViLIAtt 

IbUtTID 

Bffl 

OFFICE* 

msm 

|  C'VILIAM 

TOTAL 

«.  AS  OF  31  JAN  90 

8370 

9144 

32434 

y 

42 

■ 

154 

243 

B 

b.  ENO  FY  19  95 

8486 

8883 

32516 

□ 

32 

b 

155 

256 

■ 

7.  INVENTORY  DATA  (SOOQ) 


_  7.  INVENTORY  DATA  ttOOOl _ 

•"  TOTAL  ACREAGE . (524) . 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  1989  .  56,358 

c.  AUTHORIZATION  NOT  YET  IN  INVINTORY .  0 

d.  AUTHORIZATION  REQUESTED  IN  THIS  PROGRAM . .  9,910 

•.  AUTHORIZATION  INCLUDED  IN  FOLLOWING  FROGRAM .  0 

f.  PLANNED  IN  NEXT  THREE  FROGRAM  YEARS .  34,545 

0.  REMAINING  DEFICIENCY .  326,169 

h,  GRAND  TOTAL .  426,982 _ 

8.  PROJECTS  REQUESTED  IN  THIS  PROQRAM:  . 

CATIQOUV  .  COST  OHIO*  ITAtyi 

COOI  PAOJICT  tlTLl  KOM  ttOOOl  ITAHT  COMFl|T| 


711  •  Family  Housing  61  ACRES  9,910 

Demolition 
Bellevue  Housing 


9.  Future  Projects; 

a.  Included  in  following  program  (FY93)  None 

b.  Major  planned  next  three  years  (FY94)  396  units 


10.  Mission  or  Major  Functions:  Provide  perscnnel  support  and  logistics 
for  Naval  Commands  in  the  Washington  area,  including  personnel, 
administrative,  public  works,  supply,  waterfrcnt,  and  harbor  services. 
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PAOt  NO.  5  7  ? 


wr 


«»* 


rv  i»_!i  military  construction  pro*  ct  data 


a  o*m 


a.  iw4f  ««o  *ocat  >o* 

NAVAL  DISTRICT  WASHINGTON 
WASHINGTON,  DC 


a  »««*.<*  »*»v» 


DEMOLITION 


a  »S««UM  twAMemT 

i  caT.eoa*  come 

»  NOACT  *U> 

*ee* 

•  »*o«ecT  cost  >t bob 

714-30 

N-195 

9.910 

A  COftOTMUTtl 


rt(M 


OwmTiT* 


U*»l» 
CO *T 


COST 


DEMOLITION  Of  SOI  STANDARD  NOUS  INC 
SUBTOTAL 

CONTINGENCY  ( 10X) 

TOTAL  cornu CT  COST 

SUPER VIS  ION,  INSPECTION  A  OVERHEAD 

TOTAL  REQUEST 

TOTAL  REQUEST  (BOUNDED) 


IS 


6.01 


8,500 

8 ,  500 
850 
93502 
561 
9,911 
9,910 


rtrwng  Nnrvrgy  gr»  wwrBTgsiyNgeT.-gL - 

Demolition  of  3%  existing  public  quarters  st  Bellevue  Housing  Ares  is 
required  to  provide  land  for  replacement  construction  of  faatljr  housing. 

The  demolition  requires  the  removal  of  asbestos  materials  and  Inadequate 
Infrastructure.  This  demolition  facilitates  a  61  acre  parcel  for  future 
housing  sites. 

TT  REQUIREMENT :  4,9^  FA  ADEQUATE:  1*7  SUBSTANDARD:  SET 

Project;  Demolish  396  existing  public  quarters  to  provide  land  for  the  futur^ 
construction  of  approximately  900  family  housing  units.  The  units  will  be 
provided  through  Public/Private  Venture  (P/PV)  and  Military  Construction 
(MILCON). 

Requirements:  Land  is  needed  to  construct  adequate  family  housing  for 
military  personnel. 

Current  Situation:  There  is  an  extreme  shortage  of  affordable,  suitable 
housing  In  the  Washington,  DC  area  for  enlisted  families.  Efforts  to  provide 
suitable  housing,  either  through  P/PV  or  MXLCON,  have  been  hampered  by  a  lack 
of  affordable,  accessible  land.  The  existing  housing  is  beyond  economical 
repair. 
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II.  COMPONENT 

NAVY 


FY  ll* _ MILITARY  CONSTRUCTION  PROJECT  DATA 


1 2.  OATC 


3.  INSTALLATION  and  location 

NAVAL  DISTRICT  WASHINGTON 
WASHINGTON,  DC 

4,  PMOJSCT  TITLt 

DEMOLITION 


[8.  PROJECT  NUMBtn 


H-195 


Impact  If  Not  Provided:  Land  will  not  b«  available  to  provide  suitable 
housing  for  military  members.  Members  trill  be  forced  to  choose  between 
Involuntary  separations  from  their  families  or  accepting  housing  that  is 
unaffordable  or  unsuitable.  Either  choice  will  likely  lead  to  poor  morale  and 
dissatisfaction  with  the  Navy.  Retention  of  quality  personnel  will  be 
adversely  impacted. 

Design  efforts  and  procurement  package  will  conform  to  Part  II  of  Military 
Handbook  1190,  ’'Facilities  Planning  and  Design  Guide”  and  the  Federal 
Acquisition  Regulation  (FAR). 

Necessary  coordination  with  the  local  school  district  will  be  pursued  when 
P/PV  and  MILCON  are  requested. 


UUlDICU  I 

•"XWl*  «1  nil 


40Q4.  PMVIOUS  tOITnom*  MAY  SC  USIO  INTt  ANALLY 

1C  UNTIL  (XMAUSTIO 


PAOt  NO. 


MILITARY  FAMILY  HOUSING  JUSTIFICATION 


1.  DATE  OF  REPORT 
(FFMMDD)  000830 


REPORT  CONTROL  SYMBOL 
DD-A&UAR)171« 


3.  DOO  COMPONENT 

4.  REPORTING  INSTALLATION 

NAVY 

a.  NAME 

b.  LOCATION 

S.  DATA  AS  OF 

NAVAL  DISTRICT 

31  JANUARY  1990 

WASHINGTON 

WASHINGTON.  D.C. 

ANALYSIS 

OF 

REQUIREMENTS  AND  ASSETS 

CUR 

RENT 

PROJECTED 

OFFICER 

(•) 

Ee-E4 

<b) 

E3-E1 

(e) 

TOTAL 

<d) 

OFFICER 

(e) 

Ee-Ea 

« 

E3-E1 

(0) 

TOTAL 

<h) 

6.  TOTAL  PERSONNEL  STRENGTH 

8584 

7522 

1904 

18010 

8704 

7408 

1763 

17875 

7.  PERMANENT  PARTY  PERSONNEL 

8370 

7346 

1795 

17511 

8486 

7247 

1636 

17369 

S.  GROSS  FAMILY  HOUSING  REQUIREMENTS 

6261 

5364 

462 

12087 

6490 

5421 

422 

12333 

9.  TOTAL  UNACCEPTABLY  HOUSED  <a+b*e) 

2057 

1978 

256 

4291 

a.  INVOLUNTARILY  SEPARATED 

61 

123 

68 

252 

b.  UNACCEPTABLY  HOUSED- 

Ml  LIT  ARY  ASSETS 

0 

118 

114 

232 

c.  UNACCEPTABLY  HOUSED- 

COMMUNITY  ASSETS 

1996 

1737 

74 

3807 

10.  VOLUNTARY  SEPARATIONS 

219 

424 

64 

707 

227 

428 

SB 

713 

1 1 .  EFFECTIVE  HOUSING  REQUIREMENTS 

6042 

4940 

398 

11380 

6263 

4993 

364 

11620 

12.  ADEQUATE  HOUSING  (a+b) 

3992 

2975 

142 

7109 

4268 

3591 

142 

8001 

a.  UNDER  MILITARY  CONTROL 

168 

628 

0 

796 

444 

1244 

0 

1688 

(1)  Houaad  In  Existing  DOO 

Owned/Controlled 

161 

615 

■1 

776 

168 

506 

m 

674 

(2)  Under  Contract/ Approved 

276 

738 

0 

1014 

(3)  Vacant 

7 

13 

0 

20 

(4)  Inactive 

0 

0 

0 

0 

b.  PRIVATE  HOUSING 

3824 

2347 

142 

6313 

3824 

2347 

142 

63131 

(1)  Acceptably  Haueed 

3824 

2347 

142 

6313 

3824 

2347 

142 

wsm 

(2)  Vacant  Rental  Homing 

-  0 

0 

0 

0 

0 

0 

0 

0 

13.  EFFECTIVE  HOUSING  DEFICIT  (11-12) 

2050 

1965 

256 

4271 

1995 

1402 

222 

3619 

14.  PROPOSED  PROJECT 

0 

0 

0 

0 

15.  TOTAL  HOUSING  ASSETS.  INCLUDING 

PROPOSED  PROJECTS.  AS  PERCENTAGE  OF 

PROJECTED  EFFECTIVE  REQUIREMENTS 

a.  MILITARY 

b.  ALL  HOUSING 

7.1% 

68.1% 

24.9% 

71.9% 

0.0% 

39.0% 

14.5% 

68  9% 

16.  REMARKS 

Block  4.  NOW  maintains  and  operates  facilities  and  provides  personnnel  and  logistics  support  to  permanent  and  transient 
military  personnel  within  the  National  Capital  Region.  The  area  is  metropolitan,  with  an  estimated  population  of  3.5  million. 


Block  12. a.  396  units  at  the  Bellevue  housing  area  are  not  reflected  as  future  assets.  An  economic  analysis  has  shown  that 
it  Is  cheaper  to  replace  rather  than  repair  the  units,  which  is  what  this  project  proposes  to  do. 

Block  12.b.  Extremely  low  vacancy  rates  and  the  high  prices  of  rental  and  for-sale  homes  have  made  availably  on  the 
economy  very  difficult,  especially  for  our  enlisted  families. 

Block  14.  Project  Is  to  clear  the  land,  including  demolition  of  buildings,  removal  of  hazardous  material,  and  preparation  of 
site  for  future  replacement  of  396  deteriorated  family  housing  units  located  at  Bellevue  Housing  Area. 
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FRCVIOUt  COITION*  MAY  M  UMO  INTCANALLV 
UNTIL  IKHAUtTtO 


FAQt  NO 


niff*"*  w  g*UTAAV 


»  >«•**»»«’•«*»  *«•#  „ae**>e«* 
SA/Ai  ftAft'MI 

jiAt^tt.  n 


a  aaeaa.iiw  ****•*»» 

a  to»*aee »  terns 

, 

U 

A  Ml 

OOMSTAUCTOI  W04CT  OA*A 


TV»—iA<»  »»«* 

j  tw‘;t  «:*:-» tttw 
ifi  aAfn* 


Conuattf  Caster 

Supporting 

Subtotal 

Cone  t  «**«»<?  OX) 

Total  Contract  Coot 

(m^kUoii  4  t*X) 

Total  Rsquest 

Total  Rsaueet  (Bounded) 


Construct  a  Coannlty  Cant « r  of  approximately  4,000  itMrt  feat  to  support 
the  military  families  assigned  to  US  Hayport,  Ft.  Construction  cooalatt  of 
site  preparation,  foundation.  Interior  walla,  heating,  air  conditioning, 
electrical,  built-up  roofing,  plumbing,  lighting,  sidewalk*  and  parking. 


11*  REQUIEHMEXT ;  This  project  ie  for  the  conatrwctlon  of  a  4,000  square 
foot  community  center  in  the  Xlbeult  ley  Pillage  family  houa  1  ryt  tree  which 
houses  an  estimated  1,400  military  families.  The  building  will  also 
Incorporate  a  satellite  Rousing  Office.  (Current  Mission) 

Current  Situation:  There  is  no  adequate  Community  Center  in  the  Rlbault  gey 
Village  housing  area  nor  la  there  eny  available  office  apece  for  tha  area 
project  manager.  Meeting  places  to  support  community  social  activities  are 
Halted  and  difficult  to  find. 

Impact  If  Rot  Provided:  The  Rlbault  Bay  Village  family  housing  area  will 
continue  to  leek  facilities  to  support  community  social  and  recreational 
functions.  Meeting  pieces  vlll  remain  difficult  to  find  and,  therefor, 
restrict  communication  to  military  families.  Community  and  youth  activities 
will  be  limited.  The  project  manager  will  continue  to  conduct  business  from 
a  pickup  truck. 

Project  Design  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide. 


eacviovS  coitions  war  sc  wsco  i«irt*N»u<r 
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*•«  no 
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FY  It  JLL- MILITARY  CONSTRUCTION  PROGRAM 


*  o*ti 


•  IMO  *v  »*  95 


»  e 


JUJQL 


1  iMT4u*’>OM  «*iO 

naval  Ait  enema*  me  carat 


I.  ifl 


4  COMM*  NO 


i  «*e4 !5!P* 
CM*  ikMi 


N 

•tvoawN 

- igsgsrn 

— *«»• 

f 

4»*»iAuaa 

79 

526 

2654 

1 

146 

- 

15 

155 

0 

46 

5*5 

2656 

1 

146 

- 

13 

153 

- 

total 


5620 

36*4 


TOT**.  aCMaQI 

•MvtNtOdv  TOT**.  At  o#  30  SEP  1949 
autmo«UaTiom  MOTT  vrr  m  mvttrToav 
AUTMOAltATIQW  MOUWTIO  M*  TM« 
Ai/TNonaATiOM  **cluo4o  m  fotummo 
PlAMNtO  H»  MtJTT  TMtll  HWOOIUM  YUM 
MtMAMMNQ  OttlOtKCT 
•MM  TOT  A*. 


».  M>V«WTO«T  OATA  I 

"n,mr 


25.244 

0 

3*0 

0 

0 

0 

23,624 


•  AAOJACT*  A*at/«rr«0  it  Tm«  4AOOAA A* 


M>«< 

(W 


cut 


711 


Paally  Routine 
Office 


3,000  SP 


3*0 


9/90 


TT  future  frrojeett"  ! '  ” 

«.  Included  In  following  prograa  None 

b.  Major  planned  next  three  year*  None 


10.  Hlaalon  or  Major  Functlont:  Conduct  prograaa  of  reaearch,  engineering, 
developaent,  developaent  teat,  ayateaa  Integration,  Halted  production, 
procureaent  and  fleet  engineering  aupport  in  aircraft  launching,  recovery 
aircraft  landing  ayateaa,  and  ground  aupport  equlpaent  for  aircraft  and 
airborne  weapon  ayateaa. 
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50  * 


eatvioua  ioitionimav  at  uato  intinnai.lv 

UNTIL  fXHAUSTIO 


e*oc  no. 


WW,NT 


FY  19__  MILITARY  CONSTRUCTION  PROJECT  DATA 


3  INSTALLATION  ANO  LOCATION 

NAVAL  AIR  ENGINEERING  CENTER 
LAKE HURST,  NJ 


t.  AAOONAM  (LCMCNT 


S.  CATCOOMV  coot 

7.  PNOJCCT  NUMSCM 

714-30 

H-184 

4.  FNOJSCT  TITL« 

FAMILY  HOUSING 
OFFICE 


S.  TAOJtCT  COST  1(000) 


t.  COST  KSTMATtS 


Housing  Office 
Supporting  Facilities 
Subtotal 

Contingency  (5Z) 

Total  Contract  Cost 

Supervision,  Inspection  &  Overhead  (6X) 

Total  Request 

Total  Request  (Rounded) 


U/M  QUANTITY 


SF  3,000  95.23 

LS 


Construct  a  single  story  3,000  square  foot  Housing  Office  located  at  Naval 
Air  Engineering  Center,  Lakehurst*  New  Jersey.  The  facility  will  require  all 
utilities  including  air  conditioning,  a  fire  protection  and  detection  system, 
parking,  access  road,  sidewalks,  landscaping  and  site  lighting. 


11*  REQUIREMENT :  Adequate  facility  to  provide  professional  housing  services 
to  the  military  families  assigned  to  NAEC  Lakehurst,  NJ.  (Current  Mission) 

Current  Situation:  The  present  family  housing  office  is  located  on  the 
second  story  of  an  administrative  office  building.  Existing  space  does  not 
meet  criteria  specified  In  the  Military  Handbook  1035.  Current  office  Is  not 
conducive  to  management  functions  and  does  not  provide  adequate  space  for  a 
professional  environment. 

Impact  If  Not  Provided :  Incoming  military  personnel  and  families  will  not  be 
adequately  served.  Housing  personnel  will  continue  to  work  in  a  poor 
environment. 

Project  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility  Planning  and 
Design  Guide. 


DO.  oicT.1391 

'  »•••>  Ml  Nig 


Previous  COITIONS  MAY  •(  USCO  INTIANALLV 

UNTIL  £kmau*tio 


FY  19  Q?  MILITARY  CONSTRUCTION  PROGRAM 


I.  OAT* 


1  COMPONENT 


NAVY 


3  INSTALLATION  AND  LOCATION 

NAVAL  STATION 


GUANTANAMO  BAY, 


6  PERSONNEL 
STRENGTH 


a.  AS  OF  31  JAN  90] 

b.  END  FY  19  95 


4  COMMAND 


t  AREA  CONST R 
COST  INOSK 

1.60 


| PERMANENT  “ 

STUDENTS 

SUPPORT*  t 

OM<|S 

IHllllS 

ChHiiSR 

•••tea* 

C'THIAR 

- , - 

I«h«t»S 

TOTAL 

196 

2295 

732 

0 

0 

0 

107 

431 

0 

"5751 

208 

2446 

732 

0 

0 

0 

107 

431 

0 

3924 

_ 7.  INVENTORY  DATA 

a.  TOTAL  ACREAGE . (28,817). 

b.  INVENTORY  TOTAL  AS  OF  30  SEP  1989  . 

e.  AUTHORIZATION  NOT  YET  IN  INVENTORY . 

0  AUTHORIZATION  REOUCSTEO  IN  THIS  FROORAM . 

a.  AUTHORIZATION  INCLUOED  IN  FOLLOWING  PROGRAM  .  .  . 

I.  PLANNED  IN  NEXT  THREE  PROGRAM  YEARS . 

9.  REMAINING  DEFICIENCY . 

h.  GRAND  TOTAL . 


183,615 

19,909 

38,400 

0 

17,806 

0 

259,730 


«.  PROJECTS  REQUESTED  IN  THIS  PROGRAM: 


CATtOOft* 

COO< 

PIIOJCCY  T‘Ti.1 

tcon 

CM7 

bt»«t  mou'i 

711 

Family  Housing 

278 

38,400 

Turnkey 

9.  Future  Projects; 


a.  Included  In  following  program  (FY93)  None 

b.  Major  planned  next  three  years  (FY95)  133  units 


10.  Mission  or  Major  Functions:  Provide  logistic  support  for  the  operating 
forces  of  the  Navy,  dependent  activities  and  other  commands  as  assigned. 


DD 10°??*  1390 


page  no. 

3PC 


PREVIOUS  EDITIONS  MAY  SC  USED  INTERNALLY 
UNTIL  EXHAUSTED 


t  MM 


X  INST A i CAT ION  AMO  LOCATION 

I  NAVAL  STATION 

GUANTANAMO  BAY,  CUBA 


S-  CATSOOMV  COOC 

»  eaojSCT  nwmm* 

711 

H-088 

FAMILY  NOUS  INC 

1.  mmct  COS’1 

38,400 


UM  I  QUANTITY 


Family  Bousing: 

Buildings 
Solar  Systam 
Supporting  Costs: 

Paving  &  Sits  Improvsmsnts 

Utilities 

Landscaping 

Recreation 

Housing  Office  (2,410  sf) 

Demolition 
Fire  Sprinklers 
Subtotal 

Contingency  (  5X  ) 

Total  Contract  Cost 

Supervision,  Inspection,  &  Overhead  (  6.5X 
Total  Request 


FA  278 
SF  291,3*4 
FA 


13,820 
79.  9B 


23.302 

23.302  ) 
0  ) 

11,0*0 
5.28*  ) 
3.  355  ) 
t  *99  ) 
280  ) 
*06  ) 
350  ) 
:  ***  ) 
3*. 3*2 
1.717 
36,059 
2,3** 
38,*03 
38.400 


Two  story  family  bousing  units;  wood  frame  or  masonry  with  stucco  or 
pre-finished  siding,  covered  parking,  patios,  exterior  storage,  privacy 
fencing  and  recreational  facilities. 


Net 

Project 

Unit 

No. 

($000) 

Grade 

Bedroom 

Area. 

Factor 

Cost 

Units 

Total 

JEM 

2 

950 

1.5680 

151.00 

194 

14,738 

JEM 

3 

1200 

1.5680 

$51.00 

42 

4,030 

SEM 

3 

1350 

1.5680 

$51.00 

42 

4,534 

278 

23,302 

Project :  This  project  proposes  to  demolish  278  existing,  severely 
deteriorated  units  and  construct  278  replacement  units.  Included 
in  the  scope  is  the  construction  of  a  new  housing  office,  in  support 
of  existing  housing  plus  recently  authorized  new  construction. 

The  new  office  will  allow  centralized  location  of  personnel  support 
and  facility  management  function.  The  new  office  will  be  located  in 
the  same  vicinity  as  other  administrative  buildings.  (Current  Mission) 
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SNfvlOUS  COITIONS  WAV  SC  USCO  INTCANALLV 
UNTIL  CXMAUSTCO 


*»GI  NO 


5}  * 


1.  COMAONCNT 

NAVY 

PY  LITAR Y  CONSTRUCTION  PROJECT  OATA 

.  OATS 

X  INSTALLATION  ANO  LOCATION 

NAVAL  STATION  FAMILY  HOUSING 

GUANTANAMO  BAY,  CUBA 

4.  TAOJSCT  TITLS 

FAMILY  HOUS INC 

*  nsNer 

B-088 

NAVAL  STATION,  GUANTANAMO  BAY,  CUBA  (continued) 

Requirement:  Adequate  on-base  family  housing  le  needed  for  married 
personel  et  this  remote  oversees  location. 

Current  Situation:  The  Naval  Station,  Guantanamo  Bay,  Is  the  only  military 
Installation  located  In  a  communist  country.  As  such,  all  personnel  must 
live  on-base.  Dependent  entry  approval,  contingent  on  the  availability  of 
government  quarters.  Is  required  before  a  military  member  can  be  accompanied 
by  dependents.  The  units  to  be  demolished  are  in  very  poor  condition; 
however,  military  members  are  accepting  them  rather  than  be  separated  from 
their  families.  Involuntary  separations  are  detrimental  to  morale. 
Construction  of  replacement  units  will  ensure  the  families  live  In  safe, 
adequate  quarters  rather  than  accepting  deteriorating  units  to  keep  from 
being  separated. 

Impact  If  Not  Provided:  Military  members  will  be  forced  to  choose  between 
Involuntary  separation  from  their  families  or  accepting  houalng  that  Is 
unsuitable.  Either  choice  will  likely  lead  to  poor  morale  and  dissatis¬ 
faction  with  the  Navy.  Retention  of  quality  personnel  will  be  adversely 
impacted. 

Project  design  conforms  to  Part  II  of  Military  Handbook  1190,  "Facility 
Planning  and  Design  Guide. 

An  economic  analysis  supports  replacement  in  lieu  of  repairs  to  these  units. 

Bilateral  agreement  between  the  U.S.  and  the  host  nation  covering  U.S. 
presence  for  military  purposes  provides  that  construction  of  new,  or 
alteration  of  existing  facilities  for  U.S.  requirements  shall  be  the 
responsibility  of  the  U.S. 
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AAtVIOUS  IOITIONS  MAY  SC  USSO  INTI  ANALLY 
UNTIL  SXMAUSTBO 


TAOS  NO 


MILITARY  FAMILY  HOUSING  JUSTIFICATION 


RtWT  CONTROL  SYMBOL 
OO-AAUARJITI* 


t  OATE  Of  REPORT 

I  FISCAL  YEAR 

<ffmmooi  eooeat 

1992 

XOOO  COMPONENT 

4.  REPORTING  INSTALLATION 

NAVY 

4.  NAME 

b  LOCATION 

S.  DATA  AS  Of 

NAVAL  STATION 

31  JANUARY  1990 

GUANTANAMO  BAY 

CUBA 

ANALYSIS 

Of 

REQUIREMENTS  AND  ASSETS 

CUR 

RENT 

r™  ~  PROJECTED  """I 

OFFICER 

M 

ES-E4 

<b| 

E3-E1 

(e) 

TOTAL 

W> 

OFFICER 

w 

B8-E4 

m 

m 

TOTAL 

M 

S  TOTAL  PERSONNEL  STRENGTH 

550 

2569 

616 

3735 

562 

2740 

596 

3896 

7.  PERMANENT  PARTY  PERSONNEL 

418 

1925 

457 

2800 

430 

2096 

MEM 

2963 

a.  GROSS  FAMILY  HOUSING  REQUIREMENTS 

313 

1555 

66 

1934 

321 

1673 

73 

c zm\ 

8.  TOTAL  UNACCEPTABLY  MOUSED  (*Rm<) 

11 

186 

4 

200 

a.  INVOLUNTARILY  SEPARATED 

11 

IBS 

4 

200 

b.  UNACCEPTABLY  HOUSED- 

MIUTARY  ASSETS 

0 

■1 

m 

■1 

C.  UNACCEPTABLY  MOUSED- 

COMMUNITY  ASSETS 

0 

m 

m 

■a 

10.  VOLUNTARY  SEPARATIONS 

39 

402 

62 

503 

36 

419 

69 

524 

11.  EFFECTIVE  HOUSING  REQUIREMENTS 

274 

1153 

4 

1431 

286 

1254 

4 

1543 

12.  ADEQUATE  HOUSING  (a*b> 

265 

971 

0 

1236 

265 

964 

0 

1229 

a.  UNDER  MILITARY  CONTROL 

265 

971 

0 

1236 

265 

964 

0 

EEZII 

(1)  Houaad  in  Editing  OOO 

Owned/Controtied 

263 

m 

m 

1231 

265 

710 

■1 

975 

(2)  Under  Contract/ Approved 

0 

254 

_ 0 

254 

(3)  Vacant 

2 

3 

0 

S' 

, 

(4)  Inactive 

0 

o 

0 

0 

b.  PRIVATE  HOUSING 

0 

0 

0 

0 

0 

0 

0 

0 

(1)  Acceptably  Houaad 

0 

0 

0 

0 

0 

0 

0 

0 

(7)  Vacant  Rental  Houalng 

-  0 

0 

0 

0 

0 

0 

0 

0 

13.  EFFECTIVE  HOUSING  DEFICIT  (11-12) 

9 

182 

4 

195 

20 

290 

4 

314 

14.  PROPOSED  PROJECT 

0 

278 

0 

278 

IS.  TOTAL  HOUSING  ASSETS.  INCLUDING 

PROPOSED  PROJECTS.  AS  PERCENTAGE  OF 

PROJECTED  EFFECTIVE  REQUIREMENTS 

a.  MILITARY 

b.  ALL  HOUSING 

93.0% 

93.0% 

99.0% 

99.0% 

0.0% 

0.0% 

97.7% 

97.7% 

16.  REMARKS 

Line  4.  The  Naval  Station.  Guantanamo  Bay,  is  strategically  located  on  the  Southeast  tip  of  the  island  of  Cuba.  It  it  the  only 
U.S.  military  base  located  in  a  communist  country.  U.S.  personnel  are  not  permitted  to  exit  the  confines  of  the  base  either  to 
visit  or  reside  in  the  private  community.  The  base  is  totally  self-sufficient,  including  the  provision  of  utilities. 

Line  12(a).  Currant  assets  do  not  include  17  Inactivated  units  (due  to  condition)  which  are  slated  for  disposal.  The 
projected  assets  reflect  the  demolition  of  the  remaining  261  units.  A  total  of  278  units  will  be  replaced  which  includes  the  of 
1 7  units  currently  inactivated. 

Line  14.  The  project  satisfies  96.4%  of  the  programming  limit  as  determined  by  OSD  guidance  of  1 7  Aug  90  (90%  of 
effective  housing  deficit). 

Project  Composition 

278  Enlisted  Units  194  2-bedroom  JEM 

42  3-bedroom  JEM 
42  3-bedroom  SEM 

278  Total 
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DEPARTMENT  OP  THE  NAVT 
FAMILY  HOUSING  -  FY  1992  BUDGET  ESTIMATE 
CONSTRUCTION  IMPROVEMENTS 


(In  Thousands) 

rY  1992  Program  $55,438 
PY  1991  Progrna  $42,420 


Purponn  and  Scope 

This  progrna  provides  for  alcaratlona,  additions,  exp  ana  Ions ,  or  extensions 
to  existing  public  quarters  which  will  materially  Increase  the  useful  life  and 
livability  of  the  units  improved  at  s  minimi*  of  capital  Investment;  Includes 
energy  conservation  lnvestaents  which  meet  energy  savings  criteria. 


Progrna  Summary 

Authorization  Is  requested  for: 

(1)  Various  Improvements  to  existing  family  housing;  and 

(2)  Appropriation  of  $55,438,000  to  fund  these  improvements. 


1  COM#ON«NT 


3  OATf 


NAVY 


FY  19iL  MILITARY  CONSTRUCTION  FROJfCT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 
VARLOCS  INSIDE  AND  OUTSIDE  UNITED  STATES 


a.  AAOAfCT  titlS 

FAMILY  HOUSINC  IMPROVEMENTS 


S.  SNOONAU  SLSMSNT 

S.  CATSOOAV  COOS 

».  saotscT  nwmssa 

e  ’aotscT  cost  isoasi 

711 

VARIES 

$55, *38 

I.  COST  ISTIMATf  S 


ITS** 


U/M 


QUANTITY 


UNIT 

COST 


cost 

<MOOt 


PAMILY  HOUSING  -  ALTERATIONS,  ADDITIONS 
AND  REHABILITATIONS 


L/S 


55, *38 


TOTAL  REQUEST 


55, *38 


id-  gnglfiPTigR  g?  WWFWISEgigTNueTTBg - - - - - 

Alterations  and  modernization  of  kitchens  and  baths;  Improvements  to  heating 
and  cooling  systems;  provision'  of  storage  and  utility  rooms;  Interior 
rearrangements;  provision  of  additional  bathrooms,  closets  and  family  room; 
provision  of  carports,  patios,  privacy  screening  and  storage;  provision  of 
celling  and  vail  insulation;  provision  of  storm  vlndovs  and  doors;  provision 
of  landscaping,  play  areas. 


11.  REQUIREMENT :  The  improvements  will  provide  safe  and  decent  living 
conditions  for  housing  occupants,  are  considered  significant  in  personnel 
retention  and  are  consistent  vlth  good  property  management  techniques. 

IMPACT  IF  NOT  PROVIDED:  Units  and  supporting  systems  will  continue  to  be 
used  "as  is"  vlth  increasing  obsolescence  and  unnecessary  high  energy  use. 


M  *OHM  PAiVIOUt  COITIONS  MAY  St  USIO  INTfANALUr 

UUl  PICISlvvl  UNTIL  IXNAUSTIO 


PAGf  NO 


II.  COMAONCNT 


FY  19 _ .MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  ano  LOCATION 

NAVAL  AND  HA* INI  COIFS  INSTALLATIONS,  VA1LOCS 
INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  TAOJCCT  TITLS 

FAMILY  HOUSINC  IMFtOVEMENTS 


INSTALLATION/ LOCAT I ON / PIO JE CT  DESCIIFTION 


(SOOO) 

CUltENT  WORKING  ESTIMATE 


INSIDE  THE  UNITED  STATES 


ALASKA 

NS  Adak  4  ,  H6 . 2 

Iaproveaents  Co  80  offlcsr  and  enlisted  unit*. 

Provides  for  vanities,  cub  enclosures,  exhaust  fans, 

GFI  outlets,  asdic  Ins  csblnsts,  flrs/ltfs  safety 
exit  window  In  each  aaster  bedrooa,  energy  efficient 
lighting  throughout,  wesche ret  ripped  exterior  doors, 
setback  clock  thenaostats,  blown  attic  insulation, 
entry  gutters  and  downspouts,  parti tloned/redeelgned 
garage  and  laundry  areas  to  provide  secure  storage 
area,  additional  off-street  parking,  sidewalks, 
garbage  enclosures,  and  duapster  pads.  Concurrent 
repairs  of  l3.103.5K. 

CALIFORNIA 

MCB  Caap  Pendleton  2,775,0 

Provides  a  water  filtering  sys^ea  which  will  service 
the  4,817  housing  unite  and  aoblle  hoae  perk  with 
clear  potable  water  for  drinking  and  hygiene.  Caap 
Pendleton  provides  their  own  doaestlc  water  supply. 

(See  separate  DD  Fora  1391) 

NPGS  Monterey  1,015.0 

Iaproveaents  to  278  officer  units.  Provides  for 
additional  parking  spaces,  covered  parking  spaces, 
and  additional  sidewalks.  Concurrent  repairs  of 
*756. 9K. 

PMTC  Point  Mugu  1,146.7 

Iaproveaents  of  50  enlisted  units.  Provides  for 
redesign  of  kitchens  including  new  cabinets, 
countertops,  sinks,  range  hoods,  flooring  and 
dishwashers,  tub  enclosures,  GFI  and  celling  fans, 
rain  gutters  and  downspouts.  Concurrent  repairs  of 
*3, 348. OK  (See  separate  DD  Fora  1391) 
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»ACVIOUS  COITIONS  MAT  SC  utCO  INTC ANALLY 
UNTIL  CXMAUSTCO 


»AOC  NO 


'59 1 


[1.  COA— ON«*T 


I  O* 


NAVY 


FY  18  JLMILITARY  CONSTRUCTION  PROJECT  DATA 


J.  iMSTalLATiON  AMO  LOCATION 


NAVAL  AND  MAI INI  CORPS  INSTALLATIONS, 
INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  AAOJtCT  TlTLl 


VAILOCS 


t  rssrer  mCsot 


FAMILY  HOUSING  IMPROVEMENTS 


($000) 

INSTALLATION /LOCATION /PROJECT  DESCRIPTION  CURRENT  UORJUNC  ESTIMATE 


INSIDE  THE  UNITED  STATES 


QIC  Port  Humtw  2,785.0 

Improvement*  Co  200  officer  and  anllatad  unita. 

Provides  for  CPI  outlets,  carpeting  throughout 
except  kltchena,  baths  and  entry  areas,  redesigned 
kitchens  Including  cabinets,  countertops,  sinks, 
range  hoods,  flooring,  and  dlahvashers.  Concurrent 
repairs  of  $1,984.5K. 

PVC  San  Diego  3,478.2 

Improvement*  to  100  enlisted  units.  Provides  for 
redesign  of  kitchens  Including  cabinets, 
countertops,  sinks,  range  hoods,  flooring  and 
dlahvashers.  Concurrent  repairs  of  12,352.0. 

(See  separate  DD  Form  1391) 

CONNECTICUT 

NSB  Nev  London  4.4 

Improvement*  to  one  officer  unir.  Provides  for 
fan/light  assemblies  vlth  controls  in  each  bath, 
flromatlc  switches  for  boilers,  GFI  receptacles, 
additional  receptacles,  energy  efficient  light 
fixtures  In  kitchen,  baths,  rear  exterior  doors, 
wired  smoke  detectors,  and  switches  for  closet 
lights.  Concurrent  repairs  of  S39.2K. 

NSB  New  London  10.1 

Improvements  to  one  Flag  unit.  Provides  for 
fan/light  assemblies  with  controls  In  each  bath, 
range  hoods,  laundry  sinks,  GFI  receptacles, 
additional  electrical  receptacles,  energy  efficient 
light  fixtures  in  kitchens,  baths,  light  fixtures 
and  switches  In  closets,  and  wired  smoke  detectors. 

Concurrent  repairs  of  $122. 7K.  (See  separate  DD 
Form  1391) 
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PMCVIOUS  SOITIONS  MAY  St  USIO  INT* ANALLY 
UNTIL  SXHAUSTCO 


*AO«  NO 


1.COMAONCNT  *  ®*T 

U4WV  FY  19_!2M1LITARY  CONSTRUCTION  PROJECT  DATA 

NAVi 


X  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARLOCS 
INSIDE  AND  OUTSIDE  THE  UNITED  STATES  _ 


4.  AMOJSCT  TITlS 

FAMILY  HOUSING  IMPROVEMENTS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


(1000) 

CURRENT  WORK INC  ESTIMATE 


INSIDE  THE  UNITED  STATES 


NSB  New  London 

Improveaants  to  40  officer  and  anllatad  unite. 
Provides  for  bathrooa  exhaust/ light  flxturaa, 
radealgnad  alta  with  court  yards,  play  araaa  and 
landscaping.  Concurrent  repalra  of  12, 332. IK.  (Sat 
aeparata  DD  Porn  1391) 

NSB  New  London 

Iaproveaenta  to  70  officer  and  enlleted  unite. 
Providea  for  radealgnad  alte  Including  additional 
parking,  realdent  yarda  and  connon  apace,  fan/llght 
aaaeabllea  with  controla  In  each  bath,  CPI 
receptaclea,  additional  receptaclaa,  energy 
efficient  light  flxturaa  In  kitchen  and  bathe,  rear 
exterior  doora,  and  wired  aaoke  detectora. 

Concurrent  repalra  13,393. 2K.  (See  aeparata  DO  Fora 
1391) 


279.0 


202.7 


NSB  New  London 

Iaprovenenta  to  one  officer  unit.  Providea  for  fin 
tube  baeeboard  convactora,  water  heatera,  fan/llght 
aaaeabllea  with  control  In  each  bath,  dlahwaahera, 
flroaatlc  switches  for  boilers,  CPI  receptaclea, 
additional  receptacles,  energy  efficient  light 
fixtures  In  kitchen  and  baths,  switches  for  closet 
lights,  and  wired  aaoke  detectors.  Concurrent 
repairs  of  #42. 4K. 

NSB  New  London 

Iaprovenenta  to  four  Prototype  units  at  Dolphin 
Gardena.  Providea  for  slllcocks,  vestibules, 
flroaatlc  switches  for  boilers,  play  areas,  raised 
oil  fillerplpes,  dlahwaahera,  CFf  receptacles, 
additional  electrical  receptaclea,  additional 
electrical  switches,  hard  wired  aaoke  detectora 
energy  efficient  lighting,  and  conversion  of  four 
bedrooa  unit  to  two  bed  root*  unit.  Concurrent 
repalra  of  #89. IK. 
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INSTALLATION /LOCATION /PROJECT  DESC1IPTI0N 


,  I  OOC  ' 

CURRENT  wrua  ;*c  tsT  >.ATt 


INSIDE  THE  UNITED  STATES 


MSB  New  London 

Improv racn t •  to  four  officer  unit*.  fnp»u*i  iot 
fan/  light  *aaeabltee  with  control*  ta  Wi%, 

rang*  hood.  CPI  r*c#rpt*ei«*  ,  additional  fit#: 

receptaclea,  and  wired  aaeke  detect or*. 
rapatra  of  I32SK.  (Saa  •aparata  DO  For*  ;>»l! 


MSB  Nav  London 

Improvement#  to  ona  offtcor  unit  .  f  r  o-r !  A*  »  fat 
fan/Itfht  aaaeabltaa  with  control*  la  aarfc  Sath. 
flroaattc  atrttchea  for  belief*.  CPI  fw«pi.<;«, 
additional  racaptarla*.  and  wtrad  taait 
Concurrant  rapatra  of  I BO* .  f9a«  aaparata  3©  fe*n 
1391) 


MSB  Maw  London 

laprovaaanta  to  four  Prototype  unit*  at  P»l*rl* 

Park.  Ptowtdao  for  ft ra  ratad  vn l 1  in  place  of 
axtatlng  furnara  rooa  doora.  new  exterior  doer*, 
bethrooa  exhauet/ light  fixture#.  ducted  rang*  ****■<•  . 
dlahwaahara.  CPI  raraptaciaa.  and  energy  efficient 
ltght  fixture#.  Concurrant  rapalra  of  •**'.!*. 

(Saa  aaparata  00  Pom  1391) 


FLOR  IDA 

NAi  Gael 1  Plaid 

laproveaenta  to  200  offtrar  and  epilated  unite. 
Provldaa  for  aeeurlty  lighting  In  tha  Tallow  Veter 
coaplex. 


^r>* ,  t 


NS  Mayport 

laprovaaanta  to  ona  Flag  unit.  Provide#  for 
enlargaaant  of  aacoad  badroon  to  aaater  badrooa, 
altered  bath  and  cloaat,  akylighta  and  one  rer 
garage.  (Saa  aaparata  DO  fora  1391) 
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FY  19_!£MIIITARY  CONSTRUCTION  FROJfCT  DATA 


3.  INSTALLATION  ANO  LOCATION 

I  NAVAL  AND  MAR  DTE  CORPS  INSTALLATIONS,  VARLOCS 
INSIDE  AND  OUTSIDE  THE  UNITED  STATES 


4.  PNOJtCT  TITL* 


mssternSsoK 


FAMILY  HOUSWC  IMPROVEMENTS 


(1000) 

INSTALLATION /LOCATION /PROJECT  DESCRIPTION  CURRENT  WORN  INC  ESTIMATE 


INSIDE  THE  UNITED  STATES 


NEW  JERSEY 

NWS  Earl*  1,514.1 

Iaproveaenta  to  40  enlisted  unit*.  Provide*  for 
central  «ir  conditioning,  additional  alta  drainage, 
privacy  fencing  and  a  playground.  Concurrent 
repaira  of  11,544.0.  (See  aaparate  DD  Fora  1391) 

NWS  Earle  52.2 

Iaproveaenta  to  three  cnllated  unit*.  Provide*  for 
central  air  conditioning.  Concurrent  repaira  of 
1144. IK.  (See  aeparate  DD  Fora  1391) 

NWS  Earle  428.7 

Iaproveaenta  to  eight  officer  unit*.  Provide*  for 
central  air  conditioning,  range  hood*,  aite  lighting 
and  privacy  fencing.  Concurrent  repair*  of 
1236. 7K.  (See  aeparate  DD  Fora4391) 

NWS  Earle  116.9 

Iaproveaenta  to  ala  officer  unit*.  Provide*  for 
central  air  conditioning.  Concurrent  repair*  of 
1284. 4K.  (See  aeparate  DD  Fora  1391) 

NWS  Earle  26.4 

Iaproveaenta  to  one  officer  unit.  Provide*  for 
baaeaent  window  cover*  and  central  air 
conditioning.  Concurrent  repaira  of  110.2K. 

NWS  Earle  50.2 

Iaproveaenta  to  two  officer  unit*.  Provides  for 
baaeaent  window  cover*  and  central  air 
conditioning.  Concurrent  repaira  of  195K.  (See 
aeparate  DD  Fora  1391) 
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INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

|4.  enojiCT  titls 

FAMILY  HOUSING  IMPROVEMENTS 

■ 
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INSTALLATION /LOCATION /PROJECT  DESCRIPTION  CURRENT  WORKING  ESTIMATE 

INSIDE  THE  UNITED  STATES 


NWS  Earle  120.1 

Improvements  to  five  officer  and  enlisted  unite. 

Provides  for  central  air  conditioning  and  range 
hoods.  Concurrent  repairs  of  $216. IK.  (See  separate 
DD  Fora  1391) 

NEW  YORK 

NS  Staten  Island 

Site  Improvements  to  28  officer  and  enlisted  units. 

Provides  for  off  street  parking,  sidewalks, 
landscaping,  erosion  control,  and  site  lighting. 

Concurrent  repairs  of  $255. 9K. 

NS  Staten  Island 

Improvements  to  28  officer  garages,  5  buildings. 

Provides  for  gutters,  leaders  and  Interior  lighting 
for  each  bay.  Concurrent  repairs  of  $27. 2K. 

NORTH  CAROLINA 
MCAS  Cherry  Point 

Improvements  to  275  units.  Project  provides  new 
concrete  connecting  walks  between  carport  and 
garbage  areas.  Insulation  In  laundry  room  additions, 
new  washer/dryer  connections,  new  deadbolt  locks  and 
viewports,  roof  canopies,  additional  electrical 
receptacles/lights  and  correct  deficiencies  In 
drainage  and  sanitary  sewer  systems.  Includes  an 
additional  $10.3  of  concurrent  repairs.  (See 
separate  DD  1391.) 

TENNESSEE 

NAS  Memphis  .  368.4 

Improvements  to  57  officer  units.  Provides  for 
vinyl /aluminum  siding,  and  gutters,  downspouts,  and 
splash  blocks. 


58.9 


21.6 


1,925.0 
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X  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARL0CS 

INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

|4.  srojsct  TITLS 

a.  sNojacT  numssa 

FAMILY  HOUSING  IMPROVEMENTS 

INSTALLATION /LOCATION /PROJECT  DESCRIPTION  _ 

INSIDE  THE  UNITED  STATES 

TEXAS 

NAS  Corpus  Chrlsti 

Improvements  to  Family  Housing  Office.  Provides  for 
roof  replacement,  lowering  ceiling  tiles,  partitions, 
paint  locker,  self-help  storage,  upgrade  lighting, 
renovation  of  bathroom,  kitchen  area  and  parking 
lot.  Concurrent  repairs  of  13. 7K. 

VIRGINIA 


(§000) 

CURRENT  WORKING  ESTIMATE 


94.0 


PWC  Norfolk 

Improvements  to  114  enlisted  units, 
storage  sheds. 

PWC  Norfolk 

Improvements  to  two  officer  units, 
exhaust  fans  in  baths. 


Provides  for 


Provides  for 


PWC  Norfolk 

Improvements  to  one  Flag  unit, 
fans  in  baths. 


Provides  for  exhaust 


PWC  Norfolk 

Improvements  to  one  Flag  and  32  officer  units. 
Provides  for  insulation  in  attic  and  crawl  space. 

NSGA  Northwest 

Improvements  to  24  enlisted  units.  Provides  for 
kitchen  expansion  Including  dishwashers,  garbage 
disposals,  ducted  range  hoods,  40-gallon  electric 
water  heaters,  heat  pumps,  detached  exterior  storage 
sheds ,  attic  ventilation,  soffit,  vents  and  pressure 
relief  valves  in  hot  water  piping  mains.  Concurrent 
repairs  of  §193. 6K.  (See  separate  DD  Form  1391) 


206.5 


4.7 


3.1 


98.7 


1,211.3 
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FY  19JLMILITARY  CONSTRUCTION  PROJECT  DATA 


J.  OATI 


NAVY 

3.  INSTALLATION  and  location 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARLOCS 
INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

«.  PftOJCCT  TITLI 

FAMILY  HOUSING  IMPROVEMENTS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


S.  ’ROJICT  NUMBC* 


($000) 

CURRENT  WORKING  ESTIMATE 


INSIDE  THE  UNITED  STATES 


NAS  Oceana  217.8 

Improvements  to  600  officer  and  enlisted  units. 

Provides  for  alualnum  storm  doors. 

NAS  Oceana  18 . 0 

Improvements  to  25  officer  units.  Provides  for 
fluorescent  light  fixtures  and  ducted  range  hoods. 

NNSY  Portsmouth  1,230.1 

Improvements  to  26  officer  units.  Provides  for 
bathroom  vanities,  lighted  medicine  cabinets, 
ducted  bathroom  exhaust  fans,  ducted  range  hoods, 
electric  hot  water  heaters,  fluorescent  lighting 
and  additional  GFI  receptacles.  Concurrent  repairs 
of  $1,178.2K.  (See  separate  DD  Form  1391) 
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X  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARLOCS 

INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PNOJSCT  TITLS 

•.  enojccT  numsia 

FAMILY  HOUSING  IMPROVEMENTS 

($000) 

INSTALLATION/LOCATION/PROJECT  DESCRIPTION  CURRENT  WORKING  ESTIMATE 

OUTSIDE  THE  UNITED  STATES 

CUBA 

NS  Guantanamo  Bay 

Improvements  to  82  enlisted  units.  Provides  for 
garbage  disposals,  dishwashers,  service /laundry 
rooms,  additional  bathroom,  carport,  and  storage 
areas.  Concurrent  repairs  of  $4,898.5K.  (See 
separate  DD  Form  1391) 

7,260.3 

ITALY 

NSA  Naples 

Improvements  to  one  Flag  unit.  Provides  for 
kitchen  exhaust  fan,  and  air  conditioning  system  In 
food  serving  room  and  dining  room. 

46.5 

NAS  Slgonella 

Improvements  to  120  enlisted  and  officer  units. 

Provides  for  air  to  air  heat  pumps,  electric  hot 
water  heaters,  energy  efficient -exterior  doors, 
double-hung  windows,  and  electrical  system  upgrades. 

3,793.0 

JAPAN 

NCS  Japan 

Improvements  to  70  officer  and  enlisted  units. 

Provides  for  carports  and  storage  sheds. 

698.7 

CFA  Sasebo 

Improvements  to  39  officer  units.  Provides  for 
underground  storm  drains. 

536.0 

PWC  Yokosuka 

Improvements  to  341  officer  and  enlisted  units. 

Provides  for  thermostatic  valves. 

1,999.8 

WC  Yokosuka 

Improvements  to  156  officer  and  enlisted  units. 

Provides  for  attached  exterior  storage  with  trash 
enclosures.  Phase  I  of  II. 

3,562.5 

nn  *°"M  mtvious  ioitionsmay  M  usio  ints  anally  *nn 
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($000) 

INSTALLATION/LOCATION/PROJECT  DESCRIPTION  CURRENT  WORK INC  ESTIMATE 


OUTSIDE  THE  UNITED  STATES 


MARIANAS  ISLAND 

PWC  Guaa  60.7 

Iaproveaents  to  two  officer  units.  Provides  for 
wall  and  ceiling  insulation,  bathrooa  wainscot  tile, 
non-slip  finish  for  paveaent/walkway,  end 
fluorescent  lights.  Concurrent  repairs  of  $402. 8K. 

(See  separate  DD  Fora  1391) 

PWC  Guaa  3,855.0 

Inproveaents  to  65  enlisted  units.  Provides  for 
additional  half  baths  or  second  baths,  carports  with 
storage  and  trash  enclosures,  driveways,  covered 
patio,  gutters  with  downspouts,  heat  recovery  units, 
solar  fila  and  fluorescent  lights.  Concurrent 
repairs  of  $3,334.6K.  (See  separate  DD  Fora  1391) 

PUERTO  RICO 

NS  Roosevelt  Roads  3,329.4 

Iaproveaents  to  666  officer  and  enlisted  units. 

Provides  for  bulk  storage  facilities  and  security 
locks . 

NS  Roosevelt  Roads  30.5 

Iaproveaents  to  one  Flag  unit.  Provides  for  garage 
with  storage  area  and  driveway. 

UNITED  KINGDOM 

NSGA  Edzell  1,274.7 

Iaproveaents  to  71  officer  and  enlisted  units. 

Provides  for  renovations/aodernizatlon  of  kitchens, 
bathrooas,  living  rooas,  and  electrical  systea 
upgrades.  Concurrent  repairs  of  $83 IK. 
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1.  COMPONENT 

[MARINE  CORPS 


3  INSTALLATION  AND  LOCATION 

Marine  Corps  Base 
Camp  Pendleton  CA 


S.  PROGRAM  ELEMENT 

S.  CATEGORY  COOE 

7.  PROJECT  NUMBER 

a.  PROJECT  COST  1  SOOOl 

PE-H-004-R2 

$2,775.0 

FY  MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  oati 


4.  PROJECT  TlTLt 

Install  Vater  Filters, 
All  Base  Bousing 


S.  COST  ESTIMATES 


ITEM 


Install  Water  Filters /Purification 
System 

SIOH  (6  percent) 

Total  Request 

(Cost  per  housing  unit  »  $544.00  per  unit) 


U/M 


EA 


quantity 


unit 

COST 


654.5 


cost 

(SOOOl 


2,618.0 

157.0 

2,775.0 


10.  DESCRIPTION  OP  PAbPOSf  O  CONSTRUCTION 

DESCRIPTION;  Install  300- lOOOgpo- Iron  Manganese  filters  (30’  X  12*  each). 
Hydrogen  Sulfide  Injector  Chlorinator.  10’  x  12’  Block  House  for  equipment 
control.  500,000  gallon  tank  for  wash  back  earth  work  for  treatment  plant, 
piping  for  transportation  of  back  wash  to  nearest  sewer  line  for  disposal. 
Install  water  filters  with  various  pipes,  filters,  etc. 


PROJECT :  To  provide  clear  water  for  drinking  and  domestic  use  for  all 
housing  (4,817  units)  and  mobile  home  units  at  Camp  Pendleton. 

IEQUIREMENT :  This  project  is  required  for  health  and  safety  reasons;  and 
to  provide  water  that  can  be  used  for  domestic  reasons  and  drinking. 

CURRENT  SITUATION:  Camp  Pendleton  provides  their  own  domestic  water  supply 
to  the  base.  The  ground  water  system  is  highly  saturated  with  iron 
chemicals.  Chlorine  is  added  at  the  treatment  plants.  Iron  chemicals 
change  the  water  such  that  military  families  have  resorted  to  buying  water 
softener  systems  and  bottled  water  for  consumption  using  their  personal 
funds.  Health,  safety  and  comfort  hazards  are  currently  the  norm. 


IMPACT  IF  NOT  PROVIDED:  If  this  project  is  not  provided,  the  welfare  of 
families  is  in  jeopardy.  The  military  members  will  continue  to  bear  the 
cost  of  consumable  water.  Claims  against  the  government  for  health  and 
property  will  continue  to  occur. 


•NfN  FOKU  PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY  . 
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FY  19__22MILITARY  CONSTRUCTION  PROJECT  OATA 


a.  oat« 


3.  INSTALLATION  ANO  LOCATION 

I  NAS  POINT  MUGU,  CA 


A.  'HOJSCT  titlS 

I  WHOLE HOUSE  REPAIR/IMPROVEMENTS 


t.  SNOOMAM  (LSMCNT  S.  CATIOONY  COO*  MOMCT  NUNII*  S.  ANOJCCT  COST  ISOOOl 

IMPROVEMENTS  711  HC-2-89  PHASE  I  $4,494.7 

_ _ ML-1Q-89 _ _ 

I.  COST  CSTMATn 


FAMILY  HOUSING  IMPROVEMENTS 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


TOTAL  REQUEST 


um 

quantity 

UNIT 

COST 

COST 

ISOOOl 

EA 

50 

22.9 

1,146.7 

EA 

50 

67,0 

3.348.0 

EA 

50 

99.9 

4,494.7 

• 

4,494.7 

Area  Coat  Factor  -  1.18 


This  project  encompasses  repairs  and  Improvements  to  50  Capehart  family 
housing  units.  This  Is  the  first  of  six  phases  for  a  total  of  553  family 
housing  units.  Improvements:  provide  needed  storage  In  the  utility  room 
and  decrease  the  potential  damage  due  to  leakage  In  the  utllity/kitchen 
area  by  relocating  the  hot  water  heater  to  the  garage;  relocate  furnaces 
In  30  units  to  increase  space  In  kitchens;  redesign  kitchens  to  provide  a 
better  working  relationship  between  appliances,  counters  and  cabinets; 
Install  dishwashers,  additional  cabinets  and  counter  space;  Install  an 
accordion  door  between  the  kitchen  and  utility  rooms  to  Improve 
circulation;  install  GFI'S  in  all  bathrooms,  kitchens,  patios  and  garages; 
correct  .existing  unsafe  conditions  (inadequate  number  of  wall  outlets)  by 
adding  outlets  to  those  walls  without  outlets;  install  one  water  pressure 
regulator  per  house.  Repairs:  replace  vinyl  asbestos  tile  (VAT)  and 
hardwood  flooring  as  needed;  remove  asbestos  In  the  tile  and  mastic; 
replace  hot  water  heaters,  replace  existing  aluminum  windows;  replace 
exterior  doors,  provide  weatherstripping,  reinstall  sliding  patio  doors 
and  replace  screens;  repair  kitchens  by  replacing  cabinets,  counters, 
exhaust  hoods  and  sinks  (built-in  ovens  and  countertop  stoves  will  be 
removed  and  replaced  with  spaces  for  free  standing  stoves);  remove  and 
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1.  COMPONCNT 

NAVY 

FY  19  JlMILITARY  CONSTRUCTION  PROJECT  DATA 

1  OATS 

3.  INSTALLATION  ano  location 

NAS  POINT  MUGU,  CA 

4.  PAOJtCT  TITLt 

IMPROVEMENTS 

S.  PNOJCCT  NUMB*  A 

dispose  of  asbestos  in  wall boards  and  tapes  in  kitchens. 

bathrooms  and 

utility  rooms  and  Install  new  gypsum  walla  and  ceilings;  replace 
Incandescent  light  fixtures  in  the  halls,  corridors,  baths,  kitchens  and 
utility  rooms  with  energy  saving  fluorescent  fixtures;  replace  existing 
fluorescent  light  fixtures  containing  PCB'S  with  new  fluorescent  fixtures; 
replace  all  battery  operated  smoke-detectors  with  new  smoke  detectors  that 
are  hardwired  with  battery  backup;  replace  thermostats  with  energy 
efficient  thermostats  having  timer  controls;  replace  existing  wiring  and 
electrical  outlets  with  new  safe  material;  replace  water  and  gas  piping; 
replace  damaged  bathroom  ceramic  floor  tile  with  new  sheet  vinyl  flooring; 
remove  water  damaged  wall  tiles  and  install  one-piece  wall  enclosures 
around  showers  and  tubs;  provide  monolithic  masonry  shower  pans  where 
showers  have  damaged  tile  floors  and  drains;  replace  old  and  inadequate 
vanities,  sinks  toilets,  medicine  cabinets,  and  towel  racks  with  new 
equipment;  and  replace  ceiling  heat  fans  (disconnected  as  a  fire  hazard) 
and  damaged  exhaust  fans. 


11.  REQUIREMENTS: 

REQUIREMENTS /CURRENT  SITUATION:  VAT  is  worn,  pitted  and  mismatched  (mastic 
also  contains  asbestos)  and  hardwood  floors  are  stained  and  scratched. 
Existing  aluminum  windows  exhibit  leakage /condensation  problems  and  are  not 
energy  efficient  or  helpful  with  noise  nuisance  (very  active  air  station). 
Exterior/interior  doors  and  hardware  are  in  poor  condition  (exterior  doors 
do  not  have  deadbolts).  Patio  sliding  glass  doors  cannot  be  secured. 

Screen  doors  are  in  poor  condition.  Garage  doors  are  unwieldy,  warped, 
damaged  and  can  only  be  secured  with  padlocks.  Kitchens  are  small,  dark 
and,  poorly  designed  with  insufficient  storage  and  counter  space,  and  are 
without  dishwashers.  Swing  door  to  utility  area  creates  circulation 
problems.  Utility  area  has  insufficient  storage.  Hot  water  heaters  are 
deteriorated  due  to  the  excessive  high  alkaline  content  of  base  water  and 
are  located  in  the  utility  room  where  leakage  causes  damage  to  both  utility 
and  kitchen  floors.  Bathrooms  have  chipped  and  cracked  ceramic  floors, 
walls  and  sink/counter  area.  Leakage  has  caused  dry  rot  in  floors  and 
walls  (some  studs  are  water  damaged).  Ceiling  heat  fans  were  disconnected 
as  a  fire  hazard  (there  is  no  other  heat  source  in  bathrooms)  and  exhaust 
fans  are  rusted  and  damaged.  Existing  vanities,  medicine  cabinets  are  old, 
damaged  and  have  inadequate  storage.  Sinks  and  toilets  are  near  the  end  of 
their  useful  life.  Existing  ungrounded  wiring  is  original,  brittle  and 
damaged.  Outlets  are  inadequate  for  occupant  needs.  Existing  water  pipes 
are 
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CURRENT  SITUATION  (cont.) ;  corroded  due  to  high  elkellne  content  end  do 
not  have  pressure  relief  valves.  Drainage  problems  are  common 
occurrences.  There  is  asbestos  in  the  uallboards  and  tapes  in  the 
kitchens,  baths,  and  utility  rooas  (may  become  friable  due  to  extensive 
repair  work).  There  are  PCB's  in  existing  fluorescent  fixtures.  Smoke 
detectors  are  battery  operated  and  located  on  the  ceiling  above  corridor 
doorway,  not  installed  immediately  outside  bedrooms.  Thermostats  have  no 
timer  controls.  Interior/exterior  walls  are  badly  in  need  of  minor  repair 
caulking  and  painting.  Attic  has  loose  blown~in  insulation  that  is 
blocking  air  flow  at  eave  vents  creating  mildew  problems.  Some  exterior 
wood  posts,  eaves,  and  sidings  are  dry  rotted  and  have  termites. 

IMPACT  IF  NOT  PROVIDED;  Without  required  work,  faulty  wiring  and  plumbing 
will  cause  continued  escalation  of  maintenance  costs  as  well  as  posing 
potential  hazardous  situations  for  occupants.  Kitchens  that  lack 
dishwashers  and  sufficient  cabinetry,  bathrooms  that  are  unsanitary  due  to 
deterioration,  leaking  pipes,  asbestos  ladened  floors  and  walls  and 
PCB-fllled  lighting  perpetuate  occupant  dissatisfaction.  These  units  are 
less  desirable  than  those  in  the  surrounding  community  and  will  Increase 
the  complexity  of  management  functions. 
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WHOLE HOUSE  REPAIRS /IMPROVEMENTS 
TO  100  FAMILY  BOUSING  UNITS 


t.  arooram  clsmsnt 
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IMPROVEMENTS 

711 

HC/R-1-90 

i  5,830.2 
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itsm 

WMM 

quantity 

UNIT 

COST 

COST 

ISOOOI 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

100 

34.8 

3,478.2 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

100 

23.5 

2,  352.0 

EA 

100 

58.3 

5,830.2 

TOTAL  REQUEST 

5,830.2 

Area  Cost  Factor  »  1.18 

- 
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This  project  encoapssses  wholehouse  repairs  and  laproveaents  to  100 
enlisted  Chesterton  Capehart  units.  laproveaents:  install  dishwashers, 
vanities,  exhaust  fans,  and  stall  shower  enclosures.  Repairs:  replace 
countertops  and  kitchen  casework,  kitchen  floors,  kitchen  sink,  exhaust 
fan,  disposals,  lights  receptacles,  ovens  and  cooktops;  patch/paint 
kitchens;  replace  bath  lavatories  and  water  closets,  all  bath  accessories 
(e.g.,  towel  b>rs,  soap  dishes,  etc),  aediclne  cabinets;  repair/reglaze 
ceramic  tile;  repair/replace  bathtubs.  Interior  plumbing  components; 
replace  all  windows;  and  paint  exterior  as  required. 


"IT!  REQUIREMENTS:  - - 

REQUIREMENTS /CURRENT  SITUATION:  Perform  needed  Improvements  while 
concurrently  accomplishing  repair  tasks  on  these  units.  These  units, 
built  In  1960,  still  retain  the  majority  of  their  original  components. 

The  kitchens  are  without  dishwashers.  Some  baths  are  without  vanities  or 
exhaust  fans.  Stall  showers  require  the  installation  of  shower  doors  to 
prevent  water  damage.  Kitchen  countertops  are  chipped,  scratched,  marred, 
separating,  and  have  burn  spots.  Cabinets  are  heavily  worn  and  have  a 
variety  of  problems  ranging  from  water  damage  to  separating  backs  and 
sides.  The  30-year  old  flooring  (VAT)  shows  the  effect  of  three  decades 
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1132.8 


i.  cost  nraum 
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FAMILY  BOUSING  IMPROVEMENTS 


CON CURRENT  REPAIRS  AND  HAINTENANCE 


TOTAL  REQUEST 


Area  Coat  Factor  *  1.21 


UNIT 

COST 

corr 

<•000 > 

10.1 

10.1 

122.7 

122.7 

132.8  j 

132.8 

132.8 

Thla  project  encoapaeaea  wholehouse/site/utilities  laproveaenta  and 
repalra  to  one  Flag  unit  -  Quartets  "C".  laproveaenta:  provide  fan/ light 
aaaeabllea  with  control  in  each  hath,  range  hood,  laundry  sink,  CFI 
receptaclea,  additional  electrical  receptaclea,  energy  efficient  light 
fixturea  in  kitchen,  bathe;  light  flxturea  in  cloeete  that  aeet  the  NEC, 
wired  eaoke  detectora,  avltchea  for  cloeet  llghte.  Repalra:  reaove 
aabeatoa;  replace  drlvevay,  sidewalk,  roof  ehlnglee;  rebuild  brick 
chlaneya;  replace  VCT  flooring  in  baeeaent  toilet  rooa,  windows  in  3rd 
floor  back  bed rooa,  50SF  of  plaster  ceilings,  garage  roofing,  boiler, 
water  heater,  bathroom  fixtures,  fuse  panels  on  third  floor  electrical 
receptacles;  repair  termite  daaage  at  porch;  and  paint  door  and  window 
trla. 


REQUIREMENT :  Existing  bath  fans  are  noisy,  inefficient.  Some  baths  do 
not  have  fans.  Overhead  lights  are  required  for  tub  area.  Range  hood  is 
too  aaall.  Laundry  sinks  are  old.  Electrical  receptacles  in  kitchen, 
baths,  basement,  and  garage  are  not  GFI  protected.  The  number  of 
receptacles  do  not  meet  NEC  requirements.  Lighting  fixtures  are 
inefficient,  painted  over,  and  do  not  meet  NEC  requirements.  Smoke 
detectors  are  battery  operated  and  are  contaminated.  Closet  lights  do 
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not  have  switch**,  and  the  valance  lighting  has  unsightly  surface 
•vl tchas.  Tbs  drlvavay  Is  worn  nod  cracked.  Conersts  sidewalk  Is  uneven, 
cracked  and  hazardous.  Asphalt  shingle  roof  la  over  20  pears  old  and  Is 
deteriorated.  Brick  chimney*  are  IosIbb  sorter.  Basement  toilet  room  VCT 
flooring  has  delaminated .  Third  floor  back  bedrooa  eliding  windows  are 
ill  fitting,  not  insulated  and  difficult  to  operate.  Fleeter  walla  and 
ceiling  are  cracked  and  loose.  Paint  build-up  on  door  and  window  trim  has 
caused  alligator  cracking.  Garage  roof  has  deteriorated  and  trim  Is 
cracked  and  rotted.  Boiler  la  old  and  inefficient.  Tankless  water  heater 
is  old  and  inefficient.  Bathroom  fixtures  are  old  and  mismatched.  Fuse 
panels  on  the  third  floor  are  outdated  and  one  Is  burled  In  the  shaftway. 
Electrical  receptacles  are  painted  over  and  broken.  Porch  structure  has 
been  damaged  bp  termites. 

CURRENT  SITUATION;  Windows  are  opened  in  the  warm  weather,  in  cold 
weather  there  is  no  ventilation  in  the  baths.  Existing  range  hood  does 
not  exhaust  cooking  odors.  Laundry  sink  takas  too  much  space.  CFI 
protection  is  not  available.  Electric  extension  cords  are  being  used . 
Energy  wasting  light  fixtures  are  being  used.  Battery  operated  smoke 
detectora  are  being  used.  Closet  lights  are  inconvenient  and  unsafe.  The 
present  condition  of  the  driveway,  sidewalks,  roofing,  chimneys,  basement 
toilet  room  flooring,  windows,  plaster  ceilings  and  valla,  trim  paint, 
garage  roof,  tubs,  lavatories,  watercloaeta,  are  contributing  to 
discontent  of  the  occupanta. 

IMPACT  IF  HOT  PROVIDED;  Old  and  worn  items  will  continue  to  wear  and 
became  an  even  more  critical  eource  of  discontent  with  the  occupants. 
Electrical  code  violations  will  continue  to  be  a  possible  safety  hazard. 
Energy  will  continue  to  be  wasted.  The  cost  to  provide  the  necessary 
improvements  and  repairs  will  continue  to  escalate.  Safety  hazards  (fire) 
will  continue  to  exist. 
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WHOLE HOUSE /SITE  IMPROVEMENT  AND 


S.  CATEOORY  CODS 

1.  PROJCCT  NUMBER 

711 

H/RC-2-90 

$2,611.1 


•  corr  urtMATu 


FAMILY  HOUSING  IMPROVEMENTS 


UM  I  QUANTITY 


EA  40 


UNIT  {  COST 
COST 


279.0 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


EA  40  158.3  12.332.1 


65.3  2,611.1 


TOTAL  REQUEST 


2,611.1 


Area  Cost  Factor  >1.21 
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This  project  encoapaases  wholehouse/site/utllities  Improvements  and 
repairs  to  40  officer  and  enllst€d  units.  Improvements:  Install  bathroom 
exhaust/light  fixture,  dishwashers,  ducted  range  hoods,  GFI  electrical 
receptacles  In  kitchen,  bath,  and  additional  exterior  electrical 
receptacles,  energy  efficient  light  fixtures  in  kitchens;  redesign  site 
with  court  yards,  more  contemporary  play  areas  and  improved  landscaping. 
Repairs:  remove  asbestos  from  ceilings  and  floors;  repair  asphalt  paving; 
replace  concrete  retaining  walls,  rusted  shower  rods  with  glass  sliding 
doors,  wired  smoke  detectors,  windows,  window  wall  panels,  roofing, 
fascia,  and  soffits,  gutters;  repair  brick  and  repoint;  rehang  laundry 
chute  doors;  replace  exterior  doors  and  weatherstripplng.  Interior  door 
hardware  closet  shelves  and  rod  with  mid  span  support  kitchen  cabinets  and 
counter  tops,  f intube  baseboard  convectors,  boiler,  water  heater,  oil 
tank,  water  closet,  lavatory,  tub,  kitchen  sink,  door  bells  and  chimes; 
remove  and  reset  existing  metal  interior  door  frames. 


REQUIREMENT :  Bathrooms  are  not  vented,  and  there  is  no  overhead  light  for 
the  tub.  Site  is  poorly  utilized  with  a  minimum  of  play  areas  and  no  yard 
space  for  the  residents.  Shower  rod  ends  are  rusting.  Units  do  not  have 
dishwashers.  Kitchen  range  hood  is  ductless  and  the  bearings  are  noisy. 
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Electrical  receptacles  do  not  meet  the  NEC  requirements.  Lighting 
fixtures  are  broken,  painted,  not  secure,  and  Inefficient.  Saoke 
detectors  are  battery  operated,  and  are  in  violation  of  present  building 
code.  Pavement  is  in  poor  condition  with  longitudinal  and  transverse 
cracks.  Ten  percent  of  the  concrete  retaining  vails  are  cracked.  Metal 
vindovs  are  not  Insulated  and  sashes  are  difficult  to  operate.  Some  sills 
are  loose  or  missing.  Metal  lintels  are  rusting  and  spalling.  Wood 
spandrel  and  colored  panel  in  window  wall  are  loose  and  cracking.  Roofs 
are  reaching  the  end  of  their  life  expectancy  (20  years)  and  are  starting 
to  leak.  Hood  fasciae  are  rotting  and  paint  is  peeling.  Thirty  percent 
of  the  metal  gutters  are  dented  or  loose,  and  will  sustain  additional 
damage  with  the  proposed  new  roofing.  Ten  percent  of  the  brick  facing  is 
spalling  and  chipping.  Joints  are  loosing  mortar.  Exterior  wood  doors 
(units  and  mechanical  rooms)  are  checked,  cracked,  and  are  delaminating. 
Heatherstripping  is  missing  or  damaged.  Interior  door  hardware  (locking 
type)  have  been  rendered  ineffective.  Laundry  chute  doors  are  poorly 
aligned.  Closet  shelves  and  rods  are  sagging.  Closet  door  frame 
headpieces  have  been  dropped  and  are  separated  at  joints.  Kitchen 
cabinets  and  counter  tops  are  delaminating,  hardware  is  loose  or  missing, 
and  the  finish  is  worn.  Baseboard  fin  tube  convectors  and  covers  are 
damaged  and  pieces  of  the  covers  are  missing.  Boilers  are  old, 
inefficient  and  leak.  Tankless  heater  is  inefficient.  Metal  oil  tanks 
and  inefficient  boilers  are  reaching  the  end  of  their  useful  lives. 
Bathroom  fixtures  are  old  and  mismatched.  Kitchen  sinks  are  old  and 
outdated.  Door  bells  are  inoperative  and  painted  over. 

CURRENT  SITUATION:  Windows  are  opened  in  the  warm  weather,  and  in  cold 
weather,  there  is  no  ventilation  in  the  baths.  Site  is  not  being  used  to 
its  full  potential.  Ductless  range  hoods  are  being  used.  GFI  protection 
is  not  available.  Electric  extension  cords  are  being  used.  Energy 
wasting  light  fixtures  are  being  used.  Battery  operated  detectors  are 
being  used.  Cracked  pavement  and  retaining  walls  are  not  being  repaired. 
The  present  condition  of  the  windows,  doors,  roofing,  spalling  brick, 
interior  door  hardware,  closet  shelves,  closet  doors,  kitchen  counters  an< 
cabinets,  tubs,  lavatories,  vaterclosets,  baseboard  convectors,  boilers, 
and  door  bells,  are  contributing  to  discontent  within  the  community  of  th< 
On  Station  MCON  units. 
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IMPACT  IP  NOT  PROVIDED :  Deterioration  of  alte  lteaa  will  continue  at  ao 
Increasing  rata.  Old  and  worn  lteaa  will  continue  to  wear  and  becoae  ao 
even  aore  critical  aource  of  dlacontent  with  the  occupant*.  Electrical 
code  vlolatlona  will  continue  to  be  a  possible  safety  hatard.  Energy  will 
continue  to  be  waated.  The  coat  to  provide  the  necessary  Improvement*  anJ 
repairs  will  continue  to  escalate.  Boiler*  will  begin  to  fall.  Safety  1 
hazards  (fire)  trill  continue  to  exist.  | 
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53,595.9 
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UNIT 

cost 
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FAMILY  HOUSING  IMPROVEMENTS 

EA 

1 

70 

2.9 

202.  V 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

70 

48.5 

3,393.2 

EA 

70 

51.4 

3,595.9 

TOTAL  REqUEST 

3,595.9 

Area  Cost  Factor  •  1.21 
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This  project  encoapasses  wholehouse/slte/utlllties  improvements  and 
repairs  to  70  of  townhouaea  at  "On-Station  M-COW*.  Improvements:  provide 
bathrooo  exhaust/light  fixture;  redealgn  alte  with  court  yards,  oore 
contemporary  play  areaa  and  improved  landscaping;  Install  dishwashers, 
ducted  range  hoods,  CPI  electrical  receptacles  In  kitchen,  bath,  and 
exterior,  a<*  'tlonal  electrical  receptacles,  energy  efficient  light 
fixtures  in  .t chans ,  and  wired  awoke  detectors.  Repairs:  rewove 
asbestos  f row  reelings  and  floors;  repair  asphalt  paving;  replace  eoocrete 
retaining  walls  end  replace  rusted  shower  rods  with  glaaa  sliding  doors, 
windows,  window  wall  panels,  roofing,  fascia,  soffits  and  gutters;  repair 
brick  and  repoint;  replace  exterior  doors  and  weatherstripping.  Interior 
door  hardware;  rehang  laundry  chute  doors;  replace  closet  shelves  and  rod 
with  aid-span  support;  reaove  and  reset  existing  aetal  Interior  door 
fraaes;  replace  kitchen  cabinets  end  counter  tops,  f intube  baseboard 
convectors,  boiler,  water  heater,  oil  tank,  water  closet,  lavatory,  tub, 
kitchen  sink,  door  buttons,  and  chines. 

TT  requiremehtT  * 


REQU IREMENT :  Bathrooas  are  not  vented,  and  there  is  no  overhead  light  for 
the  tub.  Site  is  poorly  utilised  with  a  ainlaua  of  play  areas  and  no  yard 
space  for  the  residents.  Shower  rod  ends 
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1.  COMPONENT 

dAVY 

FY  1992_MILITARY  CONSTRUCTION  PROJECT  OATA 

>.  DATE 

3.  INSTALLATION  AND  LOCATION 

MSB  NEW  LONDON,  CT 

4.  PROJECT  TITLE 

IMPROVEMENTS 

8.  PROJECT  NUMBER 

ptfegUIREMEHTS  (Coot.):  are  rusting.  Unit*  do  not  have  dishwasher*. 


Kitchen  range  hood  la  ductleaa  and  the  bearings  are  noisy.  Electrical 
receptacles  do  not  meet  the  NEC  requirements .  Lighting  fixtures  are 
broken,  painted,  not  secure, and  inefficient.  Smoke  detectors  are  battery 
operated  in  violation  of  present  code.  Pavement  is  in  poor  condition  with 
longitudinal  and  transverse  cracks.  Ten  percent  of  the  concrete  retaining 
walls  are  cracked.  Metal  windows  are  non~insulated'and  sashes  are 
difficult  to  operate.  Some  sills  are  loose  or  missing.  The  metal  lintels 
are  rusting  and  cracking.  Hood  spandrel  and  colored  panel  in  window  wall 
are  loose  and  checking.  Boofs  are  reaching  the  end  of  their  life 
expectancy  (20  years)  and  are  starting  to  leak.  Uood  fasciae  are  rotting 
and  paint  is  peeling.  Thirty  percent  of  the  metal  gutters  are  dented  or 
loose,  and  will  sustain  additional  damage  with  the  proposed  new  roofing. 
Ten  percent  of  the  brick  facing  is  spalling  and  chipping,  jointB  are 
loosing  mortar.  Exterior  wood  doors  (units  and  mechanical  rooms)  are 
checked,  cracked,  and  are  delaminating.  Weatherstripping  is  missing  or 
damaged.  Interior  door  hardware  (locking  type)  have  been  rendered 
ineffective.  Laundry  chute  doors  are  poorly  aligned.  Closet  shelves  and 
rods  are  sagging.  Closet  door  frame  headpieces  have  been  dropped  and 
separated  at  joints.  Kitchen  cabinets  and  counter  tops  are  delaminating. 
Hardware  la  loose  or  missing,  and  the  finish  is  worn.  Baseboard  fin  tube 
convectors  and  covers  are  damaged  and  some  pieces  of  the  covers  are 
missing.  The  existing  old,  energy  wasting  boiler  is  being  used,  but  Is 
near  the  end  of  its  useful  life.  Taaklpss  heater  is  inefficient.  Metal 
oil  tank  is  reaching  the  end  of  useful  life.  Bathroom  fixtures  are  old 
and  mismatched.  Kitchen  sink  is  old  and  outdated.  Door  bells  are 
inoperative  and  painted  over. 

CURRENT  S ITO AT ION:  Windows  are  opened  in  the  warm  weather.  In  cold 
weather,  there  is  no  ventilation  in  the  baths.  Site  is  not  being  used  to 
its  full  potential.  Ductless  range  hoods  are  being  used.  (71  protection 
is  not  available.  Electric  extension  cords  are  being  used.  Energy 
wasting  light  fixtures  are  being  used.  Battery  operated  detectors  are 
being  used.  Cracked  pavement  and  retaining  walls  are  not  being  repaired. 
The  present  condition  of  the  windows,  doors,  roofing,  spalling  brick, 
interior  door  hardware,  closet  shelves,  closet  doors,  kitchen  counters  and 
cabinets,  tubs,  lavatories,  waterclosets ,  baseboard  convectors,  boilers, 
and  door  bells,  are  contributing  to  discontent  within  the  community  of  the 
On  Station  MOON  units. 
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IMPACT  IF  NOT  PROVIDED:  Deterioration  of  site  iteas  will  continue  et 
an  increasing  rate.  Old  and  worn  iteas  will  continue  to  wear  and 
becoae  an  even  aore  critical  source  of  discontent  with  the  occupants. 
Electrical  code  violations  will  continue  to  be  a  possible  safety 
hazard.  Energy  will  continue  to  be  wasted.  The.  cost  to  provide  the 
necessary  iaproveaents  and  repairs  will  continue  to  escalate,  boilers 
will  begin  to  fail.  Safety  hazards  (fire)  will  continue  to  exist. 
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I.  COMPONINT 
NAVY 


t.  DAT* 


92 

FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AMO  LOCATION 
NSB  NEW  LONDON,  CT 


TOKMSIft  ITE  IMPROVEMENT  AND 
REPAIRS,  4  POO  UNITS 


a.CATIOOSY  COOS 

IMPROVEMENTS 

711 

'  H 

IS.  PHOMCT  CMT 

S355.6 


I  COSTMTMATM 


ITIM 

U/M 

OUAMTITV 

f  UNIT 

1  Coa* 

COST 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

4 

D 

27.6 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

4 

82.0 

328.0 

EA 

4 

88.9 

355.6 

TOTAL  REQUEST 

355.6 

Area  Cost  Factor  •  1.21 

This  project  encompasses  wholehouse/slte/utllities  improvements  and 
repairs  to  On-Station  Quarters,  POO  Cavalla  Court  four  units  officer 
housing.  Iaproveaents:  provide  fen/ light  assemblies  with  control  in  each 
bath,  range  hood,  GPI  receptacles ,  additional  electrical  receptacles, 
energy  efficient  light  fixtures  in  kitchen  and  baths,  light  fixtures  in 
closets  that  aeet'the  NEC,  wired  saoke  detectors,  and  switches  for  closet 
lights.  Repairs:  re-adjust  aanhole  covers  to  grade;  resurface  roadway 
aprons;  replace  concrete  curb,  120ST  of  concrete  walks,  two  catch  basin 
grates,  carports  roofs  with  pitched  roofs,  storage  roof,  windows;  add 
support  Bullions  to  double  windows;  replace  flntube  convectors,  boiler, 
oil  tank,  bathrooa  fixtures,  electric  service  cable  and  conduit,  electric 
panelboard,  door  bells. 


11.  REQUIREMENT: 

REQUIREMENT:  Existing  bath  fans  are  noisy,  and  Inefficient.  Soae  baths 
do  not  have  fans.  Overhead  lights  are  required  for  tub  area.  Kitchens  do 
not  have  range  hoods.  Electrical  receptacles  in  kitchen,  baths,  and 
garage  are  not  GPI  protected.  Nuaber  of  receptacles  do  not  aeet  NEC 
requirements.  Lighting  fixtures  are  inefficient.  Saoke  detectors  are 
battery  operated  and  are  contaminated.  Closet  lights  do  not  hsve. 
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X  INSTALLATION  ANO  LOCATION 

MSB  NEW  LONDON,  Cl 


14.  YAOJfCT  TITLC 

IMPROVEMENTS 


IBMWi;  II  a ICklttg  ArMIBfl  sTnkTng  UBB61U . — Roaaway  suffice  has - 

transverse  sad  alligator  cracking  over  50Z  of  its  surface.  Cooersta  curbs 
art  chipped,  crackad  sad  misaligned.  Driveway  aproo  is  cracked.  Tsa 
p arcane  of  tha  cooersta  sldswelks  ara  crackad  and  broken,  front?  f Its 
par cant  of  tha  catch  basins  gratae  ara  bant.  Carport  flat  roofs  ara 
looking,  trln  is  rotting,  soffit  paint  Is  paaling  and  ara  not  van tad. 

Patio  and  storaga  roofs  ara  In  conflict  which  causae  leaks  and  potantlal 
rotting.  Wood  windows  ara  single  pane  non-energy  officiant  type  with 
peeling  paint.  Wood  headers  above  windows  ara  deflecting,  causing  tha 
wood  trln  to  split.  Bassboard  radiators  ere  bent,  dented  end  alasing 
places.  Boiler  is  old  and  inaffielant.  Metal  oil  tank  is  reaching  tha 
end  of  its  expected  life.  Bathrooa  fixtures  era  old  and  alsnatchad. 
Electric  service  cable  and  conduit  are  in  poor  condition.  Height  of 
service  over  the  porch  roof  doaa  not  neat  MEC  requirements .  Electric 
panelboard  is  in  poor  condition.  Door  bells  are  deteriorated  and 
laopera  tlve. 

CURRENT  SITUATION;  Windows  are  opened  in  the  warn  weather.  In  cold 
weather,  there  is  no  ventilation  in  the  baths.  There  is  no  range  hood. 

CPI  protection  is  not  available.  Klactrlc  extension  cords  are  being 
uaad.  Energy  wasting  light  fixtures  are  being  used.  Battery  operated 
detectors  are  being  used.  Closet  lights  are  inconvenient  and  unsafe. 

Site  paving  and  walks  ara  deteriorating  rapidly  and  will  soon  be  unsafe. 
Carport  and  shed  roof  are  in  need  of,  repairs  to  prsvwit  conplete  failure 
and  further  water  danage.  The  present'  'condition  of  the  driveway, 
sidewalks,  windows,  garage  roof,  tubs,  lavatories,  watsrdoaeta,  and  door 
bells,  are  contributing  to  discontent  of  the  occupants. 

IMPACT  IF  MOT  PROVIDED t  Old  and  worn  Items  will  continue  to  vaar  and 
becone  an  even  nore  critical  source  of  discontent  with  the  occupants. 
Electrical  code  violations  will  continue  to  be  a  possible  safety  hesard. 
Energy  will  continue  to  be  wasted.  The  cost  to  provide  the  necessery 
improvements  and  repairs  will  continue  to  escalate.  Safety  basarda  (fire) 
will  continue  to  exist. 
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ww 


LOCATION 


4.  f  ROrtCT  TITLt 

WHOLE BO USE/S  ITS  IMPROVEMENT  AND 
REPAIRS,  QUARTERS  "A" 


I.  PROORAM  ILIMSNT 

IMPROVEMENTS 


U/M  I  QUANTITY 


UNIT  I  COST 
COST  I  ISOOOt 


FAMILY  BOUSING  IMPROVEMENTS 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


TOTAL  REQUEST 


Area  Cost  Factor  ■  1.21 


1.1  I 


•lii  T-  j.’  i  i-h-t:  if  T»’-* ir.v 


This  project  eneompaases  vholehouse/slte  improvements  and  repairs  to 
On -Station  Quarters  "A".  Improvements:  inatall  fan/light  asseablles  with 
control  in  each  bath;  flrowtlc  switches  for  boiler;  GFI  receptacles; 
additional  receptacles;  energy 'efficient  light  fixtures  in  kitchen,  baths, 
and  rear  exterior  doors;  wired  saoke  detectors;  switches  for  closet 
lights.  Repairs:  reaove  600SF  of  asbestos  ceiling;  replace  windows  in 
sunporch;  replace  dining  rooa  and  kitchen  exterior  doors;  reaove  825SF  of 
plaster  walls;  replace  fin  tube  convectors,  water  circulators,  flue  pipe, 
oil  tank,  bathtub,  lavatories,  waterdoset;  replace  wall  outlets  and 
plates. 


11.  RE 

REQUIREMENT:  Bathrooas  are  not  vented,  and  no  overhead  light  for  tub. 
Fireoaatlc  switches  are  required  on  boilers  by  NFPA.  Electrical 
receptacles  do  not  aeet  the  NEC  requirements.  Lighting  fixtures  are 
^ro*ten*  P*inted,  not  secure, and  inefficient.  Saoke  detectors  are  battery 
operated,  in  violation  of  preaent  code.  Switches  for  closet  lights  are  on 
pull  chains,  which  are  inconvenient.  Removal  of  asbestos  is  needed  (30Z 
*■'**  ceilings  are  cracked  or  improperly  repaired).  Jalousie  windows  in 
sunporch  entertainment  area  are  energy  wasters  and  unsightly.  Wooden 
dining  and  kitchen  exterior  do--::  -•  and  thresholds  are  warped.  Tw^nt-v _ 
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1.  COMPONCNT 

NAVY 

FY  19_2lMlLITARY  CONSTRUCTION  PROJECT  DATA 
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3.  INSTALLATION  ANO  LOCATION 

NSB  NEW  LONDON,  CT 

4.  PftOJCCT  TITLC 

IMPROVEMENTS 

S.  ANOJCCTNUMSCA 

percent  of  the  plaster  veils  ere  cracked.  Baseboard  convectors  are  dented 
and  have  missing  parts.  Old  style  circulators  have  oil  and  water  leaks. 
Flue  pipe  is  rusted  In  places.  Metal  oil  tank  is  reaching  the  end  of  its 
expected  life.  Bathrooa  fixtures  are  old  and  nisnatched.  Hall  outlets 
are  painted  and  broken. 

CUBRENT  SITUATION:  Windows  are  opened  in  the  warn  weather,  in  cold 
weather  their  is  no  ventilation  in  the  baths.  Boilers  are  not  being 
properly  protected  without  flronatic  switches.  GFI  protection  is  not 
available.  Electric  extension  cords  are  being  used.  Energy  wasting  light 
fixtures  are  being  used.  Battery  operated  detectors  are  being  used. 

Stone  wall  is  unsightly.  Cracked  ceilings  and  walls,  jalousie  windows  on 
the  sunporch,  dining  and  kitchen  doors,  baseboard  convectors,  bathroom 
fixtures,  and  wall  outlets  are  all  contributing  to  the  discontent  of  the 
occupant . 

IMPACT  IF  NOT  PROVIDED:  Deterioration  of  site  items  will  continue  at  an 
Increasing  rate.  Old  and  worn  items  will  continue  to  wear  and  become  an 
even  more  critical  source  of  discontent  with  the  occupants.  Electrical 
code  violations  will  continue  to  be  a  possible  safety  hazard.  Energy  will 
continue  to  be  wasted.  The  cost  to  provide  the  necessary  improvements  and 
repairs  will  continue  to  escalate.  Safety  hazards  (fire)  will  continue  to 
exist. 
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3.  installation  ANO  LOCATION 

I  NSB  NEW  LONDON,  CT 


4.  PNOVICT  TIT L« 

I  WHOLEHOUSE/SITE  IMPROVEMENT  AND 


S.  PMOONAM  CLSMSNT  «.  CATCOONV  COOt  7.  NIOJiCT  NUUISK  ■  **OJCCT  COST  ISOOOl 

IMPROVEMENTS  711  HC-4-87(R)  *685.1 


1  COST  KSTIMATKS 


FAMILY  HOUSING  IMPROVEMENTS 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


TOTAL  REQUEST 


U/M 

quantity 

UNIT 

COST 

COST 

ISOOOl 

EA 

4 

4.5 

17.9 

EA 

4 

166.8 

667.2 

EA 

4 

171.3 

685.1 

685.1 

Area  Cost  Factor  ■  1.21 


1 10.  DESCRIPTION  OF 


FnucTion 


This  project  encompasses  wholehouse  Improvements  and  repairs  to  one 
building  of  four  enlisted  units  at  Polaris  Park.  This  will  serve  as  a 
“Prototype"  of  work  proposed  for  the  FY  1991  Repair  and  Maintenance 
program  at  this  site.  The  site  work  proposed  in  the  FY  91  program  is  not 
included  In  this  project.  Improvements:  provide  fire  rated  wall  in  place 
of  existing  furnace  room  door  and  new  exterior  door  to  replace  interior 
door;  bathroom  exhaust/light  fixture;  ducted  range  hoods;  dishwashers;  GFI 
receptacles  in  kitchen,  baths,  basement  and  exterior;  additional 
receptacles;  energy  efficient  light  fixtures  in  kitchen  and  bath;  wired 
smoke  detectors;  Repairs:  asbestos  removal  from  ceiling  and  floors, 
replace  foundation  coping;  replace  siding  and  trim;  replace  garage 
ceilings,  windows  and  sliding  glass  doors,  roofing,  660  SF  of  drywall, 
exterior  doors,  closet  shelves,  vinyl  base,  closet  doors,  kitchen  cabinets 
and  counters;  replace  furnaces,  heat  registers,  metal  chimneys,  oil  tanks, 
tubs,  lavatories  and  water  closets;  replace  electrical  wall  receptacles, 
door  bells;  weather  proof  existing  electrical  panels. 


REQUIREMENT :  Access  to  furnace  room  is  from  an  Interior  door.  This  is 
very  inconvenient  for  maintenance.  Bathrooms  are  not  vented,  walls  sweat, 
and  there  is  no  overhead  lighting  for  shower  area.  The  existing  kitchen 
range  hood  fans  are  noisy  and  not  vented. 
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3.  installation  ANO  LOCATION 
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4.  AAOJCCT  TlTLC 

5  nsillf  NwMSl* 

IMPROVEMENTS  -  — _ 

UEQUIREMZNTS  (Coot.):  Unit*  do  not  have  dishwashers.  CFI  receptacles  or* 
required  by  NEC.  Additional  receptacle*  «re  required  by  the  NIC. 

Lighting  fixture*  are  broken,  not  secure,  end  inefficient  at  kitchen*  and 
>ath*.  Smoke  detector*  are  required  by  code  to  be  wired.  larking  1* 
inadequate.  Celling*  are  sprayed  with  acoustic  asbestos-containing 
plaster  and  floor  til*  contain*  asbesto*.  Siding,  door*  and  roof*  are 
rotting.  Finish  1*  delaminating  and  door*  are  cracked  end  insecure, 
tailboxes  are  poorly  supported  and  distributed.  Metal  foundation  coping 
is  rusting.  Vinyl  coated  trla  is  peeling  and  the  substrate  is  rotting. 

Hie  exterior  siding  is  blistering  over  20X  of  its  surface.  Siding  is  also 
providing  structural  support  for  the  exterior  walls.  Car age  fir*  rated 
ceilings  are  sagging,  holed  or  missing.  Metal  window*  and  the  sliding 
glass  doors  are  aon-thermal.  The  seal  on  the  thermal  glass  door  is 
broken.  They  are  wasting  energy  and  unsightly.  Roof*  ere  IS  years  old 
and  reaching  the  end  of  their  useful  life,  the  sheathing  is  sagging 
between  rafters.  Dry  walls  are  cracking  and  showing  nail  pop*  over  20X  of 
the  Interior  surfaces.  Exterior  metal  doors  are  rusted,  dented  and  the 
Bail  slots  arc  poorly  fixed  and  wasting  energy.  Closet  shelve*  are  warped 
from  overloading.  Vinyl  base  is  old,  chipped  and  delaminating.  Metal 
closet  doors  are  bent  and  cracked.  Kitchen  cabinets  and  counter  tops  are 
lelamlnatlng,  hardware  is  loose  or  missing,  finish  is  worn.  Cabinets  were 
constructed  with  very  inexpensive-materials.  Some  units  have  a  hatsrdous 
condition  where  the  range  is  too  close  to  window  curtains.  Furnace  Is  old 
and  inefficient.  Heat  registers  are  rusty  and  bent.  Metal  chimney  is  in 
poor  condition.  Metal  oil  tanks  are  reaching  end  of  expected  life. 
Bathroom  fixtures  are  old  and  mismatched.  Vail  outlets  are  broken  and 
painted  over.  Door  bells  are  inoperative.  Weatherproofed  electrical 
distribution  panels  are  rusting  and  leaking,  circuit  breakers  sod  cable 
connections  are  loose. 

CURRENT  SITUATION:  Maintenance  personnel  must  enter  the  unit  to  service 
the  furnace.  Often  this  is  difficult  to  coordinate  with  the  occupant  and 
the  housing  office.  Baths  are  not  properly  vented  or  lighted.  Ductless 
range  hoods  are  being  used.  GFI  protection  is  not  available.  Electric 
extension  cords  are  being  used.  Energy  wasting  light  fixtures  are  being 
used.  Door  bells  do  not  work.  Battery  operated  smoke  detectors  are  being 
used.  The  present  condition  of  the  foundation  coping,  siding  and  trla, 
garage  ceilings,  windows,  doors,  roofing,  dryvall,  closet 
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IMPROVEMENTS 
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shelves,  vinyl  but,  closet  doors,  kitchen  counters  snd  csblnsts,  tubs, 
lsvstorlss,  snd  watsrclossts ,  srs  contributing  to  discontentment  within 
the  coiBunlty  of  Polar Is  Park. 


IMPACT  IF  NOT  PROVIDED:  Old  snd  worn  iteaa  will  continue  to  wear  and 
bacons  an  even  aore  critical  source  of  discontent  with  the  occupants. 
Electrical  code  violations  will  continue  to  be  a  possible  safety  hazard. 
Energy  will  continue  to  be  wasted.  The  cost  to  provide  the  necessary 
laproveaents  snd  repairs  will  continue  to  escalate.  Furnaces  will  begin 
to  fail.  Safety  hazards  (firs)  will  continue  to  exist. 
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3.  INSTALLATION  and  LOCATION  4.  AMOJCCT  TITlC 

NS  MAYPORT,  FL  ALTERATIONS  TO  QUARTERS  212 

ONE  FLAG  UNIT 

S.  MtOOftAM  SLSMINT  It.  CATKOOAV  COOS  7.  PWollsCT  NUMU*  (•■  MOJICT  COST  1*0001 
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COST 
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EA 

1 
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TOTAL  REQUEST 


Area  Cost  Factor  -  .90 
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This  project  encompasses  improvements  to  one  Flag  unit.  Improvements: 
enlarge  the  #2  bedroom  to  be  used  as  the  new  master  bedroom;  alter  the 
bath  and  closet  space  to  be 'included  in  the  master  bedroom;  install  sky 
lights  in  the  living  room;  and  add  a  one  car  garage  and  screen  porch. 

TTI  REQUIREMENT: 

REQUIREMENT :  The  project  is  essential  to  enlarge  the  size  of  bedroom  #2 
to  serve  as  master  bedroom  and  alter  existing  bathroom  of  Flag  Quarters 
547.  Add  a  one  car  garage,  and  screen  porch.  A  larger  master  bedroom  is 
required  to  provide  space  for  a  full  set  of  medium  sized  furniture. 
Alteration  of  the  proposed  master  bathroom  is  required  to  provide  a  more 
functional  arrangement  in  conjunction  with  the  bedroom  addition. 

CURRENT  SITUATION:  The  existing  size  of  the  master  bedroom  is  Inadequate 
to  accommodate  a  complete  bedroom  suite.  The  bathroom  serving  the 
proposed  master  bedroom  is  antiquated  and  separated  from  the  bedroom. 

IMPACT  IF  NOT  PROVIDED:  Flag  officer  will  have  to  continue  to  use 
obsolete,  poorly  designed  quarters.  Additionally,  due  to  the  small  size 
of  the  master  bedroom,  fr—’iture  will  continue  to  be  put  into  storage  at 
government  expense. 
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|l.  COMPONENT 
NAVY 

FY  1B_!i  MILITARY  CONSTRUCTION  PROJECT  DATA 

].  DATE 

].  INSTALLATION  ANO  LOCATION 

NSF  THURMONT,  MD 

4.  PROJECT  TITLE 

WHOLE HOUSE  IMPROVEMENTS /REPAIRS 
TO  21  OFFICERS/ENLISTED  UNITS 

5.  PROGRAM  ELEMENT 

S.  CATEGORY  CODE 

?.  PROJECT  NUMBER 

IMPROVEMENTS 

711 

HC/R-2-87 

UNIT  I  COST 


FAMILY  HOUSING  IMPROVEMENTS 
CONCURRENT  REPAIRS  AND  MAINTENANCE 


TOTAL  REQUEST 


Area  Cost  Factor  ■  .95 


The  project  encompasses  vholehouse  repairs  and  improvements  to  21  officer 
and  senior  enlisted  units.  Improvements:  provide  crawlspace  insulation  in 
five  units,  ductwork  insulation,  reconfigured  kitchens,  dishwashers;  add 
kitchen  cabinets;  update  eTectrical  distribution  systems;  add  circuits,  hard 
wired  smoke  detectors,  central  air  conditioning  systems;  relocate 
washer-dryers  appliances  from  kitchen  area;  and  reconfigure  Quarters  A  to 
accommodate  an  added  bedroom.  Repair:  replace  kitchen  and  bathroom  floors, 
bathroom  tubs,  water  closets,  sinks,  vanities  and  wall  tile,  exterior 
doors, hardware  and  frames,  windows,  kitchen  cabinets,  furnaces  and  ductwork 
insulation,  electrical  system;  and  repair  roadway. 


11.  REQUIREMENTS: 

REQU IREMENTS /CURRENT  SITUATION:  The  units  were  built  in  the  1960's.  There 
is  no  insulation  in  the  crawl-space  area  of  five  units,  and  cold  damp  air 
permeates  the  units  during  the  winter  months.  Kitchens  are  twenty-eight 
years  old,  lack  proper  modern-day  appliances*  washer/dryer  appliances  are 
located  In  open  area  in  kitchen,  occupying  needed  kitchen  space  and  should 
be  relocated  in  another  area  to  reduce  noise  levels  during  meal 
preparation.  Units  have  insufficient  storage  space.  Kitchens  lack 


1.  COMPONENT 

NAVY 

FY  19  92  MILITARY  CONSTRUCTION  PROJECT  DATA 

2  OATS 

|3.  installation  and  location 

NSF  THURMONT 

,  MD 

4.  PROJECT  title 

S.  PROJECT  NUMStR  j 

IMPROVEMENTS 

Insufficient  number  of  properly  grounded  electrical  receptacles  In  the 
kitchen.  The  electrical  systems  are  being  over-loaded  due  to  lack  of 
adequate  circuitry.  Smoke  detectors  are  battery  operated.  Heating 
systems  are  original  oil  fired  furnaces,  and  do  no  have  A/C  systems.  The 
furnaces  require  an  extensive  amount  of  maintenance.  The  units  are  very 
uncomfortable  during  the  summer  months  due  to  the  lack  of  A/C.  Quarters 
A,  converted  a  small  room  into  a  3rd  bedroom,  and  does  not  have  closet 
space.  Kitchen  and  bathroom  subfloor,  floors  and  bath  wall  tile  are 
deteriorated,  marred  and  have  reached  the  end  of  their  economic  life. 
Bathroom  tubs,  water  closets,  sinks  and  vanities  are  old  and  deteriorated, 
with  finishes  discolored  and  hard  to  clean.  Exterior  doors  are  not 
weather-tight,  and  the  sills  not  level.  The  frames  are  racked,  and  the 
hardware  has  deteriorated.  Window  sash  and  frames  have  also 
deteriorated.  The  sash  cords  broken.  The  window  panes  are  single  glaze 
and  leak  air.  They  fit  poorly  and  are  difficult  to  open  or  close  and 
waste  energy.  The  kitchen  cabinets  are  old,  and  have  been  painted 
numerous,  times  making  the  doors  difficult  to  open  or  close.  Furnaces  are 
antiquated  and  inefficient,  requiring  extensive  maintenance  to  keep 
operational.  The  current  electrical  system  has  a  60  amp  capacity  panel, 
and  there  is  an  inadequate  breakdown  of  circuits  throughout  the  units. 
Wiring  needs  to  be  replaced  in  order  to  properly  split  out  branch 
circuits.  The  DM-35  requires  150  amp  minimum  with  an  air  conditioning 
system.  Roadway  surface  is  cracked- and  settled,  base  course  has  failed, 
caused  added  inconvenience  to  occupants. 

IMPACT  IF  NOT  PROVIDED:  Deterioration  of  the  site  items  will  continue. 
Units  will  continue  to  waste  energy,  and  have  excessive  maintenance 
costs.  Safety  will  be  compromised  with  the  extensive  use  of  electrical 
extension  cords.  If  the  new  furnaces  are  not  provided,  we  the  opportunity 
to  save  energy  and  reduce  operational  costs  will  be  eliminated.  Occupants 
will  continue  to  live  in  unsatisfactory  units  and  habitability  problems 
will  lower  occupant's  morale. 
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X  INSTALLATION  AMO  LOCATION 
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4.  AAOJaCT  TiTLS 
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IMPROVEMENTS 

I  REQUIREMENTS /CURRENT  SITUATION  (Coot.):  not  beeo  provided  and  occupants  | 

cm  overload  circuit*.  This  area  1*  extremely  uncoafortabl*  in  tha  suaaer 
aonths,  dua  to  high  humidity.  Currant  alaetrlc  service  la  not  sufficient 
to  support  required  A/C  system.  Estimated  lncraaaa  of  demand  load  1* 

25Z.  Existing  kitchen,  bathroom  and  outdoor  receptacle*  arc  ground  type. 
Kitchen  does  not  have  adequate  nuabar  of  receptacle*.  Exlatlng  ground 
floor  aaoke  detector*  arc  battery  operated.  Carport*  ar*  deteriorated 
requiring  frequent  aalntenance  and  repainting.  The  Intereeetlon  the 
carport  roof  end  houee  wall  preecnt*  a  leak  potential.  Open  carport*  do 
not  adequately  protect  vehicle*,  carport*  that  have  been  cloaed  in  are 
unattractive,  block  view  froa  kitchen  window*,  require  an  even  higher 
level  of  aalntenance  and  repainting,  and  atlll  do  not  provide  protection 
of  vehicle*.  Becaue*  of  topography,  landacaplng  and  aubaurface 
condition*,  splaah  blocka  are  inadequate  to  protect  houae*  froa  atora 
run-off  water.  Rear  yards  of  Individual  units  are  not  clearly  and 
uniforaly  defined,  aany  lack  fencing  end  those  that  are  fenced  have 
outdated  wood  pickets.  There  la  no  central  recreational  area  for  thla 
housing  complex.  Planned  facilities  for  older  children  will  be  too 
distant  froa  the  children's  hones.  Original  window*  provide  poor  theraal 
protection,  are  outdated,  deteriorated  and  difficult  to  operate. 
Configuration  at  entry  doors  (existing  and  proposed)  prevent*  or  Impedes 
moving  large  pieces  of  furniture  into  the  houses.  The  exteriors  of 
3-bedroom  duplex  units  Is  clad  with  two  materials,  the  second  story  front 
are  vinyl  siding,  as  are  the  other.- three  side*  of  the  buildings.  The 
ground  floor  under  the  "garrison"  projection  Is  clad  with  vertical  wood 
siding.  The  wood  siding  is  deteriorated  and  the  vinyl  Is  poorly  attached 
In  some  locations.  Original  VAT  floors  are  aging,  brittle  and  cracked  and 
tiles  asbestos.  In  houses  experiencing  slsb  settleaent,  VAT  has  cracked 
and  chipped  on  edge  of  foundation  wall.  Floor  slabs  have  settled  in  many 
houses,  due  to  poor  compaction  and/or  Inadequate  design  for  subsurface 
conditions.  In  the  aost  extreme  cases,  the  floor  has  pulled  away  froa 
stud  partitions  leaving  a  gap  as  such  as  one  inch.  Wall  tiles  in 
bathrooms  have  deteriorated  joints,  especially  at  corners,  at  juncture 
with  fixtures  and  surrounding  fittings.  Bath  tubs  are  all  original 
equipment,  and  finish  is  worn  and  chipped.  Kitchen  cabinets  are  of  low 
quality,  particularly  the  drawers  whose  plastic  bodies  are  brittle  and 
short-lived.  Soae  overhead  doors  are  broken.  Generally,  cabinets  are  not 
sturdy  enough  for  occupant's  use.  Kitchens  have  insufficient  space  for 
both  kitchen  and  laundry  functions.  No  dedicated  space  Is  provided  for 
laundry  aachlnes,  folding  or  staging  areas.  Covers  for  base  board  fin 
tubes  are  deteriorated  and  damaged,  especially  In  bathrooms  and  by  front 
doors.  Sliding  closet  doors  have  chronic  problems  such  as  jumping  tracks, 
and  open  and  close  with  difficulty. 
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t.  COMPONENT 

NAVY 

FY  19  92  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NWS  EARLE,  NJ 

4.  PROJECT  TITLC 

IMPROVEMENTS 

S.  PROJECT  NUMSCR 

IMPACT  IF  NOT  PROVIDED;  The  proposed  improvements  will  increase  the 
quality  of  life  for  occupants  and  the  proposed  repairs  will  extend  the 
useful  life  of  the  units  and  site.  If  not  implemented,  the  units  will 
require  Increasing  amounts  of  maintenance  and  eventually  some  systems  will 
fall.  In  some  cases,  safety  problems  will  increase  to  the  point  of  being 
serious  violations  of  sound  building  practices.  There  is  a  potential 
danger  to  families  if  electrical  systems  are  not  upgraded  to  handle  the 
modern  appliances  demand  load.  Occupants  will  continue  to  live  in 
unsatisfactory  units;  roofs,  wooden  siding,  windows,  interior  and  exterior 
finishes  will  continue  to  deteriorate.  Kitchen/laundry  area  will  remain 
cluttered  due  to  lack  of  proper  storage  space  and  carports  will  be  used  as 
a  storage  area.  Deterioration  of  remaining  household  items  will  continue 
at  an  increasing  rate  and  remain  a  source  of  discontent  with  the 
occupants. 
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I  COMPONENT  92  a.  DAT! 

NAVY  FY  IB _ MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

NWS  EARLE,  NJ 


4.  PROJICT  TITLI 

HOLEHOUSE/SITE  IMPROVEMENT  AND 
PAIRS,  3  ENLISTED  UNITS 


S.  PROGRAM  CLSMINT  S.  CATSGORV  CODS  I.  PnoJSCT  NUMBSR  • PROJICT  COST  ISOOOI 

IMPROVEMENTS  711  HC/R-2-89  $196.3 


I.  COST  UTIMATBS 


ITCM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOOI 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

3 

17.4 

52.2 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

3 

48.0 

144.1 

EA 

3 

65.4 

196.3 

TOTAL  REQUEST 

196.3 

Area  Cost  Factor  *  1.17 
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This  project  encompasses  Improvements  and  repairs  to  three  Capehart 
enlisted  housing  units  in  one  triplex  building.  Improvements:  Install 
central  air-conditioning;  upgrade  electrical  service;  provide  ground  fault 
receptacles  and  hard-wired_ smoke  detectors.  Repairs:  replacement  of 
exterior  siding,  windows,  shingle  roof,  rear  yard  fencing,  furnaces, 
boilers  and  associated  piping. 


UIREMENT: 

REQUIREMENT/CURRENT  SITUATION:  This  project  involves  the  addition  of 
central  air-conditioning;  replacement  of  exterior  siding,  windows,  shingle 
roof,  rear  yard  fencing,  gas-fired  furnaces,  boilers  and  associated 
piping;  upgrading  electric  service  and  providing  individual  electrical 
boxes  and  ground  fault  receptacles  and  hard  wired  smoke  detectors  to 
enlisted  quarters.  Quarters  do  not  have  central  air-conditioning  system 
and  occupant:  have  installed  window  units,  which  are  inefficient. 

Dedicated  circuits  have  not  been  provided  and  occupants  can  overload 
circuits.  This  locality  is  extremely  uncomfortable  in  the  summer  months 
due  to  its  high  humidity.  Current  electric  service  is  not  sufficient  to 
support  required  air  conditioning  system.  The  estimated  load  increase  is 
40  percent.  Electrical  receptacles  in  wet  areas  are  not  GFI. 
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IMPROVEMENTS 

S.  rAOitCT  NumSCA 

REqUIREMENT/CPRRENT  SITUATION  (Coot.):  Smoke  detectors  arc  not 
hard-wired.  Building  la  sheathed  In  aabaatoa  cement  aiding  «4>leb  could  be 
a  morale  problem.  It  may  poee  a  health  hazard,  and  la  unattractive. 
Quartern  have  the  original  wood  windowa  with  aluminum  atorme.  Ulndowa  are 
not  weathertlght  and  are  difficult  to  operate.  Paint  and  glazing  are 
deteriorated.  Aaphalt  shingle  roof  is  deteriorated.  Shingles  may  contain 
asbestos.  Wood  fencing  in  rear  yards  la  deteriorated  and  not  uniform. 
Existing  oil  fired  furnace-boiler  is  outdated,  inefficient  and 
unprotected.  The  above-ground  fuel  tank  is  in  poor  condition. 

IMPACT  IF  NOT  PROVIDED:  The  proposed  improvements  will  increase  the 
quality  of  life  for  occupants  and  the  proposed  repairs  will  extend  the 
useful  life  of  the  units  and  site.  If  not  implemented,  the  units  will 
require  increasing  amounts  of  maintenance  and  eventually  some  systems  will 
fall.  In  some  cases  safety  problems  will  increase  to  the  point  of  being 
serious  violations  of  sound  building  practices.  There  Is  a  potential 
danger  to  families  if  electrical  systems  are  not  upgraded  to  handle  the 
modern  appliances  demand  load.  Occupants  will  continue  to  live  in 
unsatisfactory  units.  Roofs,  cement  asbestos  siding,  windows,  fencing  and 
exterior  finishes  will  continue  to  deteriorate.  If  furnaces  are  not 
provided,  the  opportunity  to  save  energy  and  reduce  maintenance  costs  will 
be  eliminated.  Deterioration  of  remaining  household  Items  will  continue 
at  an  increasing  rate  and  cause  discontent  among  the  occupants. 
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665.4 
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665.4 

Area  Cost  Factor  •  1.17 
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This  project  will  provide  wholchouse  laproveaents  and  repairs  to  8  officer 
units  in  six  buildings,  *  ranch  style  and  2  duplex  style  quarters, 
laproveaents :  Install  central  air-conditioning,  range  hood,  site  lighting 
and  privacy  fencing,  carport/storage  area,  twin  dining  rooa  windows  with 
sliding  patio  doors,  upgrade  of  alectrlcal  service  and  provision  of  ground 
fault  receptacles  .  Repairs:  replaceaent  of  windows,  exterior  siding, 
VAT  floors,  ground  floor  powder-rooa  floor. 

TT  REQUIREMENT: 

REQU IREMENT /CURRENT  SITUATION:  This  project  involves  the  addition  central 
air-conditioning  systea,  range  hood,  site  lighting  and  privacy  fencing; 
replacing  windows,  exterior  siding,  VAT  floors,  ground  floor  powder-rooa 
floor,  carport/storage  area,  twin  dining  rooa  windows  with  sliding  patio 
doors;  upgrading  electrical  service;  and  providing  GFI  receptacles  and 
hard-wired  saoke  detectors.  These  quarters  do  not  have  air-conditioning 
systeas  and  occupants  have  Installed  window,  units,  which  are  inefficient. 
Dedicated  circuits  have  not  been  provided  and  occupants  can  overload 
circuits.  This  area  is  extreaely  uncoafortable  in  the  suaaer  aonths 
because  of  its  high  hualdlty.  Exhaust  fan  over  kitchen  stove  Quarters  605 
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4.  PAOJECT  TITLE 

IMPROVEMENTS 

S.  PROJECT  NUMBER 

IrEQUIREMENT/CURRENT  SITUATION  (Cont.): 

is  noisy,  antiquated,  and  steam 

from  cooking  is  contributing  to  excessive  moisture  build-up.  Houses  have 
inadequate  site  lighting  for  safety  and  security  in  front  and  rear  areas. 
Fencing  for  duplex  units  is  laid  out  in  a  haphazard  way,  lacks  uniformity 
and  has  deteriorated  wood.  There  is  no  fencing  for  yards  of  ranch 
houses.  Original  wood  windows  are  in  excess  of  twenty-five  years  old, 
deteriorated,  require  extensive  maintenance,  provide  inadequate  thermal 
protection  and  are  difficult  to  operate.  Exterior  of  duplex  quarters  is 
faced  with  three  types  of  material:  1)  ground  floor  front  wall  is 
vertical  wood  siding  around  doors,  2)  brick  veneer  at  flanking  living 
rooms,  and  3)  the  second  story  front,  and  entire  side  and  back  walls  have 
asbestos  cement  siding.  Hood  siding  by  front  doors  is  deteriorated. 
Asbestos  cement  siding  is  aging,  brittle  and  chipped.  Material  is 
unattractive  and  poses  a  possible  hazard.  The  exterior  of  ranch  quarters 
is  faced  with  the  same  three  types  of  material  as  duplex  quarters.  The 
vertical  wood  siding  and  asbestos  cement  siding  are  both  deteriorated. 
Original  VAT  floors  are  aged,  brittle.  There  is  minor  slab  settlement  in 
Quarters  604  and  605.  Ground  floor  bathroom  Quarters  604A  has  a  long 
crack  in  tile  floor  parallel  to  exterior  wall,  probably  resulting  from 
slab  settlement.  Current  carport/storage,  kitchen  and  laundry  areas  are 
deficient  at  all  quarters  in  this  area.  Carports  are  deteriorated  and 
require  frequent  maintenance  and  repainting.  Carports  do  not  adequately 
protect  vehicles,  block  view  from .kitchen  windows,  and  require  a  high 
level  of  maintenance  and  repainting.  The  kitchens  are  too  small  for  the 
laundry  accoutrements  Installed  here.  Because  of  both  existing  and 
proposed  configurations  at  entry  doors,  it  is  difficult  to  move  oversized 
pieces  of  furniture  to/from  Quarters  603,  604  and  605.  Receptacles  at 
bathrooms,  kitchen  sinks  and  outdoors  are  grounded  type.  Current  electric 
service  is  not  sufficient  to  support  required  air-conditioning  system. 
Estimated  increase  in  electrical  load  is  35Z  for  Quarters  600-602  and  25Z 
for  Quarters  603-605. 

IMPACT  IF  NOT  PROVIDED:  The  proposed  improvements  will  increase  the 
quality  of  life  for  occupants  while  the  proposed  repairs  will  extend  the 
useful  life  of  the  units  and  site.  If  not  implemented,  the  units  will 
require  increasing  amounts  of  maintenance  and  eventually  some  systems  will 
fall.  In  some  cases,  safety  problems  will  increase  to  the  point  of  being 
serious  violations  of  sound  building  practices.  There  is  a  potential 
danger  to  families  if  electrical  systems  are  not  upgraded  to  handle  modern 
appliance  demand  loads.  Occupants  will  continMe  to  live  in  unsatisfactory 
units;  windows.  Interior  configuration  and  exterior  finishes  will  continue 
to  deteriorate.  Habitability  problems  will  lower  occupant's  morale. 
Deterioration  of  remaining  household  items  will  continue  to  increase  and 
cause  discontent  among  the  occupants. 
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S.  PROORAM  (LCMINT  It.  CATSOORY  COOS  If.  rnOJICT  NUMIIR  a  PROJICT  COST  llOOOl 

IMPROVEMENTS  |  711  I  HC/R-4-89  $401.3 


a.  COST  KSTIMATCS 


$401 . 3 


FAMILY  HOUSING  IMPROVEMENTS 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


TOTAL  REQUEST 


Area  Cost  Factor  ■  1.17 


U/M 

QUANTITY 

UNIT 

COST 

COST 

IIOOOI 

EA 

6 

19.4 

* 

116.9 

EA 

6 

47.4 

284.4 

EA 

6 

66.8 

401.3 

401.3 
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This  project  encompasses  wholehouse  improvements  and  repairs  to  6  family 
housing  units  in  one  apartment  building.  Improvements:  install  central 
air-conditioning,  upgrade  of  electrical  service  and  provision  for  both 
ground  fault  receptacles.  -Repairs:  replace  all  interior  finishes,  and 
windows . 


11.  REQUIREMENT:  - 

REQUIREMENT/CURRENT  SITUATION:  These  units  do  have  central 


air-conditioning  systems  and  occupants  have  Installed  window  units  which 
are  inefficient.  Dedicated  circuits  have  not  been  provided  and  occupants 
can  overload  circuits.  This  area  is  extremely  uncomfortable  in  the  summer 
months  because  of  its  high  humidity.  Based  on  original  1944  finish 
schedule,  cement  asbestos  was  used  extensively  as  an  interior  finish  for 
walls  and  ceilings.  Portions  of  this  asbestos  have  been  retained  through 
subsequent  renovations.  This  asbestos  may  pose  a  hazard.  Approximately 
25Z  of  the  sheetrock  ceilings  are  deteriorated,  have  poorly  concealed 
joints,  and  exposed  nails.  Bathroom  is  original  from  1944,  with  asbestos 
cement  finishes.  Fixture  configurations  are  inappropriate  for  current 
use.  Original  wooden  windows  require  extensive  maintenance  and 
repainting,  provide  poor  thermal  protection  and  are  difficult  to  operate. 
Existing  aluminum  storms  are  not  weathertight. 
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f  AGP  NO. 


1.  COMPONENT 

WAVY 

FY  19.32— MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  OATE 

3.  INSTALLATION  ANO  LOCATION 

NWS  EARLE,  NJ 

4.  PROJECT  TITLE 

IMPROVEMENTS 

S.  PROJECT  NUMSSR 

REQU IREMENT/ CURRENT  SITUATION  (Cont.):  Plumbing  and  electrical  systems 
are  antiquated.  Insulation  on  electrical  wiring  is  old  and  brittle.  Vith 
the  exception  of  several  water  closet's  plumbing  fixtures  are  original 
ones  and  have  worn  and  chipped  enamel.  Some  lavatories  are 
non-conforming.  Electrical  receptacles  in  wet  areas  are  not  GFI.  The 
fencing  is  aesthetically  unappealing  as  they  lack  uniformity.  Current 
electric  service  is  not  sufficient  to  support  required  air-conditioning 
system.  Estimated  increase  of  load  is  35Z. 

IMPACT  IF  WOT  PROVIDED:  The  proposed  improvements  will  increase  the 
quality  of  life  for  occupants  and  the  proposed  repairs  will  extend  the 
useful  life  of  the  units  and  site.  If  not  implemented,  the  units  will 
require  increasing  amounts  of  maintenance  and  eventually  some  systems  will 
fail.  In  some  cases,  safety  problems  will  increase  to  the  point  of  being 
serious  violations  of  sound  building  practices.  There  is  a  potential 
danger  to  families  if  electrical  systems  are  not  upgraded  to  handle  the 
modern  appliances  demand  load.  Occupants  will  continue  to  live  in 
unsatisfactory  uults.  Windows,  Interior  and  exterior  finishes  will 
continue  to  deteriorate.  Habitability  problems  will  lower  occupant's 
morale.  Deterioration  of  remaining  household  items  will  increase  and 
cause  discontent  among  the  occupants. 
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PREVIOUS  COITIONS  MAY  SC  USCD  INTI  ANALLY 
UNTIL  CXHAUSTBO 


PAGE  NO. 


I  COMPONINT 

NAVY 


>  OATI 


92 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


O  LOCATION 

_ »  .  ....  — 

4  PROMCT  IITLi 

WHOLEHOUSE /SITE  IMPROVEMENT  AND 

REPAIRS,  QTRS.  B  4  C 

•  PSOQSAM  ILCM1NT 

i.  pnoJSOT  MUMscn 

S  PROMCI  COST  MM 

IMPROVEMENTS 

711 

HC/R-6-89 

BIAS. 2 

#.  COIt  MTMATtl 


ITIM 

U/fcl 

OU  ANTITV 

UNIT 

cost 

:nvi 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

2 

25.1 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

2 

*7.5 

EA 

2 

72.6 

1*5.2 

TOTAL  REQUEST 

1*5.2  , 

Area  Cost  Factor  *  1.17 

This  project  encompasses  wholehouse  improvements  and  repairs  to  two  senior 
officer  on-station  units  -  Quarters  "B"  and  "C".  Improvements:  Install 
basement  window  covers  and  a  central  alr-conditloning  system,  upgrade  of 
electrical  service  and  provision  of  ground  fault  receptacles.  Repairs: 
replace  windows,  shutters,  sunporch  siding,  exterior  basement  parapet 
wall,  kitchen  ceiling,  kitchen  drain  piping,  sidewalks  and  garage  roof. 


11.  REQUIREMENT: 


REQUIREMENT/CURRENT  SITUATION:  Basement  window  areaways  do  not  drain. 
Water  buildup  leads  to  moisture  damage  to  basement  windows  and  walls.  The 
quarters  do  not  central  air  conditioning  systems.  Occupants  have 
installed  occupant  owned  window  units,  which  are  inefficient.  Dedicated 
circuits  have  not  been  provided  and  occupants  may  overload  wiring.  This 
area  is  extremely  uncomfortable  in  the  summer  months  due  to  high 
humidity.  Wood  windows  of  Quarters  "B"  &  "C"  are  deteriorated, 
unattractive,  difficult  to  operate  and  are  poor  thermal  protection. 

Mortar  joints  are  deteriorated  at  steel  lintels.  Wood  shutters  are 
dilapidated.  Wood  siding  of  sunporch  Quarters  "B"  is  deteriorated,  and 
water  damaged.  Areaway  parapet  by  basement  stairs  to  Quarters  "B’"has 
badly  deteriorated  mortar.  Parapet  wall  is  not  necessary.  Metal  railing 
would  serve  more  cost-effectively  and  be  superior  aesthetically. 
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1.  COMPONENT 

FY  19  ^.MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY _ _ _ _ 

3.  installation  ano  location 


II  OAY« 


NWS  EARLE,  NJ 

4.  4ROJECT  TITLE 

IMPROVEMENTS 


It.  PROJECT  NUUUH 


REqUIREMENT/CURRENT  SITUATION  (Coot.)?  Acoustical  ceiling  tiles  in 
kitchen  Qusrtsrs  "B"  hers  wsrpsd  sad  cobs  unglued  from  celling  shove. 

Tiles  aay  be  ssbestos  type.  Drsln  piping  under  kitchen  sink  in  Quarters 
"B"  is  not  in  the  proper  configuration.  Kitchen,  bathroom  and  outdoor 
electrical  outlets  are  not  uniforaly  ground  fault  type.  Current  electric 
service  is  not  sufficient  to  support  required  air  conditioning  ayatea. 
Estiaated  increaae  of  load  is  2SZ. 

IMPACT  IF  NOT  PROVIDED:  The  proposed  iaproveaenta  will  increaae  the 
quality  of  life  for  occupants  and  the  proposed  repairs  will  extend  the 
useful  life  of  the  units  and  alte.  If  not  iapleaented,  the  units  will 
require  increasing  amounts  of  maintenance  and  eventually  soae  systeas  will 
fall.  In  some  cases,  safety  problems  will  Increase  to  the  point  of  being 
serious  violations  of  sound  building  practices.  There  is  a  potential 
danger  to  faallles  if  electrical  systeas  are  not  upgraded  to  handle  the 
modern  appliance  demand  loads.  Occupant  will  continue  to  live  in  an 
unsatisfactory  unit.  Roofs,  windows  and  exterior  finishes  will  continue 
to  deteriorate.  Deterioration  of  remaining  household  lteas  will  continue 
at  an  increasing  rate  and  cause  discontent  among  the  occupants. 
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I.  COMPONENT 

92 

3  DATE 

NAVY 

FY  18 _ MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  INSTALLATION  AND  LOCATION  1 4.  PROJECT  TITLI 

NWS  EARLE,  NJ  I  WHOLEHOUSE/SITE  IMPROVEMENT  AND 


REPAIRS,  5  FAMILY  HOUSING  UNITS 


S.  PROGRAM  ELEMENT 

t.  CATEGORY  CODE 

).  PROJECT  number 

S.  PROJECT  COST  ItOOOl 

IMPROVEMENTS 

711 

HC/R-7-89 

$336. 2 

S.  COST  ISTIMATCS 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOOI 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

5 

24.0 

% 

120.1 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

5 

43.2 

216.1 

EA 

5 

67.2 

336.2 

TOTAL  REQUEST 

336.2 

% 

Area  Cost  Factor  *  1.17 

' 

■ 
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This  project  encompasses  wholehour  improvements  and  repairs  to  five 
officer  and  enlisted  off-base  quarters  "D”,  "E”  ,  "F",  "G”,  and  "H". 
Improvements:  install  central  air-conditioning  system,  and  range  hood, 

upgrade  electrical  service ^and  provide  ground  fault  receptacles. 
Repairs:  replacement  of  exterior  siding,  windows,  exterior  basement 
window  areaway,  VAT  flooring,  interior  closet  and  ceiling  finishes, 
basement  sump  pumps,  sidewalk  areas,  and  driveway  paving. 


11.  REQUIREMENT: 

REQUIREMENT/CURRENT  SITUATION:  The  units  do  not  have  air  conditioning 
system.  Occupants  have  installed  occupant  owned  window  units  which  are 
inefficient.  Dedicated  circuits  have  not  been  provided  and  occupants  may 
overload  wiring.  This  area  is  extremely  uncomfortable  in  the  summer 
months  due  to  high  humidity.  Quarters  ”G”  kitchen  stove  lacks  a  hood. 
Cooking  fumes  are  not  vented,  and  steam  from  cooking  is  contributing  to 
excessive  moisture  build-up.  The  cement  asbestos  siding  to  Quarters 
”D","F"  and  "G"  is  chipped,  cracked  and  deteriorated.  This  type  of 
cladding  material  is  not  desirable  for  possible  health  hazard  as  well  as 
aesthetic  reasons.  Original  wood  windows  are  in  excess  of  forty  years 
old.  Frames  and  glazing  compound  are  deteriorated.  Windows  require  high 
maintenance,  provide  poor  thermal  protection  and  are  difficult  to 
operate.  Bathroom  windows  in  wall  of  showers,  in  Quarters  "D"  and  ”E"  are 
poorly  placed.  _ 
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1.  COMPONENT 

WAVY _ 

FY  19JL2—MI  LIT  ARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  AND  LOCATION 

NWS  EARLE,  NJ 

4.  PROJECT  TITLE 

IMPROVEMENTS 

S.  PROJECT  NUMBER 

1  REQUIREMENT/CURRENT  SITUATION  (Cont.):  Sills  are  water  damaged. 

and  storm  1 

windows  are  ineffective  and  unattractive.  Quarters  "G"  areaway  is  not 
protected  by  a  wall.  VAT  floors  are  aged,  chipped,  cracked,  lifting  from 
subfloor.  The  kitchen  and  basement  in  Quarters  "D",  and  the  bedroom  and 
basement  of  Quarters  "HH  sheet  flooring  is  in  poor  condition.  Upstairs 
closets  under  the  rafters  of  Quarters  "E"  and  "F"  are  unfinished,  and  have 
exposed  roofing  nails.  These  are  the  primary  closets  serving  their 
respective  locations.  Quarters  "F”  kitchen  ceiling  is  collapsing.  Dining 
room  ceiling  in  Quarters  "G"  is  water  damaged.  Living  room  ceiling  in 
Quarters  " G "  is  aged  acoustical  tile  and  is  inappropriate  for  domestic 
applications.  Sump  pumps  in  basements  of  Quarters  "F"  and  "G"  not 
performing  adequately,  due  to  poor  site  drainage.  Electrical  receptacles 
in  wet  areas  are  not  GFI.  Service  ground  at  Quarters  "E”  is  aluminum. 
Electrical  outlets  in  Quarters  "H"  kitchen  are  inadequate.  Permanent 
lights  are  not  provided  for  the  basement  of  Quarters  "H' .  Current 
electric  service  is  not  sufficient  to  support  required  air  conditioning 
systems.  Estimated  increase  of  load  is  25Z  for  Quarters  ”D",  "F",  "G"  and 
"H"  and  for  Quarters  "E"  it  is  35Z.  Patio  paving  at  electric  service  is 
not  sufficient  to  support  required  air  conditioning  systems.  Patio 
paving  at  Quarters  ”D”  is  deteriorated,  overgrown  with  grass  and  weeds, 
and  the  brick  border  is  a  tripping  condition.  Steps  to  side  entry  of 
Quarters  "E"  are  uneven,  with  grass  growing  through  joints,  is  a  tripping 
condition.  Walk  to  rear  entrance  Quarters  "E”  is  uneven  due  to  settling 
and/or  heaving,  and  is  a  tripping  condition.  Quarters  "E"  concrete  patio 
at  the  rear  door  cracked,  chipped,  and  spalling,  and  poorly  patched. 
Leaders  of  Quarters  "E",  "F"  and  "G"  flow  directly  onto  ground.  Existing 
drainage  systems  have  been  abandoned.  Quarters  "H"  driveway  requires 
paving . 

IMPACT  IF  NOT  PROVIDED:  The  proposed  improvements  will  increase  the 
quality  of  life  for  occupants  and  the  proposed  repairs  will  extend  the 
useful  life  of  the  units  and  site.  If  not  Implemented,  the  units  will 
require  increasing  amounts  of  maintenance  and  eventually  some  systems  will 
fall.  In  some  cases,  safety  problems  will  increase  to  the  point  of  being 
serious  violations  of  sound  building  practices.  There  is  a  potential 
danger  to  families  if  electrical  systems  are  not  upgraded  to  handle  the 
modern  appliance  demand  load.  Occupant  will  continue  to  live  in  an 
unsatisfactory  unit.  Windows  and  exterior  finishes  will  continue  to 
deteriorate.  Deterioration  of  remaining  household  items  will  continue  at 
an  increasing  rate  and  cause  discontent  among  the  occupants. 
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4  PROJECT  TITLE 

Whole  Bout*  Improvements, 
Capehart  (Phase  111) 


3.  PROCRAM  ELEMENT  3.  CATEGORY  COOE  7  PR^ItgT  NUMSIJA^  *.  PROJECT  COST  (SOOM 


3.  INSTALLATION  AND  LOCATION 

Marine  Corps  Air  Station 
Cherry  Point  NC 


CP-B-833-R2 


$12,250.0 


S.  COST  ESTIMATES 


ITEM 

U/M 

OU  ANTI  TV 

V*IT 

COST 

Whole  House  Improvements,  Capehart 
(Phase  III) 

EA 

275 

7000 

Concurrent  Maintenance  and  Repairs 

EA 

275 

375*5 

Total  Project  Cost 

*45*5 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

DESCRIPTION :  This  is  the  third  phase.  Project  consists  of  whole  house 
improvements  and  repairs  to  275  officer  and  enlisted  housing  units. 
Improvements  include  new  walkways,  laundry  facilities,  enlarge  porches, 
insulation,  and  fire  suppression  system.  Concurrent  repairs  include 
replace  water/sewer  lines,  electrical,  plumbing,  fumaces/air  conditioning, 
ductwork,  lighting,  walls,  floors,  and  windows;  reroof;  repair/replace 
vinyl  siding;  repair/replace  all  doors;  reconfigure  and  replace  kitchen, 
baths,  and  laundry  areas;  repair  soil  erosion,  curbs,  gutters,  and  storm 
sewer  pipes;  and  repair  concrete  foundations. 

PROJECT :  This  project  will  reduce  energy  and  maintenance  costs,  improve 
safety  and  habitability,  and  bring  quarters  to  current  building  standards. 

REQUIREMENT ;  To  extend  the  useful  life  of  these  quarters  and  to  improve 
the  morale  of  the  occupants.  These  units  are  Capehart  construction  built 
in  1958/59. 

CURRENT  SITUATION;  Kitchens  and  baths  are  antiquated  and  inefficient. 
Insulation  is  poor  and  doors  and  windows  are  extremely  drafty.  Foundation 
and  exterior  wall  repairs  are  required.  Doors,  floors,  windows,  cabinets, 
walls,  and  electrical  and  plumbing  fixtures  are  badly  worn,  rotted  or 
rusted  and  in  need  of  repair  or  replacement. 
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1  COMPONENT 

HA&INI  COUP*  FV  19-toM,utarv  CONSTRUCTION  PROJECT  OATA 

3  INSTALLATION  and  location 

Marla*  Corps  Air  Station 
Cherry  Point  NC 

4.  PROJECT  TITL*  J  »  SNO 


[t  PROJECT  NUMS 


Whole  House  Improvemnts .  Cap* hart  (Phase  XZI) 


$12,250.0 


jmsL. iijaL-emififfi-  p«uur*  to  auehorls*  this  project  will  result  in 
the  further  deterioration  and  obsolescence  of  these  units.  High  energy 
use.  excessive  maintenance  efforts,  uncorrected  potential  safety  hatards 
and  occupant  dissatisfaction  will  continue  to  increase.  Additionally,  the 
siorale  and  quality  of  the  military  families  will  continue  to  be  low. 
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3  INSTALLATION  ANC  LOCATION  *■  e«OJiCT  T|TC« 

NSGA  NORTHWEST,  VA  IMPROVEMENT  AND  REPAIRS  TO  24 

CAT.  "E"  FAMILY  HOUSING  UNITS 


•  MOOXAM  CLIMCNT  •  CATIOOXV  COO«  »  'NOMCT  NUMMN  •  »»OJtCT  COST  IMOOI 

IMPROVEMENTS  71i  BC/R-4-84  81,404.9 


•.  corr  tsrtMATn 


FAMILY  HOUSING  IMPROVEMENTS 


CONCURRENT  REPAIRS  AND  MAINTENANCE 


TOTAL  REQUEST 


Area  Coat  Factor  •  .93 


50.4  1,211.3 

8.1  193.6 


58.5  1,404.9 

1,404.9 


This  project  encompasses  improvements  and  repairs  to  24  Category  ~E” 
family  housing  units.  Improvements:  expand  kitchen  area;  Install  new 
heating  and  cooling  systems,  dishwashers,  garbage  disposals,  and  ducted 
range  hoods,  40-gallon  electric  water  heaters,  heat  pumps,  detached 
exterior  storage  sheds,  soffit  vents  and  pressure  relief  valves  in  hot 
water  piping  mains.  Repairs:  replace  inadequate  electrical  service 
panels,  non-grounded  circuits  with  grounded  circuits,  obsolete  light 
fixtures,  and  bathroom  exhaust  fans. 


REQUIREMENT :  Existing  ranges  are  exhausted  by  remote  wall  fans.  Kitchens 
are  devoid  of  dishwashers  and  garbage  disposals.  Space  in  the  kitchen  Is 
Inadequate  and  there  is  a  scarcity  of  cabinetry.  Domestic  water  is  now 
heated  through  existing  hot  water  heating  system.  The  small  storage  areas 
are  located  on  the  back  porch.  Bulk  storage  is  limited  to  a  small  area 
with  the  units,  and  no  area  Is  available  for  the  storage  of  outdoor  item. 
Original  soffit  vents  are  covered  up  by  recently  Installed  exterior 
siding.  Surging  pressure  in  hot  water  piping  is  not  properly  controlled. 
The  units  do  have  central  air  conditioning  and  are  steam  heated.  The  two 
and  three  bedroom  units  have  only  1  to  1  1/2  baths. 
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IMPROVEMENTS 

S.  PAOJ1CT  NUMSS A 

CURRENT  SITUATION:  The  units  do  not  have  central  air  conditioning  or 
an  adequate  hot  water  heating  system.  The  kitchens  are  very  small  and 
have  insufficient  cabinetry,  no  dishwashers,  garbage  disposals  or 
range  hoods.  Domestic  hot  water  is  obtained  through  the  existing  heat 
system  and  occupants  frequently  run  out  of  hot  water.  The  half  bath 
is  directly  adjacent  to  the  kitchen  and  wedged  in  space  beneath  the 
stairway.  Families  are  forced  to  store  items  in  habitable  rooms  or  in 
their  yards.  Exposed  wood  frame  construction  in  storage  areas  is 
unsightly  and  encourage  Inconsistent  occupant  modifications. 

Inadequate  attic  ventilation  results  in  significant  heat  gain  during 
<the  cooling  season.  Surging  pressure  in  the  hot  water  system  is  a 
source  of  distracting  noise,  particularly  to  those  occupants  who  stand 
watches  and  must  sleep  during  the  day. 

IMPACT  IF  NOT  PROVIDED:  Families  will  continue  to  occupy  quarters 
which  are  deficient  in  certain  basic  amenities  normally  afforded  in 
family  housing.  The  enclosed  room  on  the  rear  of  the  units  allows  for 
expansion  of  the  kitchen,  which  in  turn  will  allow  for  more  dining 
space.  These  Improvements  will  upgrade  the  units  to  ‘’Adequate" 
category  and  will  result  in  full  forfeiture  of  BAQ.  The  expansion  of 
the  kitchen  area  will  not  result  in  additional  net  square  footage  for 
the  units. 
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S.  PROGRAM  ELEMENT 

E.  CATEGORY  CODE 

IMPROVEMENTS 

711 

HC-18-88 

4.  PROJECT  TITLE 

IMPROVEMENTS  TO  26  FAMILY  UNITS 
HOUSING  UNITS 


12,408.3 


ft.  COST  ESTIMATES 


ITEM 

U/M 

OUANTITV 

UNIT 

COST 

COST 

ISOOOl 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

26 

47.3 

1,230.1 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

26 

45.3 

1.178.2 

EA 

26 

92.6 

2,408.3 

TOTAL  REQUEST 

. 

2,408.3 

Area  Cost  Factor  -  0.92 

_ - _ _ _ _ _ _ _ _ _ i 

_ 1 

rsr*T-OTiir.T7¥iT J-T.TJ.TT  *-l 


1W.TTT-*  JT-T71 


This  project  encompasses  wholehouse  Improvements  and  repairs  to  26  Cat  "D” 
officer  units.  Improvements:''  install  bathroom  vanities,  lighted  medicine 
cabinets,  ducted  bathroom  exhaust  fans,  ducted  range  hoods,  electric  water 
heaters,  insulated  blankets  on  hot  water  heaters,  fluorescent  lighting  and 
additional  G FI  electrical  receptacles.  Repairs:  provide  GFIs’  in  garages, 
Indoor  and  outdoor  lighting,  and  constructing  a  one  car  garage  for  Qtrs 
B-167.  Garages  will  be  replaced  for  Qtrs  210A,  210B,  and  "K". 


UIREMENTS 


REQUIREMENTS:  Provide  Improvements  to  include  bathroom  amenities,  kitchen 
ventilation,  domestic  water  heaters,  electrical  systems,  and  related 
structures.  Existing  bathrooms  typically  contain  obsolete  wall  or  pedestal 
mounted  lavatories,  antiquated  medicine  cabinets  and  do  not  have  mechanical 
ventilation.  Many  kitchens  lack  range  hoods,  which  extract  cooking  odors, 
heat,  and  grease.  Water  heaters  are  not  wrapped  with  insulation. 

Additional  receptacles  are  needed  for  kitchens  and  exteriors  of  various 
housing  units.  Quarters's  garages  have  been  neglected  and  Inadequately 
maintained.  Absence  of  GFI's  and  exterior  lighting  is  a  safety  hazard. 
Electrical  lighting  fixtures  and  wiring  are  obsolete,  damaged  and/or 
substandard.  Original  garages  (Bldgs.  121,  123,  &  753)  now  at  the  end  of 

their  useful  lives,  and  need  replacing. 


DOl  DEC  7t1391 


PREVIOUS  COITIONS  MAT  SC  USEO  INTERNALLY 
UNTIL  CXMAuSTEO 


pace  no 


4/3  ? 


t.  COMAONCNT 


FY  19_ZfMILITARY  CONSTRUCTION  PROJECT  DATA 


X  installation  ano  LOCATION 

NNSY  PORTSMOUTH,  VA 


«.  VNOJCCT  TITLC 


CURRENT  SITUATION:  Occupants  suffer  from  the  lack  of  ventilation  in 
kitchens,  resulting  in  the  accumulation  of  cooking  grease  on  interior 
surfaces.  Uninsulated  water  heaters  are  a  source  of  energy  loss. 

IMPACT  IP  NOT  PROVIDED :  Families  will  continue  to  occupy  quarters  *\ich 
lack  certain  amenities  and  safety  features  normally  afforded  at  this  level 
of  command. 
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I  COMPONtNT 

NAVY 
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3.  INSTALLATION  ANO  LOCATION 

NS  GUANTANAMO  BAY,  CUBA 


I  OATS 


4  PAOJSCT  TITLS 

IMPROVEMENTS /REPAIRS  TO  82  CAT.  C 


S.  PNOONAM  SLSMSNT 

a.  catisonv  coos 

t.  PnoiSCT  NUMSSN 

a  paonct  cost  isaaat 

IMPROVEMENTS 

711 

HC/R-1-88 

<12,158.8 

a.  coat  asTMATia 


■TaM 

UA4 

OU  ANTITV 

UNIT 

COST 

COST 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

82 

88.5 

7,260.3 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

82 

59.7 

4.898.5 

EA 

82 

148.2 

12,158.8 

TOTAL  REQUEST 

12,158.8 

Area  Cost  Factor  “  1.60 

This  project  encoapasaes  iaproveaents  end  repairs  to  82  faally  housing 
units.  Improvements:  Installation  of  acoustic  celling,  gypsua  board  wall 
finishes,  bedrooa  light  fixtures,  garbage  disposals,  dishwashers,  and 
construction  of  service/ laundry  rooas,  additional  baths,  carports,  bulk 
storage  areas,  covered  patios;  installation  of  exterior  hose  bibs, 
electrical  outlets,  central  air  conditioning  systeaa,  underground  secondary 
electrical  distribution  systeas,  roadway  concrete  edging,  concrete 
sidewalks,  paving  to  carports,  additional  parking  spaces,  and  landscaping 
Repairs:  replaceaent  of  vinyl  floor  finishes,  closet  doors,  bathrooa 
ceraalc  wall  tile,  bathrooa  fixtures  and  accessories,  installation  of 
exterior  wall  insulation  and  hard  finish  systea,  painting  of  unit  interiors 
and  exteriors,  repair  and  resurfacing  roadway  and  parking  area,  replaceaent 
of  electrical  service  entrances,  sewage  drain  lines,  potable  water 
distribution  lines,  and  reaoval  and  relnstallatlon  of  fencing. 


11.  REQUIREMENTS: 


RETIREMENTS / CURRENT  SITUATION:  Correct  all  ^ajor  structural,  aechanical, 
and  electrical  deficiencies  in  these  faaily  housing  units  and  sites  to 
provide  quarters  that  are  fully  adequate  in  respect  to  occupant 
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3.  INSTALLATION  ano  location 

KS  GUANTANAMO  BAY,  CUBA 

4.  AXOJtCT  TITL* 

S  AAOJf  CT  HUMIC  A 

IMPROVEMENTS 

REQUIREMENTS / CURRENT  SITUATION  (Cont.):  entitlements ,  comparable  to 
conteaporary  Navy  Faaily  Housing  In  CONUS  locations,  which  are  fully 
energy  efficient.  Currently,  the  units  do  not  have  garbage  disposals, 
bedroom  light  fixtures,  vail  insulation,  or  wall  and  celling  finished 
surfaces.  Moat  units  do  not  have  dishwashers,  second  bathrooms, 
service/laundry  areas,  bulk  storage  areas,  carports,  or  covered  patios. 

The  units  lack  sufficient  exterior  hose  bibs  and  electrical  outlets.  Air 
conditioning  is  provided  by  window  units.  Domestic  water  is  heated 
electrically  and  stored  within  the  air  conditioned  spaces.  Most  floor 
covering  is  original  construction  " Cuban"  tile  which  is  no  longer 
available.  Walls  and  ceilings  are  of  painted  concrete  and  concrete 
masonry.  These  finishes  are  very  rough,  unsightly,  and  have  cracked  and 
deteriorated  over  the  years.  Interior  partition  walls  in  many  units  are 
of  cement-asbestos  board.  Interior  doors  are  deteriorated  from  age  and 
normal  wear.  Most  units  are  very  small.  Non-temporary  storage  is 
available  on  this  station  and  as  a  result,  residents  are  forced  to  store 
personal  property  in  outdoor,  unprotected  areas.  This  condition 
contributes  to  unsightly  housing  areas  and  considerable  personal  loss  to 
the  occupants.  These  units  are  not  energy  efficient.  They  lack  wall 
Insulation,  are  cooled  by  window  air  conditioning  units,  which  do  not 
utilize  waste  heat,  do  not  have  energy  efficient  lighting,  or  domestic 
water  heaters.  These  housing  sites  have  deteriorated  badly  over  the 
years.  Lack  of  hose  bibs  has  restricted  the  ability  of  occupants  to 
nurture  lawns  and  other  vegetation.  The  hot,  arid  tropical  climate  has 
contributed  to  barren,  highly  eroded  sites.  Lack  of  sidewalks  has  also 
contributed  to  erosion  and  causes  a  safety  hazard  as  well  by  forcing 
pedestrians  and  bicyclists  to  either  use  the  adjacent  grounds  or  share  the 
streets  with  motor  traffic.  Roadways  have  deteriorated  from  age  and 
erosion.  Electrical  service  to  the  units  is  by  overhead  secondary 
distribution  which  also  contribute  to  the  unattractive  sites.  Potable 
water  and  sewage  lines  are  subject  to  continual  failure  due  to  age  and 
normal  deterioration. 

IMPACT  IF  NOT  PROVIDED:  Inadequacy  of  these  units  relative  to 
entitleaents  in  terms  of  living  area,  lack  of  garbage  disposals, 
dishwashers,  bedroom  lighting,  second  bathrooms  service /laundry  rooms, 
bulk  storage  areas,  covered  patios,  and  carports,  combined  with 
deteriorated  conditions  of  the  units  structurally,  mechanically,  and 
electrically,  as  well  as  deteriorated  site  conditions  is  a  major 
detrimental  factor  to  the  quality  of  life  and  housing  occupant  morale  at 
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Ft.  COMPONENT 


2.  DATE 


NAVY 


FY  19iL.MILITARY  CONSTRUCTION  PROJECT  OATA 


3.  INSTALLATION  and  location 

NS  GUANTANAMO  BAY,  CUBA 


4.  PROJECT  TITLE 

6.  PROJECT  NUMBER 

IMPROVEMENTS 

Guantanamo  Bay  Naval  Station  and  Naval  Air  Station.  These  detrimental 
factors  are  Intensified  as  conditions  of  the  housing  units  continue  to 
deteriorate  and  they  are  compounded  by  minimal  quality  of  life  conditions 
and  very  limited  resources  aboard  this  remote,  highly  restricted  and 
confined  Naval  Base.  While  the  morale  of  residents  is  very  negatively 
impacted,  it  is  important  to  consider  the  additional  costs  of  maintenance 
and,  ultimately,  increased  cost  of  repairs  that  will  result  from 
additional  delay  of  the  required  improvements  and  repairs.  Under  the 
current  Base  Operating  Services  Contract,  provision  does  not  exist  to 
accomplish  repairs  without  unreasonable  and  excessive  downtime.  As  a 
result,  occupants  must  move  into  deteriorated  family  housing  reduce  family 
separation  .  Until  the  units  are  rehabilitated,  increasing  energy 
consumption  costs,  as  a  result  of  inefficient  appliances,  a  lack  of 
insulation,  and  aging  structures  will  continue. 
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3.  INSTALLATION  ANO  LOCATION  4.  PROJECT  TITLE 

PWC  GUAM,  M.I.  WHOLEHOUSE  REPAIRS /IMPROVEMENTS 

_ _ _  QTRS.  324/326,  NAVAL  HOSPITAL 

E.  PROGRAM  ELEMENT  «.  CATEGORY  COOE  7.  PROJECT  NUMSER  •.  PROJECT  COST  ISOOOI 

IMPROVEMENTS  711  HC/R-92-84(Rl)  $  463.5 


».  corr  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

ISOOO' 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

2 

30.4. 

60.7 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

2 

201.4 

402.8 

EA 

2 

231.8 

463.5 

TOTAL  REQUEST 


463.5 


Area  Cost  Factor  *  2.24 


10.  DESCRIPTION  OP  PROPOSE 0  CONSTRUCTION 

This  project  encompasses  Improvements  and  repairs  to  tvo  units  (Quarters 
324/326),  Naval  Hospital,  Guam.  Improvements:  soil  treatment  for  termite 
control  of  underground  floor  slab  and  around  the  building;  installation 
of  exterior  wall  and  ceiling  insulation,  wainscot  tile  for  bathroom  walls, 
non-slip  finish  for  pavement  and  walkway;  and  of  energy  efficient 
fluorescent  light  fixtures.  Repairs:  structural  repairs  required  by 
current  Seismic  and  Uniform  Building  Codes  to  provide  a  sound  structure; 
replace  of  old  and  worn  out  architectural  finishes  (bathroom  tiles, 
exterior/interior  doors/frames  complete  with  hardwares,  exterlpr/lnterior 
wooden  walls  Including  framing,  glass  tempered  window  In  aluminum  frame, 
kitchen  cabinets,  cove  base,  hanger  rods,  exterior  storage,  storage/closet 
doors  and  shelvlngs).  Interior/exterior  suspended  celling  Including 
rafters/ joists /purlins,  floor  tiles,  plumbing  fixtures  (bathtubs  complete 
with  shower  heads  and  mixing  valves,  lavatories,  water  closets  and 
fittings),  hot  and  cold  water  piping,  waste  and  vent  piping,  toilet 
accessories,  bathroom  access  panel,  kitchen  exhaust  cap,  and  electrical 
system  (duplex  outlets,  lighting  switches,  disconnect  switch  for  water 
heater,  panelboa  ,  service  equipment/entrance  and  wiring  system  to 
include  telephon  .cable  TV);  and  painting. 
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4.  PROJECT  TITLi 

IMPROVEMENTS 
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11.  RETIREMENTS: 

REQD IREMENTS :  Provide  repair  and  improvement  features  to  restore  and 
enhance  livability,  and  comfort  of  the  housing  units.  This  project  is 
required  to  restore  and  improve  the  aesthetics  and  functional  performance, 
convenience  and  quality  living  environment  of  the  housing  units,  enhance 
morale  and  family  stability  of  the  Navy  personnel,  and  to  accomplish 
Improvements  for  the  specific  purpose  of  reducing  the  consumption  of 
non-renewable  energy.  This  project  implements  the  Navy's  continuing 
effort  to  conserve  energy. 


CURRENT  SITUATION:  These  housing  units  are  deficient  of  present  day 
amenities  that  are  conducive  to  comfort  and  convenience  of  modern  living. 
The  architectural  finishes  of  the  existing  45-year  old  existing  family 
housing  units  are  in  poor  condition  due  to  age,  ravages  of  the  elements 
and  termite  infestation.  Corrosion  has  caused  the  plumbing  fixtures, 
piping  and  accessories  along  with  the  electrical  system  to  deteriorate  and 
malfunction,  resulting  in  excessive  management  and  maintenance  costs.  In 
addition,  replacing  the  existing  incandescent  with  energy  efficient 
fluorescent  lighting  fixtures  will  save  a  substantial  amount  of 
non-renewable  energy. 


IMPACT  IF  NOT  PROVIDED;  Continued  occupancy  of  these  dwelling  units  in 
their  present  state  of  disrepair  will  accelerate  their  deterioration. 
Failure  to  provide  these  improvements  will  Increase  occupant's  complaints; 
have  an  adverse  effect  on  the  morale  and  family  stability,  and  the 
retention  of  highly  trained  and  skilled  personnel.  Reduction  of 
electrical  energy  consumption  will  not  be  realized  and  no  cost  saving  will 
result.  Occupants'  dissatisfaction  will  persist,  detracting  from  the 
overall  impression  of  family  housing. 
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3.  INSTALLATION  ANO  LOCATION  14  ritOitCT  TITLE 

TOC  GUAM,  M. I.  I  WHOLEHOUSE  REPAIRS /IMPROVEMENTS 


NAVAL  HOSPITAL,  GUAM 


1.  PROORAM  CLCMINT 

S.  CATSOOR Y  COOI 

».  PnoJICT  NUMSIR 

0  PROJICT  COST  ISOOQI  j 

1  IMPROVEMENTS 

1 - 

711 

HC/R-93-84(R2) 

i  7,189.6 

f.  COST  ISTIMATSS 


ITCM 

U/M 

OUANTITY 

UNIT 

COST 

COST 

ItOOOl 

FAMILY  HOUSING  IMPROVEMENTS 

EA 

65 

59.3 

3,855.0 

CONCURRENT  REPAIRS  AND  MAINTENANCE 

EA 

65 

51.3 

3.334.6 

EA 

65 

110.6 

7,189.6 

TOTAL  REQUEST 

7,189.6 

Area  Cost  Factor  ■  2.24 

This  project  encompasses  Improvements,  energy  conservation  features  and 
repairs  to  65  Category  C  family  housing  units  at  Naval  Hospital,  Guam. 
Improvements:  construct  carports  with  storage  and  driveways,  trtah 
enclosures,  additional  half  baths,  covered  patios;  install  gutters  with 
downspouts,  heat  reclaim  units,  solar  film  on  windows,  and  exterior 
clotheslines.  Repairs:  replace  incandescent  lights  with  fluorescent 
fixtures,  vinyl  floor  tiles,  exterior  and  interior  doors,  exterior 
foundations,  roof  gutters,  garbage  disposers,  bathroom  fixtures,  water 
heaters,  lavatories,  tubs  and  showers,  duplex  outlets,  electrical  panel 
board;  rewire  all  circuits;  and  repair  kitchen  cabinets  in  four  units. 

HI  REQUIREMENTS:  '  - 

REQU IREMENTS :  Provide  improvements,  energy  conservation  and  repairs  to  65 
family  housing  units.  This  project  is  required  to  bring  the  family 
housing  units  to  commonly  accepted  American  standard  of  comfort  and 
convenience;  to  retrofit  existing  facilities  for  the  specific  purpose  of 
reducing  the  consumption  of  non-renewable  energy;  and  to  restore  the 
aesthetic  and  functional  performance  of  the  housing  unit  to  enhance  morale 
and  family  stability  of  military  personnel. 
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IMPROVEMENTS 

CURRENT  SITUATION:  The  existing  65  year  old  family  housing  units  are  in 
poor  condition  due  to  ravages  of  the  elements  along  with  age.  Cars  are 
parked  on  the  streets,  exposed  to  corrosive  element  which  are  extra  harsh 
on  Guam  due  to  salt  air,  high  temperatures,  and  typhoons.  When  streets 
are  cleaned,  cars  must  be  moved  at  an  inconvenience  to  occupants.  Lack  of 
sufficient  exterior  storage  forces  occupants  to  store  personal  property 
(tools,  bicycles,  grills)  in  the  open,  resulting  in  rapid  deterioration, 
possible  danger  to  children  and  Inviting  theft.  One  bathroom  for  a  two 
story  bedroom  unit  is  inadequate  per  DM-35  criteria.  Without  gutters  and 
downspouts  to  divert  water  properly,  rain  puddles  around  the  houses 
causing  soil  creepage.  Erosion  is  common  along  walls.  Heat  reclaim  units 
are  being  provided  to  assist  in  domestic  hot  water  heating.  The  housing 
units  will  be  outfitted  with  solar  window  film  and  incandescent  lighting 
fixtures  will  be  replaced  with  fluorescent  lights.  Installation  of  an 
umbrella-type  clotheslines  will  save  substantial  amount  of  non-renewable 
energy.  The  interior  architectural  finishes  are  damaged  by  termite 
infestation  and  normal  wear  and  tear.  The  plumbing  fixtures,  piping  and 
accessories  are  corroded  and  obsolete,  and  the  electrical  system  is 
malfunctioning  due  to  rust  and  obsolescence. 

IMPACT  IF  NOT  PROVIDED:  Failure  to  provide  improvements  will  have  an 
adverse  effect  on  the  morale  and  retention  of  highly  trained  and  skilled 
personnel.  Continued  occupancy  of  these  dwelling  units  in  their  present 
state  of  disrepair  will  accelerate  their  deterioration,  service  calls  and 
management  problems  will  increase,  and  occupant  relations  will  suffer.  Id 
left  uncorrected,  these  housing  units  will  deteriorate  further  and  become 
critical. 
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DEPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  FY  1992  BUDGET  ESTIMATE 
ARCHITECTURAL  AND  ENGINEERING  SERVICES 
AND  CONSTRUCTION  DESIGN 


(In  Thousands) 

FY  1992  Program  $6,200 
FY  1991  Program  $6,200 


Purpose  and  Scope 

This  program  provides  for  working  drawings,  specifications  and  estimates, 
project  planning  reports  and  final  design  drawings  of  family  housing 
construction  projects  authorized  or  not  yet  authorized.  This  Includes  the  use 
of  architectural  and  engineering  services  in  connection  with  any  new  family 
housing  construction  or  Improvements. 


Program  Summary 

The  amount  requested,  together  with  prior  year  savings,  will  enable  full 
execution  of  the  construction  program.  Authorization  is  requested  for 
appropriation  of  $6,200,000  to  fund  new  construction  and  improvement  design 
requirements. 
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Exhibit  FH-6 


3.  DATE 


FY  19_!2MILITARY  CONSTRUCTION  PROJECT  DATA 


a.  installation  ano  location 
NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 


4.  PROJECT  TITLE 

ARCHITECTURAL  AND  ENGINEERING 


7.  PROJECT  NUMSER 


VARIES 


•.  CO«T  ESTIMATES 


ITEM 

U/M 

QUANTITY 

A&E  SERVICES  &  CONSTRUCTION  DESIGN 

— 

NEW  CONSTRUCTION 

L/S 

— 

IMPROVEMENTS 

L/S 

“ 

TOTAL  REQUEST 

6,200 

(  992) 

(5,208) 


6,200 


Funds  to  be  utilized  under  10  USC  2807  for  architectural  and  engineering 
services  and  construction  design-  In  connection  with  military  family 
housing  new  construction  and  construction  improvement  projects. 

Evaluation  of  turnkey  design  and  engineering  investigations,  such  as  field 
surveys  and  foundation  explorations,  will  he  undertaken  as  necessary. 


11.  REQUIREMENT:  VARIES 


All  projects  in  a  military  family  housing  construction  program  presented 
for  approval  must  he  based  on  sound  engineering  and  the  best  cost  data 
available.  For  this  reason,  design  is  initiated  to  establish  project 
estimates  in  advance  of  program  submittal  to  the  Congress.  Based  on  this 
preliminary  design,  final  plans  and  specifications  are  then  prepared. 
Costs  for  architectural  and  engineering. services,  turnkey  evaluation,  and 
construction  design  are  not  included  in  the  construction  project  cost 
estimates. 

IMPACT  IF  NOT  PROVIDED:  FY  1992,  1993  and  FY  1994  project  execution 
schedules  cannot  be  met. 
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DEPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  1992  BUDGET  ESTIMATE 
OPERATION  AMD  MAINTENANCE 


ifOOOl 

FY  1992  Program  647,438 
FY  1991  Program  653,906 


Purpose  and  Scope 

a.  Operation.  This  portion  of  the  program  provides  for  expenses  in  the 
following  sub-accounts: 

Management .  Includes  direct  and  indirect  expenses  incident  to  the 
administration  of  the  family  housing  program  such  as  housing  office  personnel 
and  operations,  administrative  support,  training,  travel,  programming  and 
studies,  and  community  liaison.  All  housing  referral  costs  are  also  included, 
although  the  housing  referral  program  assists  personnel  in  locating  housing  in 
the  private  community,  and  is  not  related  to  the  operation  or  management  of 
military  family  housing  units. 

Services .  Includes  direct  and  indirect  expenses  incident  to  providing 
basic  support  services  such  a6  refuse  collection  and  disposalf  fire  and  police 
protection,  pest  control,  custodial  services  for  common  areas,  snow  removal, 
and  street  cleaning. 

Furnishings.  Includes  the  procurement  for  initial  issue  or 
replacement  of  household  equipment  (primarily  stoves  and  refrigerators)  and, 
in  limited  circumstances,  furniture;  the  control,  moving  and  handling  of 
furnishings  inventories;  and  the  maintenance  and  repair  of  such  items. 

Miscellaneous.  Includes  work  or  services  peformed  for  the  benefit  of 
family  housing  occupants,  including  mobile  home  hook-ups  and  disconnections, 
for  which  reimbursement  will  be  received;  payments  to  the  U.  S.  Coast  Guard 
for  Navy  occupancy  of  Coast  Guard  housing;  and  United  Kingdom  accommodation 
charges . 


b.  Utilities.  Includes  all  utility  services  provided  to  family  housing, 
such  as  electricity,  gas,  fuel  oil,  water  and  sewage.  Excludes  telephone 
services . 

c.  Maintenance.  This  portion  of  the  program  supports  the  upkeep  of 
family  housing  real  property,  as  follows: 

Maintenance /Repair  of  Dwelling.  Includes  service  calls,  change  of 
occupancy  rehabilitation,  routine  maintenance,  preventative  maintenance, 
interior  and  exterior  painting,  and  major  repairs. 

Other  Real  Property.  Includes  maintenance,  repair  and  replacement  of 
electrical,  gas,  water,  sewage  and  other  utility  distribution  systems  located 
within  family  housing  areas,  and  the  portion  of  activity  utility  rates 
attributable  to  distribution  system  maintenance  when  separately  identified. 
Also  includes  maintenance  and  repair  of  any  other  family  housing  real 
property,  such  as  grounds,  surfaced  areas  and  family  housing  community 
facilities. 
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Alterations  and  Additions.  Includes  minor  Incidental  improvements  to 
dwellings  or  other  real  property  performed  under  the  authority  of  10  USC  2805. 
Larger  scope  or  higher  dollar  value  items  are  funded  in  the  construction 
program. 

Program  Summary 

Authorization  is  requested  for  an  appropriation  of  $637,710,000.  This 
amount,  together  with  estimated  reimbursements  of  $9,728,000  will  fund  the 
Fiscal  Tear  1992  program  of  $647,438,000. 

A  summary  of  the  funding  program  for  Fiscal  Tear  1992  follows  (In  thousands): 


Appropriation  Request 


Operations 

Utilities  Maintenance 

Total 

Reimburse¬ 

ments 

Total 

Program 

Navy 

Marine  Corps 

$109,884 
$  19,064 

160,966 

35,962 

259,690 

52,144 

556,540 

107,170 

7,978 

1,750 

5387518 

108.920 

Total  DON 

$128,948 

196,928 

311,834 

637,710 

9,728 

647,438 

JUSTIFICATION: 


The  Department  of  Navy  family  housing  budget  requests  the  minimum  essential 
resources  needed  to  provide  military  families  with  adequate  housing  either 
through  the  private  community  or  In  government  quarters.  Navy  and  Marine 
Corps  installations  are  generally  located  In  the  high  cost,  coastal  areas. 
Accordingly,  the  overinflated  cost  of  adequate  housing  in  these  areas  causes 
many  of  our  military  families  to  reside  In  facilities  that  lack  even  the 
minimal  amenities  expected  in  a  home.  Therefore,  increased  emphasis  is  being 
placed  on  the  proper  funding  of  the  family  housing  Operations  and  Maintenance 
program. 

The  Fiscal  Tear  1992  estimated  program  was  formulated  utilizing  the  Office  of 
Management  and  Budget's  published  Inflationary  factors  and  foreign  currency 
exchange  rates . 


(Excludes  Leased  Units  and  Costs) 


A.  Workload  Data 


1.  Inventory  Data 
Average  Inventory  for  Year 
Requiring  O&M  Funding 


a.  Conterminous  U.S. 


b.  U.S.  Overseas 


c.  Foreign 


d.  Worldwide 


DEPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  FY  1992  BUDGET  ESTIMATE 
OPERATION  AND  MAINTENANCE 
NAVY  AND  MARINE  CORPS 


FY  1990 
Actual 


77,422 


5,263 


9,948 


92,633 


FY  1991 
Estimate 


78,650 


10,166 


94,079 


FY  1992 
Estimate 


80.495 


5,263 


10,981 


B.  Funding  Requirement 


1.  Operations 


Actual 


Total  Unit 


(WOO)  Cost 


FY  1991 


Estimate 


Total  I  Unit 


|  ($000)  |  Cost 


FY  1992 


Estimate 


(Total  I  Unit 


I  ($000)  |  Cost 


a.  Management 

53,381 

576 

56,118 

596 

673 

b.  Services 

34,966 

377 

37,140 

395 

39,106 

404 

c.  Furnishings 

17,763 

192 

21,552 

229 

23,705 

245 

d.  Miscellaneous 

694 

7 

900 

10 

990 

10 

Subtotal  -  Operations 

106,804 

msm 

115,710 

1,230 

128,948 

1,333 

2.  Utilities 

172,753 

1,865 

185,610 

1,973 

196,928 

2,036 

3.  Maintenance 


a.  Maintenance  &  Repair  of 


Dwellings 

298,888 

3,227 

307,745 

3,271 

277,915 

2,873 

b.  Maintenance  &  Repair  of 

Other  Real  Property 

23,407 

253 

25,555 

272 

24,406 

252 

c.  Alterations  and  Additions 

8,839 

95 

105 

■EMO 

98 

Subtotal  -  Maintenance 

331,134 

3,575 

EEE3 

3,648 

311,834 

3,223 

4.  Total,  O&M  Expenses  (TOA) 

61 .691 

6,593 

644,528 

6,851 

637,710 

6,592 

5.  Appropriation 

610,691 

6,593 

644,528 

6,851 

637,710 

6,592 

6.  Reimbursements 

10,558 

114 

9,378 

100 

9,728 

101 

7.  Total  Program 

621,249 

6,707 

653,906 

6,951 

647,438 

6,693 
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(Excludes  Leased  Units  and  Costs) 


A.  Workload  Data 


1.  Inventory  Data 
Average  Inventory  for  Year 
Requiring  O&M  Funding 


a.  Conterminous  U.S. 


b.  U.S.  Overseas 


c.  Foreign 


d.  Worldwide 


DEPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  FY  1992  BUDGET  ESTIMATE 
OPERATION  AND  MAINTENANCE 
MARINE  CORPS 


FY  1990 
Actual 


21,407 


456 


21,863 


21,857 


459 


FY  1992 
Estimate 


22,455 


474 


B.  Funding  Requirement 


1.  Operations 


a.  Management 


b.  Services 


c.  Furnishings 


d.  Miscellaneous 


Subtotal  -  Operations 


2.  Utilities 


3.  Maintenance 


a.  Maintenance  &  Repair  of 
Dwellings  _ 


b.  Maintenance  &  Repair  of 
Other  Real  Property  _ 


c.  Alterations  and  Additions 


Subtotal  -  Maintenance 


4.  Total,  O&M  Expenses  (TOA) 


5.  Appropriation 


6.  Reimbursements 


7.  Total  Program _ 


FY  1990 


Actual 


Total  Unit 


($000)  |  Cost 


FY  1991 


Estimate 


Total  Unit 


KSOOO)  |  Cost 


FY  1992 


Estimate 


Total  I  Unit 


KS000)  |  Cost 


17,369 


33,547 


392  8,934 


316  7,344 


86 


794  18,580 


1.534  35,161 


400  9.440 


329  7,317 


103  2.307 


833  19,064 


1,576  35,962 


51,645 

2,362 

59,253 

2,655 

HEDGE1 

2,216 

1,700 

78 

1,000 

45 

700 

31 

700 

32 

700 

31 

624 

27 

54,045 

2,472 

60,953 

2,731 

52,144 

2,274 

104,961 

4,801 

114,694 

5,140 

107,170 

4,674 

104,961 

4,801 

114,694 

5,140 

107,170 

4,674 

1,433 

66 

1,700 

76 

1,750 

76 

106,394 

4,866 

116,394 

5,216 

106,920 

4,750 

ri 


DEPARTMENT  OF  THE  NAVY 
FAMILY  HOUSING  -  1992  BUDGET  ESTIMATE 
JUSTIFICATION 
NAVY 


OPERATING  EXPENSES 

FY  1991  FY  1992 

$97,130,000  $109,884,000 

The  FY  1992  estimated  program  represents  the  Navy  Family  Housing  requirements 
using  Office  of  Management  and  Budget  Inflation  factors  and  foreign  currency 
exchange  rates.  Reconciliation  of  estimates  is  provided  for  each  program 
element  as  follows: 


MANAGEMENT 

FY  1991  FY  1992 

$47,1^4,000  $55,707,000 


Requirements  and  adjustments  as  follows: 


FY  1990  Actual 

Price  increases 
Program  increases 


.4 

2.0 


FY  1991  Estimate  47.2 

Civilian  personnel  compensation  1.3 

Price  increases  1.4 

Program  increases 

a.  Full  implementation  of  Relocation  Assistance  Program  1.1 

b.  Acquisition  of  Automated  Systems  .3 

c.  Increased  staffing  for  new  units  coming  on  line  .3 

d.  Quality  of  Life  enhancement  2.1 

e.  Planning/development  of  PPV  2.0 

FY  1992  Estimate  55.7 


RATIONALE  FOR  CHANGES  IN  THE  MANAGEMENT  ACCOUNT.  Funding  adjustments  are 
proposed  In  the  Family  Housing  Management  Account  for  pay  raises.  Industrial 
fund  increases,  full  implementation  of  the  Navy  sponsored  program  to  provide 
relocation  assistance  to  military  families,  price  increases,  and  management  of 
programs  to  acquire  additional  housing  assets.  Including  Public  Private 
Ventures  (PPV).  In  addition,  the  request  reflects  CNO  direction  to  upgrade 
quality  of  life  by  implementing  improvements  to  the  availability  and  delivery 
of  customer  services  at  the  activity  housing  offices  i.e.,  expanding  office 
hours,  expanding  off  base  showing  services,  enhancing  referral  services, 
expanding  customer  service  training  through  the  Family  Housing  Management 
Institute,  pursuing  implementation  of  the  lease  indemnity  program  at 
additional  activities  and  installing  state  of  the  art  computer  equipment  at 
various  activities. 
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SERVICES 


FY  1991 
$29,796,000 


FY  1992 
$31,789,000 


Requirements  and  adjustments  are  as  follows: 


($M) 

FY  1990  Actual  TO- 

Annualised  Foreign  National 

Indirect  hire  pay  Increase  .1 

Price  Increases  1.2 

Indirect  support  for  fire  and  police  .2 

New  units  on  line  .2 

FY  1991  Estimate  29.8 

Price  increases  .8 

Indirect  support  for  fire  and  police  .6 

New  units  coming  on  line  .9 

Program  decrease  (.3) 

FY  1992  Estimate  31.8 


RATIONALE  FOR  CHANGES  IN  THE  SERVICES  ACCOUNT.  Funding  adjustments  are 
proposed  in  the  Services  Account  for  industrial  fund  rate  Increases  and 
inflation  increases  using  approved  inflationary  factors.  The  funding 
adjustments  also  include  additional  indirect  support  costs  for  fire  and  police 
protection,  and  costs  associated  with  providing  pest  control,  street  cleaning, 
snow  removal,  refuse  collection  and  trash  disposal  for  newly  acquired  units. 

FURNISHINGS 

FY  1991  FY  1992 

$19,250,000  $21,398,000 

Requirements  and  adjustments  are  as  follows: 


FY  1990  Actual 

Civilian  personnel  compensation 
Price  increase 
Program  Increase 

Expanded  overseas  loaner  furnishings  program 

FY  1991  Estimate 

Civilian  personnel  compensation 
Price  increases 
Program  Increase 

Expanded  overseas  loaner  furnishings  program 
FY  1992  Estimate 


($M) 

15.9 

.1 

.6 


2.7 


19.3 

.1 

.8 


1.2 


AC 


21.4 


RATIONALE  FOR  CHANGES  IN  THE  FURNISHINGS  ACCOUNT.  The  proposed  FY  1992 
Furnishings  Account  Program  Increases  Include  costs  associated  with  the 
expanded  overseas  loaner  furniture  program  which  is  designed  to  upgrade  the 
overseas  furnishings  program,  and  will  allow  Navy  families  residing  overseas 
the  basic  amenities  found  in  U.S.  homes  and  which  are  already  provided  by  the 
Army  and  Air  Force.  The  Navy  relies  primarily  on  the  local  community  for 
housing  Navy  families.  Local  community  homes  outside  the  U.S.  generally  lack 
adequate  stoves,  refrigerators,  kitchen  cabinets,  closets,  and  heating 
systems.  This  program  will  allow  for  the  procurement  of  stoves,  refrigerators, 
and  portable  heaters  wired  for  foreign  electrical  standards,  as  well  as 
portable  wardrobes  and  cabinets.  These  items  will  be  made  available  to  Navy 
families  for  the  duration  of  their  tour,  thus  increasing  the  livability  of  off 
base  units  and  eliminating  the  cost  of  procuring  these  items  to  the  military 
member.  In  addition,  the  expanded  furnishings  program  will  allow  for  replace¬ 
ment  of  furniture  loaned  to  families  arriving  in  overseas  locations  while  their 
household  goods  are  in  transit  (normal  shipping  time  ranges  from  3-6  months). 

MISCELLANEOUS 


FY  1991 
$900,000 


FY  1992 
$990,000 


Requirements  and  adjustments  are  as  follows: 


(*M) 

FY  1990  Actual  .7 

Program  increase  for  Coast  Guard 


1SSAS  at  Otis  AFB  .2 

FY  1991  Estimate  .9 

Price  increase  .1 

FY  1992  Estimate  1.0 


RATIONALE  FOR  CHANGES  IN  THE  MISCELLANEOUS  ACCOUNT.  Increases  are  based  on 
United  Kingdom  expected  Inflationary  factors,  which  do  not  necessarily  coincide 
with  United  States  inflationary  factors  and  the  requirement  to  pay  actual 
Operations  and  Maintenance  costs  at  those  locations  where  Navy  personnel  occupy 
Coast  Guard  Quarters. 


UTILITIES 


Requirements  and  adjustments  are  as  follows: 


FY  1991  FY  1992 

$150,449,000  $160,966,000 

(*M) 

FY  1990  Actual  139.2 

Price  increases  6.0 

Utilities  for  new  units  coming  on  line  5.2 

FY  1991  Estimate  150.4 

Price  Increases  6.3 

Utilities  for  new  units  coming  on  line  4.3 


161.0 

4  f  ' 


FY  1992  Estimate 


RATIONALE  FOR  CHANGES  IN  THE  UTILITIES  ACCOUNT.  The  utilities  account 
proposes  an  increase  for  industrial  rate  adjustments  and  price  Increases. 
Program  Increases  are  for  costs  associated  with  providing  electricity,  heat, 
water,  and  sewage  for  newly  acquired  or  constructed  units.  The  Navy  Family 
Housing  Program  continues  to  stress  energy  conservation  through  public 
information  campaigns  and  execution  of  cost  effective  energy  conservation 
improvement  projects. 


MAINTENANCE  EXPENSES 

FY  1991 
$282,255,000 

Requirements  and  adjustments  are  as  follows: 


FY  1992 
1259,690,000 


(frO 

FY  1990  Actual  2777T 

Price  increases  5.2 

FY  1991  Estimate  282.3 

Program  decrease 

Budget  reductions  (22.6) 

FY  1992  Estimate  259.7 


RATIONALE  FOR  CHANGES  IN  THE  MAINTENANCE  ACCOUNT.  Program  decreases  in  FY 
1992  relate  to  budget  reductions  sustained  as  a  result  of  the  overall 
reduction  to  the  Department  of  Defense  budget. 


REIMBURSABLE  AUTHORITY 


FY  1991 
$7,678,000 


FY  1990  Actual 

Price  increase 

Revised  estimate  of  collections 


FY  1992 
$7,978,000 


(fro 

(.4) 

(1.0) 


FY  1991  Estimate 
Price  increase 


7.7 

.3 


FY  1992  Estimate 


8.0 


RATIONALE  FOR  CHANGES  IN  THE  REIMBURSABLE  ACCOUNT.  The  reimbursable  account 
reflects  an  Increase  for  inflation. 


FAMILY  HOUSING  -  1992  BUDGET  ESTIMATE 
JUSTIFICATION 
MARINE  CORPS 

OPERATING  EXPENSES 


FY  1991 
$18,580,000 


FY  1992 
$19,064,000 


The  FY  1992  estimated  program  represents  the  Marine  Corps  family  housing 
requirements  using  Office  of  Management  and  Budget  inflation  factors  and 
foreign  currency  exchange  rates. 

A  reconciliation  of  estimates  is  provided  for  each  program  element  as  follows: 


MANAGEMENT 

FY  1991  FY  1992 

$  8,934,000  $  9,440,000 

Requirements  and  adjustments  are  as  follows: 


mi 


FY  1990  Actuals  8.6 

Price  increase  .3 

FY  1991  Estimate  8.9 

Program  increase  for  new  units  on  line  .3 

Pricing  adjustment  .2 

FY  1992  Estimate  9.4 


RATIONALE  FOR  CHANGES  IN  THE  MANAGEMENT  ACCOUNT. 

Funding  adjustments  are  proposed  in  the  Family  Housing  Management  Account  for 
pay  supplemental  increases,  management  of  programs  to  acquire  additional 
housing  assets,  implementation  of  the  Real  Property  Maintenance  /  Family 
Housing  System  (RPM/FHS),  and  management  of  new  units  coming  on  line. 
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SERVICES 


PY  1991  FT  1992 

$  7,344,000  $  7,317,000 


Requirements  and  adjustments  are  as  follows: 

($M) 


FY  1990  Actual  6.9 

Price  increase  .4 

FY  1991  Estimate  7.3 

Pricing  Adjustment  .3 

Program  decrease  (-3) 

FY  1992  Estimate  7.3 


RATIONALE  FOR  CHANGES  IN  THE  SERVICES  ACCOUNT 


The  services  account  proposes  an  increase  using  approved  inflationary  factors. 
Price  adjustments  are  costs  associated  with  the  existing  units  and  newly 
acquired  units  for  fire  and  police  protection,  pest  control,  street  cleaning, 
snow  removal,  and  refuse  collection.  The  reduction  in  program  growth  is 
contributed  to  the  services  for  the  rehabed  units  off  line  during  the  FY. 


FURNISHINGS 

FY  1991  FY  1992 
$2,302,000  $2,307,000 

Requirements  and  adjustments  are  as  follows: 


1$M1 


FY  1990  Actual  1.9 

Program  increase  *4 

FY  1991  Estimate  2.3 

Pricing  adjustment  .1 

Program  decrease  for  force  reduction  (.1) 

FY  1992  Estimate  2.3 


RATIONALE  FOR  CHANGES  IN  THE  FURNISHINGS  ACCOUNT. 

The  furnishings  account  request  reflects  a  program  increase  based  on  the 
acquisition  of  new  units  and  for  replacement  of  furniture  and  movable 
equipment  (stoves,  refrigerators,  etc.}.  The  funds  requested  will  enable  a 
consistent  program  level  of  maintenance  and  replacement  of  the  existing 
inventory  for  General  Officer  Quarters  and  students  at  Marine  Corps  schools. 


4M 


OP- 5 


UTILITIES 


FY  1991  FY  1992 

$35,161,000  $35,962,000 

Requirements  and  adjustments  are  as  follows: 


1£M1 


FY  1990  Actual  33.5 

Program  increase  for  new  units  on  line  .9 

Price  increase  .8 

FY  1991  Estimate  35.2 

Pricing  adjustments  .4 

Program  increase  for  new  units  on  line  .4 

FY  1992  Estimate  36.0 


RATIONALE  FOR  CHANGES  IN  THE  UTILITIES  ACCOUNT. 

Family  Housing  utilities  are  priced  by  known  rates  or,  in  accordance  with 
OSD/OMB  pricing  guidance.  Energy  conservation  is  stressed.  Program  increases 
are  for  costs  associated  with  providing  electricity,  heat,  water,  and  sewage 
for  newly  acquired  units  from  the  rehabs  programmed  for  FY91  and  the  units 
programmed  for  construction  in  the  FY90  program.  The  level  of  funding 
requested  will  provide  the  support  required  to  include  the  increase  of  units 
to  the  existing  inventory. 


0P-5 


MAINTENANCE  EXPENSES 


FY  1991  FY  1992 

60,953,000  52,144,000 

Requirements  and  adjustments  are  as  follows: 


FY  1990  Actuals  54.0 

Program  increase  for  reduction  of  backlog  9.5 

Program  increase  for  new  units  0.5 

Program  decrease  for  Congressional  mark  (3.0) 

FY  1991  Estimate  61.0 

Program  decrease  (12.4) 

Program  decrease  for  budget  reductions  (5.0) 

Program  increase  for  reduction  of  backlog  8.1 

Pricing  adjustment  .4 

FY  1992  Estimate  52.1 


RATIONALE  FOR  CHANGES  IN  THE  MAINTENANCE  ACCOUNT. 

The  program  increase  in  FY  1992  is  for  costs  associated  with  a  $8.1  million 
one  time  SecNav  increase  that  will  enable  a  roof  repair  project  at  MCAS  EL 
Toro,  CA,  and  aid  in  the  reduction  of  backlog  of  deferred  maintenance  and 
repair  projects  scheduled  for  execution.  Program  decreases  relate  to 
budget  reductions  which  set  maintenance  expenditures  for  housing  on  a  per  unit 
basis . 
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REIMBURSEMENTS 


FY  1991  FY  1992 

$1,700,000  $1,750,000 

Requirements  and  adjustments  are  as  follows: 

(SM) 

FY  1990  Actuals  1.4 

Program  increase  .3 

FY  1991  Estimate  1.7 

Program  increase  .1 

FY  1992  Estimate  1.8 

RATIONALE  FOR  CHANGES  IN  THE  REIMBURSABLE  ACCOUNT. 

The  FY  1992  estimate  reflects  a  level  program  to  adjust  for  the  new  units 
coming  on  line. 


1.  COMPONENT 

NAVY 

FY  19_92 MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ano  location 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PROJECT  TITLE 

GENERAL  AND 

FLAG  OFFICERS  QUARTERS 

S.  PROJECT  NUMSER 

DEPARTMENT  OF  THE  NAVY 
FY  1992  BUDGET 

GENERAL/FLAG  OFFICERS  QUARTERS  (GFOQ'S) 

WHERE  ANTICIPATED  MAINTENANCE  AND  REPAIR 
WILL  EXCEED  $25,000  PER  UNIT 

This  information  is  provided  in  accordance  with  the  reporting  requirement 
established  by  the  Conference  Appropriations  Committee  Report  dated 
21  December  1987.  The  information  provides  the  details  for  those  GFOQ's 
where  the  maintenance  and  repair  obligations  in  FY  1992  are  expected  to 
exceed  $25,000  per  unit.  Operations  include  the  prorated  costs  for 
management  of  family  housing,  services  such  as  fire  and  police  protection, 
refuse  collection,  entomology,  snow  removal,  and  furnishings.  Utilities 
include  applicable  costs  for  energy  (electricity,  gas,  fuel  oil,  steam,  and 
geothermal),  water  and  sewerage.  Maintenance  and  repairs  include  recurring 
work  such  as  service  calls,  preventative  maintenance,  routine  change  of 
occupancy  work,  and  major  repairs.  This  includes  all  operation  and 
maintenance  costs  to  the  dwelling  unit,  appurtenant  structures  and  other 
related  area  and  facilities  intended  for  the  use  of  the  general  or  flag 
officer. 
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1.  COMPONENT 

NAVY 

FY  19__BmILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PROJECT  TITLE 

GENERAL  AND 

FLAG  OFFICERS  QUARTERS 

8.  PROJECT  NUMBER 

STATE/  MAINT  HIST 

INSTALLATION  QTRS  ID  OPS  UTIL  &  RPR  PRES  TOTAL  IMPROVS 


INSIDE  THE  UNITED  STATES 


CALIFORNIA 
MCB  Camp 

Pendleton  24154  6,470  10,000  119,300  (100,000)  135,770  0 

Operations  consists  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  recurring  maintenance,  service  calls,  resurface 
driveways,  and  miscellaneous  related  projects.  These  projects  include  rehab 
kitchen  (replace  countertops,  sinks,  and  related  items);  repair  bathrooms 
(replace  tubs  and  fixtures);  replace  exterior  retaining  wall;  and  replair/ 
replace  patios. 

NPGS  Monterey  A  Lake  Drive  5,900  4,400  93,400  (0)  103,700  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  major  rehab,  project.  The 
completion  of  the  work  proposed  within  the  rehabilitation  scope  will  remove 
existing  asbestos  insulation  and  contaminated  soil.  The  antiquated  steam 
heat  system  will  be  replaced  with  a  gas  fired  heating  system  including 
boiler,  pumps,  piping,  wiring,  and  controls. 

CONNECTICUT 

NSB 

New  London  C  2,200  5,500  155,700  (0)  163,400  10,100 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  change  of  occupancy  work,  minor 
repairs,  and  partial  Interior  painting.  Major  repairs  and  improvements 
Include  asbestos  removal;  repair  of  termite  damaged  porch;  rebuilding  of 
brick  chimneys;  and  replacing  of  driveway,  sidewalk,  roof  shingles,  and 
windows.  In  addition,  replacement  of  the  boiler,  water  heater,  bathroom 
fixtures,  and  fuse  panels  will  be  Included.  Improvements  consist  of 
additional  electrical  receptacles,  energy  efficient  light  fixtures,  wired 
smoke  detectors,  range  hood,  laundry  sink,  and  GFI  receptacles. 
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1.  COMPONENT 

NAVY 

FY  19_2£MILITARY  construction  project  data 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PROJECT  TITLE 

8.  PROJECT  NUMBER 

GENERAL  AND 

FLAG  OFFICERS  QUARTERS 

STATE/  MAINT  HIST 

INSTALLATION  QTRS  ID  OPS  UTIL  &  RPR  PRES  TOTAL  IMPROVS 


INSIDE  THE  UNITED  STATES 


DISTRICT  OF  COLUMBIA 

NAVDISTWASH  A,  WHY  6,650  10,200  26,000  (1,000)  42,850  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  based  on  historic  costs,  replacing 
and  cleaning  carpeting,  partial  interior  painting,  and  minor  repairs  to  the 
air  conditioning  system  and  copper  gutters. 

NAVDISTWASH  B,  WNY  13,000  5,000  427,200  (264,900)  445,200  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  the  completion  of  a  major  rehab, 
project  approved  in  FY-91.  The  completion  of  the  work  proposed  within  the 
rehabilitation  scope  will  eliminate  existing  deterioration  of  the  structures 
and  their  finishes,  will  update  obsolete  and  inefficient  mechanical  systems 
and  restore  electrical  systems  to  meet  current  safety  regulations.  Comple¬ 
tion  of  the  work  will  reduce  the  Government's  operation  and  maintenance  cost. 

NAVDISTWASH  H,  WNY  9,150  5,000  602,400  (436,378)  616,550  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  Include  routine  maintenance  and  major  rehab,  project.  The 
completion  of  the  work  proposed  within  the  rehabilitation  scope  will 
eliminate  existing  deterioration  of  the  structures  and  their  finishes,  will 
update  obsolete  and  inefficient  mechanical  systems  and  restore  electrical 
systems  to  meet  current  safety  regulations.  Completion  of  the  work  will 
reduce  the  Government's  operation  and  maintenance  cost. 

NAVDISTWASH  M-l,  WNY  3,850  3,100  397,200  (106,469)  404,150  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenaAce  and  major  rehab,  project.  The 
completion  of  the  work  proposed  within  the  rehabilitation  scope  will 
eliminate  existing  deterioration  of  the  structures  and  their  finishes  and 
will  update  obsolete  and  inefficient  mechanical  and  electrical  systems. 
Completion  of  the  work  will  reduce  the  Government's  operation  and 
maintenance  cost. 
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1.  COMPONENT 

NAVY 

FY  19-iiMILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PAOJECT  TITLE 

S.  PAOJECT  NUMBE A  j 

GENERAL  AND 

FLAG  OFFICERS  QUARTERS 

STATE/  MAI  NT  HIST 

INSTALLATION  QTRS  ID  OPS  UTIL  &  RPR  PRES  TOTAL  IMPROVS 


INSIDE  THE  UNITED  STATES 


NAVDISTWASH 

Arlington  Svc  Ctr,  10  5,050  1,800  32,100  (0)  38,950  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  based  on  historic  costs,  change  of 
occupancy  repairs  and  replacement  of  minor  components,  interior  and  exterior 
painting,  and  window  washing. 

FLORIDA 

NAVSTA  212  Moale  5,700  2,000  26,000  (0)  33,700 

Mayport  Avenue 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  repairs  to  the  electrical, 
plumbing,  and  air  conditioning  systems. 

PWC 

Pensacola  A  4,700  6,000  69,400  (33,000)  80,100  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  service  calls,  routine  maintenance,  and  change  of 
occupancy  maintenance.  A  repair  project  is  scheduled  which  will  include 
repairing  mortar  joints,  repairing  and  plastering  walls,  insulate  water 
pipes,  insulate  the  attic,  and  asbestos  removal  in  the  basement. 

PWC 

Pensacola  4  3,300  5,500  67,800  (36,400)  76,600  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  Include  routine  maintenance,  grounds  care,  change  of  occupancy 
maintenance,  and  repairs.  Change  of' occupancy  maintenance  will  include 
interior  painting,  and  carpet  cleaning.  Major  repairs  to  be  accomplished 
during  change  of  occupancy  include  pressure  wash  and  paint  the  exterior, 
repair  doors,  insulate  the  attic,  and  asbestos  removal  from  piping. 
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1.  COMPONENT 


FY  19_!!mIUTARY  construction  project  data 


3.  DATE 


3.  INSTALLATION  ANO  LOCATION 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 


4.  PROJECT  TITLE 

GENERAL  AND  FLAG  OFFICERS  QUARTERS 


8.  PROJECT  NUMBER 


STATE/ 

INSTALLATION 


MAI NT  HIST 

3TRS  ID  OPS  UTIL  &  RPR  PRES 

INSIDE  THE  UNITED  STATES 


TOTAL  IMPROVS 


ILLINOIS 

PWC 

Great  Lakes 


2,175  9,000  58,900  (42,500)  70,075 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  service  calls,  routine  maintenance  and  grounds  care. 
Repairs  include  roof  replacement,  replacement  of  brick  on  parapet, 
tuckpointing  of  exterior  wall  surfaces,  sealing  of  basement  foundation,  and 
replacement  of  storm  windows. 


PWC 

Great  Lakes 


6,675  10,500  36,900  (13,800)  54,075 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  service  calls,  routine  maintenance,  change  of  occupancy, 
and  grounds  care.  Repairs  include  interior  painting,  installation  of  floors 
in  the  kitchen  and  two  bathrooms,  and  replacement  of  storm  windows. 


MARYLAND 
NAVAL  ACADEMY 

Annapolis  1  Buchanan  10,000  10,000  36,800 


(0)  56,800 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  change  of  occupancy,  and  grounds 
care.  Maintenance  and  repairs  include  repairs  to  walls  and  ceilings 
requiring  replastering  and  repainting;  repairs  to  doors,  windows,  and 
basement;  repairing  and  restoring  awnings;  miscellaneous  electrical  repairs; 
interior  painting;  and  relamping  the  outside  lights. 


NNMC 

Bethesda 


8,000  4,800  47,000 


(0)  59,800 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  change  of  occupancy,  and  grounds 
care.  The  work  will  include  removal  of  asbestos  insulation  and  replacing  it 
with  appropriate  insulation.  In  addition,  a  water  softening  system  will  be 
installed  to  correct  the  high  level  of  minerals  which  are  corroding  the 
pipes,  and  a  window  air  conditioner  will  be  relocated  into  the  wall. 
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3.  INSTALLATION  AND  LOCATION 
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INSIDE  THE  UNITED  STATES 


NNMC 

Bethesda  E  7,900  4,800  48,400  (0)  61,100  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance  and 
repairs  Include  routine  maintenance,  change  of  occupancy,  and  grounds  care. 
The  work  will  include  removal  of  asbestos  insulation  and  replacing  it  with 
appropriate  insulation.  In  addition,  a  water  softening  system  will  be 
installed  to  correct  the  high  level  of  minerals  which  are  corroding  the 
pipes,  and  a  window  air  conditioner  will  be  relocated  into  the  wall. 

NEW  YORK 

NAVSTA 

Staten  Island  115  Mont  Sec  2,600  3,500  48,900  (0)  55,000  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance  and 
repairs  include  routine  maintenance  and  grounds  care.  The  repair  project 
Includes  replacement  of  countertops,  cabinets,  sink,  flooring,  etc.,  in  a 
deteriorated  kitchen;  excavation  and  provision  of  water  proof  membrane  to 
prevent  water  seepage  in  basement  foundation;  demolition  of  front  steps, 
walkway,  and  handrails;  conversion  to  gas  heat  from  present  oil  fired  system. 

NORTH  CAROLINA 

MCAS  Cherry 

Point  316  7,075  12,523  45,000  (0)  64,598  0 

Operations  consists  of  management,  services,  and  furnishings.  Maintenance 
and  repair  Includes  routine  recurring  maintenance,  service  calls,  change  of 
occupancy,  paint  the  interior  walls,  and  a  project  to  renovate  the  kitchen 
($25,000).  This  project  contains  the  necessary  work  to  bring  the  kitchen  to 
modern  day  standards.  The  quarters  were  constructed  in  1942. 

MCAS  Cherry 

Point  317  7,075  12,523  55,000  (0)  74,598  0 

Operations  consists  of  management,  services,  and  furnishings.  Maintenance 
and  repair  includes  routine  recurring  maintenance,  service  calls,  change  of 
occupancy,  paint  the  interior  walls,  and  a  project  to  renovate  the  kitchen 
($35,000).  This  project  contains  the  necessary  work  to  bring  the  kitchen  to 
modern  day  standards.  The  quarters  were  constructed  in.  1942. 
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THE  UNITED  STATES 

PENNSYLVANIA 

NSPCC 

Mechanicsburg  A 

2,000 

4,000  26,000 

(0) 

32,000  0 

Operations  consist  of 

management , 

services,  and  furnishings. 

Maintenance 

and  repairs  Include  routine  maintenance*  grounds  care,  and  replacement  of  a 
deteriorated  roof.  This  will  Include  adding  a  taper  from  the  house  out  over 
the  patio  and  garage  roof;  replacing  all  scuppers,  downspouts,  gutters, 
flashing  and  splash  blocks;  and  repainting  the  trim. 

RHODE  ISLAND 

NETC 

Newport  AA  4,700  13,200  49,800  (34,000)  67,700  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  grounds  care,  and  change  of 
occupancy  repairs.  The  work  will  include  interior  painting  of  all  three 
floors;  minor  improvements  to  the  master  bathroom  by  changing  fixtures, 
replacing  brass  piping  with  copper  pipes,  and  replacing  galvanized  drain 
lines  with  PVC;  and  replace  all  wiring  on  the  third  floor. 

SOUTH  CAROLINA 

MCRD  Parris 

Island  1  11,235  6,525  70,000  (0)  87,760  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repair  includes  routine  recurring  maintenance,  service  calls,  and  two 
projects  (exterior  painting  ($28,000)  and  kitchen  renovation  ($30,000)). 

The  kitchen  project  contains  the  necessary  work  to  bring  it  to  modern  day 
standards.  These  projects  will  help 'to  preserve  the  historical  significance 
of  the  quarters.  The  quarters  were  constructed  in  1891  and  are  on  the 
National  Register  of  Historic  Places. 


DD  1  occTe  1391c 


PREVIOUS  COITIONS  MAY  SC  USCO  INTC  ANALLY 
UNTIL  CXHAUSTCO 


PAOC  NO. 


n ! 


1.  COMPONENT 

NAVY 

FY  19JLL.MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  installation  ano  LOCATION 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  project  title 

GENERAL  AND 

FLAG  OFFICERS  QUARTERS 

s.  project  NUMBER 

STATE/  MAINT  HIST 

INSTALLATION  QTRS  ID  OPS  UTIL  &  RPR  PRES  TOTAL  IMPROVS 


INSIDE  THE  UNITED  STATES 


TENNESSEE 


NAS 

Millington  551  Attu  St  3,700  3,400  40,300  (0)  47,400  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  grounds  care,  and  minor  repairs. 

In  addition,  project  work  will  replace  wooden  siding  with  vinyl,  and  replace 
all  cornerboard  trim,  windows,  and  window  awnings. 

VIRGINIA 


NSWC 

Dahlgren  Q-501  6,700  3,500  49,700  (0)  59,900  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  grounds  care,  and  change  of 
occupancy.  In  addition,  a  renovation  project  is  planned  to  replace  the  air 
conditioner  compressor,  rehabilitate  the  master  bathroom,  resurface  the 
driveway,  and  paint  the  interior. 

PWC  Georgia 

Norfolk  F34  5,400  8,100  26,000  (0)  39,500  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  grounds  care,  and  change  of 
occupancy  repairs.  The  work  will  include  replacing  roll  roof  on  the  garage, 
replacement  of  deteriorated  wood  on  the  garage,  structural  repairs,  interior 
and  exterior  painting,  and  miscellaneous  electrical  repairs. 

PWC  West  Virginia  (East) 

Norfolk  F35-E  4,100  4,900  26,000  (0)  35,000  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  grounds  care,  and  change  of 
occupancy  repairs.  The  work  will  include  interior  and  exterior  painting, 
miscellaneous  heating  and  plumbing  repairs,  refinishing  of  hardwood  floors, 
and  miscellaneous  minor  repairs. 
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PWC 

Norfolk 


Cheatham 

M-101 


3,900  4,100  33,700 


(0)  41,700 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  Include  routine  maintenance,  grounds  care,  and  change  of 
occupancy  repairs.  The  work  will  include  upgrading  the  kitchen  by  replacing 
the  countertop,  double  bowl  sink,  and  sheet  vinyl  floor  covering; 
replastering  walls  and  painting;  installing  a  range  hood;  and  minor 
electrical  repairs. 


PWC 

Norfolk 


West  Virginia  (West) 

F35-W  4,100  4,900  26,000 


35,000 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  grounds  care.  In  addition, 
renovation  of  the  kitchen  is  planned  for  accomplishment.  The  work  will 
include  upgrading  the  kitchen  by  replacing  the  countertop,  double  bowl  sink, 
and  sheet  vinyl  floor  covering;  replastering  walls  and  painting;  installing 
a  range  hood;  and  minor  electrical  repairs. 


PWC 

Norfolk 


Vermont 

M-14 


4,800  3,500  37,900 


46 , 200 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  Include  routine  maintenance,  grounds  care,  and  change  of 
occupancy  repairs.  The  work  will  include  upgrading  the  kitchen  by  replacing 
the  countertop,  double  bowl  sink,  and  sheet  vinyl  floor  covering; 
replastering  walls  and  painting;  Installing  a  range  hood;  and  minor 
electrical  repairs. 


PWC 

Norfolk 


3,200  5,500  74,800 


83,500 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance  and  grounds  care.  In  addition,  a 
renovation  project  is  planned  to  replace  the  roof,  replace  the  single  glaze 
windows  with  thermopane,  repair  of  interior  walls,  installation  of  central 
air  conditioner,  and  renovation  of  the  kitchen. 
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PWC  SP-18/SP-26 

Norfolk  9  Units  3,656  3,767  46,822  (0)  54,245  0 

Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  include  routine  maintenance,  grounds  care,  and  change  of 
occupancy  rehabs.  These  nine  virtually  identical  units  were  built  in  1941 
and  have  a  repair  project  planned  to  replace  deteriorated  porches  and 
vestibules  in  conjunction  with  scheduled  occupancy  changes.  The  work 
included  in  the  project  will  remove  two  vestibules  and  one  sun  porch  which 
have  suffered  severe  deterioration.  These  areas  will  be  replaced  with  an 
energy  efficient  panelcraft  wall  system  and  ir<^u  u.ed  aluminum  windows.  The 
wall  mounted  electrical  equipment  will  also  be  replaced.  Change  of 
occupancy  work  typically  includes  minor  structural  repairs,  interior 
painting,  and  exterior  trim  painting. 


MCB  Quantico  11 


3,334  3,618  119,751  (0)  126,703  0 


Operations  consists  of  management,  services,  and  furnishings.  Maintenance 
and  repair  includes  routine  recurring  maintenance,  service  calls,  change  of 
occupancy,  and  a  project  to  modernize  the  kitchen  and  upgrade  the  plumbing 
and  electrical  systems  ($114,000).  This  project  contains  the  necessary  work 
to  bring  the  kitchen,  electrical  and  plumbing  to  modern  day  standards. 

These  projects  Include  new  kitchen  cabinets,  countertops,  and  appliances; 
replacement  of  electrical  wiring,  new  panel  box,  new  outlets/switches;  and 
new  plumbing  fixtures/cabinets,  and  replacement  of  water/sewer  lines.  The 
quarters  were  constructed  in  1920. 
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ICELAND 


NAS 

Keflavik  Qtrs  A  1,600  6,200  35,600  (0)  43,400  0 

Operations  consist  of  management,  services  and  furnishings.  Maintenance  and 
repairs  include  routine  maintenance,  grounds  care,  and  change  of  occupancy 
rehab.  In  conjunction  with  the  change  of  occupancy,  a  project  to  replace 
the  roof,  gutters,  and  downspout  is  scheduled.  This  is  an  intrinsic  part  of 
a  larger  project  to  repair  15  buildings.  This  unit  is  integral  to  a  larger 
duplex  housing  facility.  The  existing  roofs,  gutters,  and  downspouts  are  at 
least  25  years  old.  They  are  corrugated  sheet  metal  which  has  severely 
rusted  and  deteriorated.  The  leakage  causes  damage  to  the  wooden  frame 
structure,  to  the  interior  of  the  quarters,  and  to  personal  property. 

JAPAN 


PWC  Yokosuka  17  Halsey  1,500  20,200  99,000  (0)  120,700  0 

Operations  consist  of  management,  services,  and  furnishings.  In  addition  to 
routine  maintenance  and  repairs,  scheduled  projects  to  renovate  the  kitchen 
and  repair  the  heating  system  are  proposed.  The  work  will  include 
replacement  of  deteriorated  kitchen  cabinets,  countertops,  sinks,  range 
hood,  walls,  and  electrical  system.  There  has  been  no  renovation  work 
accomplished  in  this  kitchen  since  it  was  built  in  1948. 

PWC  Yokosuka  18  Halsey  1,500  22,100  82,900  (0)  106,500  0 


Operations  consist  of  management,  services,  and  furnishings.  Maintenance 
and  repairs  Include  routine  maintenance,  grounds  care,  and  change  of 
occupancy  rehab.  In  conjunction  with  the  change  of  occupancy,  a  complete 
exterior  painting  is  scheduled  as  well  as  repairs  to  the  garage  door  and  the 
formal  garden  lighting.  This  unit  was  built  in  1948  and  serves  as  the  home 
of  the  Commander,  Seventh  Fleet,  who  "has  major  representational 
responsibilities , 
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MARIANAS  ISLANDS 

FWC  Guam 

4  Flag 
Circle 

6,100 

4,900  25,000 

(0) 

36,000 

0 

Operations  consist  of  management,  services  and  furnishings.  Maintenance  and 
repairs  include  routine  maintenance,  grounds  care,  and  change  of  occupancy 
rehab.  Work  includes  minor  repairs,  interior  and  exterior  painting,  and 
repairs  to  termite  damage. 
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ALASKA 

NAS  Adak  38,794 

Repairs  to  80  units.  Replace  kitchen  countertops, 
sinks,  disposals,  and  range  hoods,  bathroom 
fixtures,  exhaust  fans  and  switches,  flooring 
throughout  unit,  siding,  electrical  switches, 
receptacles,  and  fixtures.  Repair  minor  tub  and 
shower  leaks,  refinish/repair/replace  all  interior 
doors  and  hardware,  refinish  cabinets,  repair 
windows  and  replace  window  vent  screens  and 
assemblies,  and  repair  soffits  and  fascias. 

Includes  concurrent  improvements  at  a  cost  of 
$4,136,200. 

CALIFORNIA 

MCAS  El  Toro  11,118 

Repairs  to  553  units.  Project  will  remove 
existing  roofing  material  down  to  sheathing  and 
Install  14"  x  60"  metal  roofing  tile  and  rebuild 
roof  truss  systems  to  meet  current  code. 

NPGS  Monterey  46,031 

Repairs  to  13  units.  Replace  65  year  old  steam 
heating  system;  remove  asbestos  pipe  insulation, 
pipes,  and  heating  tank  insulation;  encapsulate 
asbestos  containing  soil  in  crawl  spaces  with  one 
and  one-half  inch  of  concrete. 

PMTC  Point  Mugu  66,960 

Repairs  to  50  Capehart  units.  Replace  kitchen 
cabinets,  countertops,  exhaust  hoods  and  sinks, 
vinyl  asbestos  tile  and  hardwood  flooring,  water 
heaters,  windows  and  screens,  exterior  doors, 
light  fixtures,  smoke  detectors,  thermostats. 
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PMTC  Point  Mugu  (Continued) 

interior  electrical  wiring  and  outlets,  water  and 
gas  piping,  ceramic  wall  and  floor  tile,  shower 
pans,  vanities,  sinks,  toilets,  medicine  cabinets 
and  accessories,  bath  exhaust/heat  fans,  garage 
doors,  attic  insulation,  eave  vents  and  screens. 

Remove  asbestos  wallboard  and  paint  interiors  and 
exteriors.  Includes  concurrent  improvements  at  a 
cost  of  $1,146,700. 

PWC  San  Diego  23,520  2,352.0 

Repairs  to  100  units.  Replace  windows,  ovens  and 
cooktops,  lavatories,  medicine  cabinets,  interior 
wiring,  lights  and  receptacles.  Repair /reglaze 
ceramic  tile;  repair/replace  bathtubs  and  interior 
plumbing  components;  and  paint  exteriors. 

Includes  concurrent  improvements  at  a  cost  of 
$3,478,200. 

PWC  San  Diego  28,140  140.7 

Repairs  to  5  units.  Replace  all  windows  In  senior 
officer  historical  units. 

CONNECTICUT 

NSB  New  London  166,800  667.2 

Repairs  to  4  units.  Replace  windows,  sliding  glass 
doors,  roofing,  foundation  coping,  siding  and  trim, 
garage  ceilings,  drywall,  exterior  doors,  closet 
doors  and  shelves,  vinyl  base,  kitchen  cabinets  and 
counters,  bath  tubs,  lavatories  and  water  closets, 
furnaces,  heat  registers,  metal  chimneys,  oil 
tanks,  electrical  wall  receptacles,  and  door 
buttons.  Weatherproof  electrical  panels  and  remove 
asbestos  from  ceiling  and  floors.  Includes 
concurrent  Improvements  at  a  cost  of  $17,900. 
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NSB  New  London  22,275  89.1 

Repairs  to  4  units.  Replace  windows,  roofs, 
drywall  walls  and  ceilings,  wall  baseboard, 
bathroom  exhaust  fans,  lighting,  water  closets, 
bath  tubs,  lavatory,  and  shower  valve,  closet 
doors,  rods  and  shelves,  electric  service  cable 
and  panel  boards,  receptacles  and  switches,  door 
chimes  and  buttons,  doors  and  metal  door  frames, 
fin  tube  convectors  and  covers,  and  attic  vents. 

Repolnt  brick  face,  reset  brick  capping  and  add 
flashing.  Include  concurrent  Improvements  at  a 
cost  of  $20,300. 

NSB  New  London  58,302  2,332.1 

Repairs  to  40  units.  Replace  windows,  window 
wall  panels,  roofing,  fascia  and  soffits, 
gutters,  kitchen  sinks,  cabinets  and  counter 
tops,  water  closets,  lavatories,  tubs,  closet 
shelves  and  rods,  f intube  baseboard  convectors, 
boilers,  water  heaters,  oil  tanks,  door  buttons 
and  chimes,  concrete  retaining  walls,  interior 
door  hardware,  exterior  doors  and  weather- 
stripping.  Remove  asbestos  from  ceilings  and 
floors,  repair  asphalt  paving,  repoint  brick; 
reset  door  frames,  and  rehang  laundry  chute 
doors.  Includes  concurrent  improvements  at  a 
cost  of  $279,000. 

NSB  New  London  48,474  3,393.2 

Repairs  to  70  units.  Replace  windows,  flat  roofs 
with  pitched  roofs  and  fiberglass  shingles,  crawl 
space  vents,  closet  shelves,  exterior  doors  and 
frames,  radiators,  bathtubs,  lavatory, 
waterclosets,  slllcocks,  door  bells  and  buttons, 
asphalt  paving,  roadway  drainage,  concrete 


DDi»ct.  1391c 

VOKtUMOl  Mil 


PREVIOUS  EDITIONS  MAY  BE  UBEO  INTERNALLY 
UNTIL  EXHAUSTED 


PAGE  NO. 


II  COMPONENT 


FY  19 _ MILITARY  CONSTRUCTION  PROJECT  DATA 


3'  'WAfcAiHfi>N flXftWiPISRPs  INSTALLATIONS, 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PROJECT  TITLE  — — *  -  . .  — —  - 

FAMILY  HOUSING  MAINTENANCE /RE PAIR  OVER  $15,000  PER  UNIT 


8.  PROJECT  NUMBER 

VARIOUS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


CURRENT  WORKING  ESTIMATE 
UNIT  COST  TOTAL 

(T)  (?000) 


INSIDE  THE  UNITED  STATES 


NSB  New  London  (Continued) 

steps,  signs  and  posts.  Reset  granite  curbing 
and  replace  catch  basin  inlets,  remove  asbestos 
from  ceilings  and  floors,  and  resurface  walls  and 
celling.  Includes  concurrent  improvements  at  a 
cost  of  $202,700. 

NSB  New  London  80,000 

Repairs  to  one  unit.  Replace  windows,  dining 
room  and  kitchen  exterior  doors,  plaster  walls, 
fin  tube  convectors,  water  circulators,  flue 
pipe,  oil  tank,  bathtub,  lavatory,  water  closet, 
wall  outlets  and  plates.  Remove  asbestos  from 
ceilings.  Includes  concurrent  improvements  at  a 
cost  of  $9,700. 

NSB  New  London  42,400 

Repairs  to  one  unit.  Replace  windows,  drywall 
celling,  gutters,  garage  door,  flue  piping,  oil 
burner,  bathroom  fixtures,  and  service  entrance 
cable.  Includes  concurrent  improvements  at  a 
cost  of  $5,100. 

NSB  New  London  82,000 

Repairs  to  4  units.  Replace  windows,  carports 
roofs  with  pitched  roofs,  storage  roofs,  fintube 
convectors,  boilers,  oil  tanks,  bathroom 
fixtures,  electric  service  cables  and  conduits, 
electric  panelboards,  door  buttons  and  chimes, 
concrete  walks,  and  two  catch  basin  grates.  Add 
support  mullions  to  double  windows,  readjust 
manhole  covers  to  grade,  resurface  roadway  aprons 
and  replace  concrete  curb.  Includes  concurrent 
Improvements  at  a  cost  of  $27,600. 
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NSB  New  London 

Repairs  to  one  unit.  Replace  windows,  radiator, 
boiler,  oil  tank,  bathroom  fixtures,  tankless 
water  heater,  electric  service  entrance  and  panel 
board,  door  buttons  and  chimes,  wall  switches, 
and  range  hood.  Add  support  mull ions  to  double 
windows.  Includes  concurrent  improvements  at  a 
cost  of  $4,400. 


39,200 


MARYLAND 

NAS  Patuxent  River 

Repairs  to  52  units.  Repair  by  replacing  a  flat 
roof  with  a  gable  type  roof. 

NSF  Thurmont 

Repairs  to  21  units.  Replace  kitchen  and 
bathroom  floors,  bathroom  tubs,  water  closets, 
sinks,  vanities  and  wall  tile,  exterior  doors, 
hardware  and  frames,  windows,  kitchen  cabinets, 
furnaces  and  ductwork  insulation,  electrical 
system,  and  repair  roadway.  Includes  concurrent 
improvements  at  a  cost  of  $278,300. 


23,325 


35,443 


1,212.9 


744.3 


NEW  JERSEY 
NWS  Earle 

Repairs  to  40  Capehart  units.  Replace  windows, 
wood  siding,  floors,  bathroom  tile  floors,  tubs, 
kitchen  cabinets,  and  baseboard  covers.  Repair 
ground  floor  slab  and  closet  door  guides . 
Includes  concurrent  improvements  at  a  cost  of 
$1,514,100. 


38,600 


1,544.0 
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FAMILY  HOUSING  MAINTENANCE /REPAIR  OVER  $ 15, 000  PER  UNIT 


8.  PROJECT  NUMBER 


VARIOUS 


INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


CURRENT  WORKING  ESTIMATE 


UNIT  COST  TOTAL 

(T)  (ToooT 


INSIDE  THE  UNITED  STATES 


NWS  Earle  48,033 

Repairs  to  three  Capehart  units.  Replace 
siding,  door  canopies,  windows,  shingle  roof, 
furnaces,  boilers  and  associated  piping.  Provide 
ground  fault  interrupter  receptacles ,  hard-wired 
smoke  detectors,  and  upgraded  electrical 
service.  Includes  concurrent  improvements  at  a 
cost  of  452,200. 

NWS  Earle  29,587 

Repairs  to  8  units.  Replace  windows,  exterior 
siding,  floors,  and  ground  floor  powder-room 
floor.  Includes  concurrent  improvements  at  a 
cost  of  $428,700. 

NWS  Earle  47,400 

Repairs  to  6  units.  Replace  windows  and  all 
interior  finishes.  Includes  concurrent 
improvements  at  a  cost  of  $116,900. 

NWS  Earle  47,500 

Repairs  to  2  units.  Replace  windows,  shutters, 
sunporch  siding,  exterior  basement  parapet  wall, 
kitchen  ceiling,  kitchen  drain  piping,  sidewalks 
and  garage  roof.  Includes  concurrent 
improvements  at  a  cost  of  $50,200. 

NWS  Earle  43,220 

Repairs  to  5  units.  Replace  exterior  siding, 
windows,  exterior  basement  window  areaway, 
flooring,  interior  closet  and  celling  finishes, 
basement  sump  pumps,  sidewalk  areas,  and  driveway 
paving.  Includes  concurrent  improvements  at  a 
cost  of  $120,100. 


144.1 


236.7 


47,500 


284.4 


216.1 
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FY  19.2LMILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  ANO  LOCATION 

_ 1 _ 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PROJECT  TITLE  -*■ 

S.  PROJECT  NUMBER 

FAMILY  HOUSING  MAINTENANCE /REPAIR  OVER  $15,000  PER  UNIT 

VARIOUS 

INSTALLATION/LOCATION/PROJECT  DESCRIPTION 


CURRENT  WORKING  ESTIMATE 
UNIT  COST  TOTAL 

($)  (??55oT 


INSIDE  THE  UNITED  STATES 


NORTH  CAROLINA 
MCAS  Cherry  Point 

Repairs  to  275  units.  Project  will  repair  and 
upgrade  units  to  modern  day  standards,  to  include 
complete  interior  repairs  to  the  electrical, 
mechanical  and  architectural  systems.  Repairs 
Include  the  repair/replacement  of  plumbing 
systems,  fixtures  and  ancillary  items,  walls, 
floors,  ceilings,  windows,  doors  and  trim, 
baseboards,  kitchen  cabinets,  floor  tiles, 
countertops  and  provide  for  new  wall  and  ceiling 
insulation. 


37,545 


10,325.0 


RHODE  ISLAND 
NETC  Newport 

Repairs  to  108  units.  Replace  closet  doors, 
interior  doors,  bath  and  lavatory  accessories, 
windows,  storage  shed  roofing,  clapboard  siding, 
subfloor  sheathing,  bridging  and  vinyl  asbestos 
tile  and  wood  base,  ceramic  tile  floor  and  walls, 
access  panels,  vinyl  floors,  kitchen  cabinet 
fronts,  shelves,  sink,  countertops,  garbage 
disposals,  sill  cocks  with  freeze  proof  type, 
shower/tub  controls,  lavatory  and  water  closet, 
fin  radiation  and  covers,  interior  and  exterior 
receptacles,  light  fixtures  exhaust  fan  switch, 
bath  receptacles  and  circuits,  smoke  detectors. 
Refinlsh  wood  floors,  paint  interiors  and 
exteriors,  refinlsh  stairs  and  landings,  and 
repair  stairs  and  landing  frames. 


29,592 


3,196.0 


SOUTH  CAROLINA 
NWS  Charleston 

Repairs  to  94  units.  Replace  shower  pans, 
lavatories  and  faucet  assemblies,  base  cabinets. 


21,440 


2,015.4 
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NAVY 

FY  19_!2MILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

|4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

FAMILY  HOUSING  MAINTENANCE /REPAIR  OVER  $15,000  PER  UNIT 

VARIOUS 

INSTALLATION /LOCATION/PROJECT  DESCRIPTION 


CURRENT  WORKING  ESTIMATE 
UNIT  COST  TOTAL 

(?)  (?000)" 


INSIDE  THE  UNITED  STATES 

NWS  Charleston  (Continued) 

vertical  drain  lines,  bath  lights,  mirrors,  bath 
ceiling  ventilation  fans  and  light  fixtures, 
ground  fault  interrupter  circuit  breakers  and 
siding.  Remove  and  replace  exterior  storage  shed 
doors,  entrance  doors  and  glass  sliding  patio 
doors,  entrance  door  canopies,  exterior  light 
fixtures  and  mailboxes . 


VIRGINIA 
PWC  Norfolk 

Repairs  to  one  installation  commander  quarters 
and  garage.  Replace  siding,  gutters,  soffits  and 
facsia. 


44,800 


PWC  Norfolk 

Repairs  to  one  installation  commander  quarters, 
and  garage.  Replace  siding,  gutters,  soffits  and 
facsia. 


20,800 


NSY  Portsmouth  45,315 

Repairs  to  26  units.  Replace  kitchen  cabinets, 
vinyl  flooring,  window  sashes,  and  hot  water 
radiator  heating  system.  Repair  electrical  and 
mechanical  systems.  Includes  concurrent 
improvements  at  a  cost  of  $1, 230, 100. 

NSY  Portsmouth  37,437 

Repairs  to  8  units.  Replace  roofs,  windows, 
downspouts,  kitchen  cabinets,  window  air 
conditioning,  heating  systems,  fluorescent 
lighting,  foundation  vents,  and  access  doors. 


1,178.2 


299.5 
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NAVY 

FY  19_!1mILITARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

A.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

FAMILY  HOUSING  MAINTENANCE /REPAIR  OVER  $15,000  PER  UNIT 

VARIOUS 

INSTALLATION /LOCATION /PROJECT  DESCRIPTION 


CURRENT  WORKING  ESTIMATE 
UNIT  COST  TOTAL 

(I)  (loooT 


INSIDE  THE  UNITED  STATES 


NSY  Portsmouth  176,300 

Repairs  to  one  historical  unit.  Replace  heat 
system,  electrical  panels,  circuit  wiring  and 
switches,  windows,  kitchen  cabinets,  vinyl 
flooring,  kitchen  sinks,  plumbing  and  lighting 
fixtures.  Exterior  work  includes  repairs  to 
brickwork,  exterior  doors,  garage,  electrical 
wiring,  and  lighting. 

NWS  Yorktown  26,259 

Repairs  to  107  units.  Replace  kitchen  cabinets, 
bathroom  vanities,  accessories  and  fixtures,  tile 
flooring,  roofing,  and  steam  heat  system  with 
ducted  heat  pump  system.  Repair  electrical 
systems. 


176.3 


2,809.7 


WASHINGTON 

NAS  Whidbey  Island 

Repairs  to  96  units.  Replace  roofs,  furnace  roof 
jacks,  tubs/showers,  mechanical  room  doors, 
kitchen  sinks,  faucets,  exhaust  fans,  garbage 
disposals,  lavatories,  dining/breakfast  area 
light  fixtures,  and  exterior  faucets. 
Repair/replace  drain  lines ,  heating  ducts , 
furnaces  and  thermostats.  Repair  roads, 
driveways,  sidewalks,  parking  areas,  storm 
drainage  system,  and  exterior  water  and  sewer 
laterals. 


33,224 


3,189.5 
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1.  COMPONENT 

NAVY 

FY  19_!3mIUTARY  CONSTRUCTION  PROJECT  DATA 

3.  DATE 

3.  INSTALLATION  ANO  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 

VARIOUS  LOCATIONS  INSIDE  AND  OUTSIDE  THE  UNITED  STATES 

4.  PROJECT  TITLE 

FAMILY  HOUSING  MAINTENANCE /REPAIR  OVER  $15,000  PER  UNIT 

8.  PROJECT  NUMBER 

VARIOUS 

INSTALLATION/LOCATION/PROJECT  DESCRIPTION  CURRENT  WORKING  ESTIMATE 


UNIT  COST  TOTAL 


OUTSIDE  THE  UNITED  STATES 

CUBA 

NS  Guantanamo  Bay 

Repairs  to  82  units.  Replace  tile  flooring, 
ceramic  bathroom  tile,  fixtures  and  accessories, 
closet  doors,  electrical  service  panels  and 
breakers,  potable  water  distribution  system  and 
sewage  lines.  Install  wall  insulation  and  hand 
finish  system  to  exterior  walls.  Includes 
concurrent  Improvements  at  a  cost  of  $7, 260, 300. 

MARIANAS  ISLANDS 
PWC  Guam 

Repairs  to  2  units.  Replace  kitchen  cabinets, 
cove  base,  hanger  rods,  exterior  storage, 
shelving,  suspended  ceilings  including  rafters, 
joists  and  purlins,  exterior  and  interior  doors 
and  walls  Including  framing,  windows,  floor 
tiles,  plumbing  fixtures,  hot  and  cold  water 
piping,  waste  and  vent  piping,  toilet 
accessories,  bathroom  access  panel,  kitchen 
exhaust  cap  and  electrical  system;  painting;  and 
soil  treatment  for  termite  control  under  floor 
slabs.  Includes  concurrent  Improvements  at  a 
cost  of  $60,700. 

PWC  Guam 

Repairs  to  65  units.  Replace  vinyl  floor  tiles, 
exterior  and  interior  doors,  termite  damaged 
stairs,  roof  gutters,  garbage  disposers,  bathroom 
fixtures,  water  heaters,  lavatories,  tubs, 
electrical  receptacles,  switches  and  panel  board, 
and  rewire  applicable  circuits.  Includes 
concurrent  improvements  at  a  cost  of  $3,855,000. 


($)  ($000) 


59,738  4,898.5 


201,400  402.8 


51,301  3,334.6 
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Family  Housing,  Navy  and  Marine  Corps 
LEASING 


(In  Thousands^ 

FY  1992  Program  $72,900 
FY  1991  Program  $46,475 


Purpose  and  Scope 

This  program  provides  payment  for  the  costs  incurred  in  leasing  family 
housing  units  for  assignment  as  public  quarters. 


Program  Summary 

A  summary  of  the  funding  program  for  Fiscal  Year  1992  follows: 


FY 

90 

FY 

91 

FY 

92 

Yr  End 

Cost 

Author¬ 

ization 

Cost 

Author¬ 

ization 

Cost 

Units 

($0001 

Units 

(S 000 ) 

Units 

(S0001 

Domestic : 

Navy 

874 

11,325 

5,707 

14,555 

6,050 

32,532 

Marine  Corps 

0 

346 

800 

1,219 

800 

2,400 

Foreign: 

1,712 

23.384 

3,217 

30.701 

.  3.217 

37.968 

Total : 

2,586 

35,055 

9,724 

46,475 

10,067 

72,900 

JUSTIFICATION 

Domestic  Leasing  Program  Summary:  The  domestic  leasing  program  is 
authorized  in  10  USC  2828  as  amended,  which  limits  the  number  of  units 
authorized  at  any  one  time  and  specifies  the  maximum  cost  limitation.  This 
program  consists  of  leasing  on  an  interim  basis  until  Section  801  and/or 
military  construction  (MILCON)  units  come  on  line. 

Section  801  of  the  FY  84  Military  Construction  Authorization  Act  (PL  98-115) 
authorizes  the  Department  of  Defense  to  enter  into  agreements  for  the  leasing 
of  Military  Family  Housing  units  on  or  near  military  installations  within  the 
United  States.  This  authorization  was  considered  a  test  and  would  have 
expired  upon  execution  of  contracts  no  later  than  1  October  1985.  The  Navy 
sites  chosen  for  testing  Section  801  were  Norfolk,  Virginia,  and  Earle,  New 
Jersey.  The  Section  801  program  has  been  extended  through  the  end  of  FY  1991. 
The  Navy  has  awarded  contracts  for  Section  801  projects  at  Norfolk,  VA  (300 
units),  Earle,  NJ  (300  units),  Mayport,  FL  (200  units),  Staten  Island,  NY 
(1,202  units)  and  Washington,  DC  (600).  There  are  nine  additional  projects 
underway  for  a  total  of  3,100  units.  A  total  of  1,495  units  are  scheduled  to 
start  coming  on  line  in  FY  1992.  The  Navy  expects  to  award  contracts  for  all 
6,200  Section  801  lease  points  by  30  September  1991. 


Domestic  Leasing  Fiscal  Year  Summary. 


FY  1990  -  The  domestic  lease  program  consisted  of  874  units  that  required 
funding  of  $11,671.2.  Funding  in  the  amount  of  $10,804.3  provided  full 
funding  for  Section  801  projects  at  Earle,  Norfolk,  and  Mayport.  An 
additional  $866.9  provided  support  for  domestic  short  term  leasing  in  Key 
West,  FL,  Staten  Island,  NY,  and  Washington,  DC. 

FY  1991  -  The  domestic  lease  program  consisted  of  1,465  units  that 
required  funding  of  $15,773.8.  Funding  in  the  amount  of  $13,966.3  provided 
full  funding  for  Section  801  projects  at  Earle,  Norfolk,  Mayport  and 
Washington,  DC.  An  Additional  $1,807.5  supported  domestic  short  term  leases 
in  Glenview,  1L,  Washington,  DC,  and  at  two  Marine  Corps  Bases  in 
California- -San  Diego,  and  Camp  Pendleton. 

FY  1992  -  The  domestic  lease  program  consist  of  3,225  units  required 
funding  of  $34,932.1.  Funding  in  the  amount  of  $30,278.0  is  requested  to 
provide  funding  for  Section  801  projects  at  ten  Navy  activities.  The 
remaining  $4,654.1  is  required  to  support  domestic  short  term  leases  in 
Washington,  DC  and  at  four  Marine  Corps  Bases  in  California- -San  Diego,  Camp 
Pendleton,  El  Toro  and  Twentynine  Palms. 

Statutory  thresholds  combined  with  the  scarcity  of  affordable  housing  in 
urban  areas  inhibit  the  potential  for  short  term  leasing  as  an  answer  to  Navy 
family  housing  requirements.  Furthermore,  these  conditions  enhance  the  need 
for  the  long  term  security  provided  by  Section  801  housing.  The  economics  of 
the  rental  markets,  in  conjunction  with  the  limited  supply  of  housing  units, 
exemplifies  the  urgency  of  pursuing  more  concrete  solutions  to  satisfying  our 
housing  needs. 

Foreign  Leasing:  Leasing  in  foreign  countries  is  authorized  in  10  USC  2828, 
which  limits  the  number  of  units  authorized  at  any  one  time  and  specifies  the 
maximum  cost  limitation. 

The  FY  1990  unit  authorization  consisted  of  1,992  units  of  which  1,712 
required  funding.  The  authorization  difference  of  280  units  was  due  to 
anticipated  delay  of  requirements  for  lease  execution  in  various  locations. 

The  FY  1991  unit  authorization  consisted  of  3,217  units  of  which  2,053 
required  funding.  The  leases  support  the  leasing  program  at  Naples,  La 
Maddalena  and  Sigonella,  Italy,  and  individual  leases  at  Rome,  Italy  and  Rota 
Spain . 

The  FY  1992  unit  authorization  consists  of  3,217  units  of  which  2,528 
require  funding.  The  authorization  difference  of  689  is  to  support  lease 
initiatives  at  Naples,  Sigonella,  and  La  Maddalena  that  do  not  require  funding 
until  FY  1993 . 


FAMILY  HOUSING.  DEPARTMENT  OF  THE  NAVY 

ANALYSIS  OF  LEASED  UNITS 
(Other  than  Section  801  and  Section  802  Units) 

FY  1992 


|  FY  1992 

Cost 

(000) 
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Lease 

Months 

12 

12 

120 

1,224 

5,220 

84 

240 

2,400 

12 

1,008 

360 

9,520 

0 

12 

12 

168 

300 

5,008 

12 

600 

9H  99A 

31,400 

Units 

Authorized 

i 

i 

10 

102 

436 

7 

20 

285 

1 

84 

41 

1,285 

0 

1 

1 

14 

25 

852 

1 

50 

9  917 

N 

i  S 

>  CO 

|  FY  1991  | 

Cost 

($000) 

18.7 
43.1 

242.4 
869.0 

4,650.9 

266.8 

840.0 

2.736.4 
81.3 

1.810.4 
545.0 

11,630.6 

0.0 

47.6 

19.8 
578.2 

296.4 

5.505.5 
6.4 

512.7 

7ni  9 

32,508.7 

Lease 

Months 

12 

12 

108 

1,224 

4,704 

84 

112 

1,980 

12 

1,008 

414 

7,520 

0 

12 

12 

168 

300 

3,708 

6 

600 

91  OQA 

23,980 

Units 

Authorized 

i 

i 

10 

102 

436 

7 

20 

285 

1 

84 

41 

1,285 

0 

1 

1 

14 

25 

852 

1 

50 

9  917 

3,524 

|  0661  Ad  | 

Cost 

($000) 

18.7 

51.4 
242.8 

1,066.0 

4,255.7 

235.0 

85.8 
2,524.2 

50.4 
1,514.4 

725.6 

6,471.9 

16.7 

42.4 

26.8 

0.0 

103.3 

5,412.6 

2.7 

537.5 

99  9A9  Q 

24,250.8 

Lease 

Months 

12 

12 

80 

1,224 

4,452 

69 

76 

1,962 

12 

1,008 

528 

6,120 

10 

12 

12 

0 

138 

3,708 

3 

600 

9 n  m a 

20,652 

Units 

Authorized 

i 

i 

8 

102 

436 

7 

9 

194 

1 

84 

53 

510 

1 

1 

1 

11 

25 

496 

1 

50 

1  QQ9 

2,137 

Location 

FOREIGN  LEASES 

(a)  Athens 

(a)  Bahrain 
(c)  Bangkok 

(b)  Edzeil 

(a)  (b)  Holy  Loch 
(a)  Hong  Kong 

(c)  Jakarta 
(aXb)LaMaddalena 
(a)  Lisbon 

(a)  London 
(a)  Manila 
(aXb)  Naples 
(a)  Nea  Makrl 
(c)  New  Delhi 
(a)  Oslo 
(a)  Rome 
(a)  Rota 
(aXb)  Sigonella 

(a)  Souda  Bay 

(b)  Thurso 

TfYTAI  FnRPKN  1 

GRAND TOTAL 

I 

z 

LL 


49? 


(a)  Individual  leases 

(b)  Lease  construction 

(c)  Department  of  State  Leasing  Pool 


Family  Housing,  Department  of  the  Navy 
FY  1992,  Section  801  Family  Housing  Summary 
(Dollars  in  Thousands) 
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Planning  and  Execution  19.0 


FY  1992 

FAMILY  HOUSING,  NAVY 
DEBT  PAYMENT 
($000) 


(In  thousands) _ 

FY  1992  Program  $  90 
FY  1991  Program  $  98 


Purpose  and  Scope 

The  requirement  for  the  payment  of  principal  and  Interest  on  the  remaining 
Indebtedness  for  Capehart  and  acquired  Wherry  housing  has  been  completed.  All 
mortgages  have  been  paid  off  as  of  30  September  1988  for  the  Wherry  housing 
and  as  of  30  September  1989  for  the  Capehart  housing.  The  only  remaining 
requirement  for  this  program  Is  the  payment  of  Servicemen's  Mortgage  Insurance 
Premiums  to  FHA  for  mortgages  assumed  by  active  military  personnel  on  housing 
purchased  by  them. 

Program  Summary 

Authorization  required  for  the  appropriation  Is  $  90,000.  No 
reimbursements  will  be  used  to  finance  the  FY  1992  program  pursuant  to  Section 
511,  Public  Law  96-418. 


Interest 

FY  1991 

FY  1992 

Capehart  and  Wherry 

Mortgage  Insurance  Premiums 
Servicemember' s 

-0- 

-0- 

Navy 

89 

87 

Marine  Corps 

9 

3 

Total  Obligating  Authority 

98 

90 

Budaet  Authority: 

98 

90 

Appropriation 

98 

90 

Portion  Applied  to  Debt  Reduction 

_ dk 

_ dk 

Appropriation  (adjusted) 

98 

90 

FAMILY  HOUSING.  NAVY 
FY  1992  BUDGET 

SERVICEMEN'S  MORTAGE  INSURANCE  PREMUIMS 


This  program  provides  for  the  payment  of  premiums  due  on  mortage  Insurance 
provided  by  the  Federal  Housing  Administration  for  housing  mortgages  purchased 
by  active  duty  military  personnel.  Also,  It  continues  payments  for  cases 
where  a  serviceman  dies  while  on  active  duty  and  leaves  a  surviving  widow  as 
owner  of  the  property.  Payments  extend  for  a  period  of  two  years  after  death 
or  until  the  widow  disposes  of  the  property,  whichever  occurs  first.  The 
maximum  amount  Insurable  by  FHA  Is  $67,500.  The  premium  rate  Is  1/2  of  IX  of 
the  unpaid  balance  of  the  mortgage.  The  Department  of  Housing  and  Urban 
Development  stopped  processing  applications  for  servicemen's  mortgage 
Insurance  premiums  as  of  31  March  1980  with  the  discontinuance  of  Section  222 
of  the  Housing  Act. 


No.  of  Mortgages 
Average  Payment 
Total  Payment 


FY1991 

MARINE 

NAVY 

CORPS 

635 

64 

$140 

$140 

89,000  5 

i  9,000 

IfiJAL 

NAVY 

699 

621 

$140 

$140 

$  98,000  $ 

87,000 

FY1992 

MARINE 

CORPS 

I0IAL 

21 

642 

$140 

$140 

i  3,000 

$  90,000 

Page  No. 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  DEFENSE  BUSINESS  OPERATIONS  FUND  PROJECTS 


AUTH 

APPROP. 

%  DESIGN 

STATE/ 

PROJ 

INSTALLATION/LOCATION 

REQUEST 

REQUEST 

AS  OF 

PAGE 

COUNTRY 

NO. 

PROJECT  TITLE _ 

(soocn 

/SOOO^ 

JAN  91. 

NO. 

INSIDE  THE  UNITED  STATES 


California 


Florida 


Hawaii 


Naval  Weapons  Center.  China 
Lake 


454 

Integrated  Naval  Air  Defense  $ 

System  Facility 

16,600 

($  16,600) 

60 

501 

Naval  Weapons  Station.  Concord 

289 

Missile  Test  Cell 

Naval  Weapons  Station  Annex.. 

1,250 

(  1.250) 

40 

505 

151 

Fallbrook 

Missile  Production  Facility 

9,700 

(  9,700) 

40 

507 

Naval  SuppIv  Center.  San  Dieeo 

041 

Fire  Protection  System 

1,750 

(  1.750) 

40 

509 

079 

116 

Navy  Public  Works  Center 

San  Diego 

Automotive  Vehicle  Maintenance 

Shop 

Electrical  Distribution  System 
Upgrade 

9,300 

7,500 

(  9,300) 

(  7,500) 

o  o 

511 

513 

Naval  Weapons  Station.  Seal  Beach 

134 

Tomahawk  Missile  Magazine  _ 

3.780 

(  3.780) 

40 

515 

TOTAL 

-  California 

49,880 

(49,880) 

615 

Naval  Aviation  Depot 

Jack.sauYllls 

Industrial  Waste  Treatment 

Facility 

3,300 

(  3,300) 

100 

562 

Naval  Supply  Center.  Pensacola 

271 

Cold  Storage  Warehouse  _ 

5.700 

(  5.709) 

40 

517 

TOTAL 

-  Florida 

9,000 

(  9,000) 

Naval  Shipyard.  Pearl  Harbor 

256 

Fire  Protection  System 

800 

(  800) 

60 

564 

(  )  Non -add 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  DEFENSE  BUSINESS  OPERATIONS  FUND  PROJECTS 

(CONTINUED) 


STATE/ 

COUNTRY 

PROJ  INSTALLATION/LOCATION 

NO.  PROJECT  TITLE _ 

AUTH 

REQUEST 

(S000) 

APPROP. 

REQUEST 

($000) 

%  DESIGN 
AS  OF 
JAN  91 

PAGE 

NO- 

Hawaii 

(Cont'd) 

Naw  Public  Works  Center. 

Pearl  Harbor 

472  Sewage  System  Improvements  $  1,650 

478  Wastewater  Treatment  Plant  1,250 

Modifications 

482  Wastewater  Treatment  Plant  10,540 

Exnansion 

($  1,650) 

(  1.250) 

(10,540) 

50 

40 

50 

521 

523 

562 

TOTAL  -  Hawaii 

14,240 

(14,240) 

Indiana 

Naval  Weanons  SuDDort  Center. 
Crane 

238  Pest  Control  Facility 

_ m 

( _ 210) 

90 

564 

TOTAL  -  Indiana 

750 

(  750) 

Maryland 

Naval  Ordnance  Station. 

Indian  Head 

106  Industrial  Wastewater  Treatment 

Facility  (Increment  II) 

6,600 

(  6,600) 

85 

562 

TOTAL  -  Maryland 

6,600 

<  6,600) 

New  Jersey 

Naval  Weapons  Station.  Earle 

949A  Trestles  Replacement 
(Phase  II) 

0 

(36.500) 

100 

525 

TOTAL  -  New  Jersey 

0 

(36,500) 

North 

Carolina 

Naval  Aviation  Depot.  Cherry 
fpint 

507  Aircraft  Accessories  Overhaul 

Shop 

7,700 

(  7,700) 

50 

527 

TOTAL  -  North  Carolina 

7,700 

(  7,700) 

South 

Naval  Weanons  Station.  Charleston 

Carolina 

803  High  Explosive  Magazine 

783  Tomahawak  Missile  Magazines 

1,100 
,2 .15*? 

(  1.100) 

(  2.150) 

35 

35 

531 

533 

TOTAL  -  South  Carolina 

3,250 

(  3,250) 

)  Non-add 
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STATE/ 

COUNTRY 

Virginia 


Washington 


(  )  Non- add 


DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  DEFENSE  BUSINESS  OPERATIONS  FUND  PROJECTS 

(CONTINUED) 


PROJ 

NO. 

225 

INSTALLATION/LOCATION 

PROJECT  TITLE 

AUTH 

REQUEST 

(S000) 

APPROP. 

REQUEST 

(S000) 

%  DESIGN 
AS  OF 
JAN  91 

PAGE 

NO, 

Naval  Surface  Warfare  Center. 
Dahleren 

Electronic  Systems  Laboratory 

$  8,100 

($8,100) 

45 

535 

262 

Fleet  Requirements  Support 

10,180 

(10,180) 

100 

537 

648 

Building 

Naval  Supply  Center.  Norfolk 
Administrative  Office 

1,250 

(  1,250) 

90 

539 

826 

Naw  Public  Works  Center. 

Norfolk 

Electrical  Distribution  Lines 

3,150 

(  3,150) 

40 

541 

822 

Steam  Distribution  System 

4,150 

(  4,150) 

50 

543 

415 

Improvements 

Naval  Weapons  Station.  Yorktovm 
Tomahawk  Missile  Magazines 

4.650 

(  4.650) 

50 

545 

TOTAL- 

233 

Virginia 

Puget  Sound  Naval  Supply 

Qgpter,  Pyemer.S.g.n 

Hazardous  and  Flammable 

31,480 

12,550 

(31,480) 

(12,550) 

40 

547 

270 

Storehouse 

Pueet  Sound  Naval  Shipyard. 
Bremertpn 

Inactive  Submarine  Mooring 

3,300 

(  3,300) 

40 

549 

622 

Facility 

Industrial  Support  Complex 

23,500 

(23,500) 

40 

551 

293 

(Increment  II) 

Mooring  Platform 

1,200 

(  1,200) 

40 

553 

275 

Pier  Upgrade 

11.700 

(11,700) 

40 

555 

TOTAL 

-  Washington 

52,250 

(52,250) 
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DEPARTMENT  OF  THE  NAVY 

FY  1992  MILITARY  CONSTRUCTION  AND  FAMILY  HOUSING  PROGRAM 
INDEX  OF  DEFENSE  BUSINESS  OPERATIONS  FUND  PROJECTS 

(CONTINUED) 


STATE/ 

COUNTRY 

PROJ  INSTALLATION/LOCATION 

NO  PROJECT  TITLE _ 

AUTH 

REQUEST 

(S000) 

APPROP. 

REQUEST 

(SOOO) 

«  DESIGN 
AS  OF 
JAN  91 

PAGE 

NO. 

OUTSIDE  THE  UNITED  STATES 

Guam 

Naw  Public  Works  Center 

212  Oil  Spill  Prevention 

$ _ m 

($ _ S2G) 

50 

561 

TOTAL  -  Guam 

670 

(  670) 

Iceland 

Naval  Air  Station.  Keflavlk 

464  Fuel  Facilities  (Increment  VII) 

9-300 

(  9.300) 

50 

557 

TOTAL  -  Iceland 

9,300 

(  9,300) 

TOTAL  -  FY 

1992  DEFENSE  BUSINESS  OPERATIONS 

185,120 

(221,620)* 

FUND  PROJECTS 


(  )  Non* add 

*  Budgeted  in  other  appropriations. 
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1.  COMPONENT 


NAVY 


; 2 .  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  CENTER, 
CHINA  LAKE,  CALIFORNIA 


A.  PROJECT  TITLE 


i  INTEGRATED  NAVAL  AIR  DEFENSE 
j  SYSTEM  FACILITY 


PROGRAM  ELEMENT 


0605896N 


'6.  CATEGORY  CODE 


317.15 


! 7 .  PROJECT  NUMBER 


P-454 


!  8 .  PROJECT  COST  <$000)| 

|  16,600 
'  DBOF  Request _ 


9.  COST  ESTIMATES 


ITEM 


jU/Mj 

QUANTITY 

|UNIT  COST ! 

COST  ($000) 

'  SF  | 

38.400 

!  ! 

7 .530 

1  sf  ! 

23.650 

!  150.00  ! 

(  3.550) 

I  SF  i 

14 . 150 

149.00 

(  2.110) 

!  sf  j 

600 

!  200 . 00  i 

(  120) 

!  ws 

(  1.750) 

- 

i  .  i 

7.380 

LS 

- 

(  2 . 14C  1 

:  LS 

- 

- 

(  1.070) 

LS 

- 

- 

(  4  . <10 \ 

- 

- 

- 

1 4 . 9 1 C 

- 

- 

- 

- 

- 

15.660 

'  * 

* 

- 

c.-!C 

- 

- 

- 

16 . 6DC 

.  * 

- 

(NON-ADO  M 

165.550 1 

INTEGRATED  NAVAL  AIR  DEFENSE  SYSTEM  FACILITY 

ENGINEERING  SUPPORT  BUILDING  . 

DETECTION  SYSTEM  LABORATORY . 

PUMPHOUSE . 

BUILT-IN  EOUIPMENT  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMEN-  . 

sue’ota.  . 

CON*  I NGENC  i  (5.07,1 . 

total  contra:-'  cos’.  .... 

SUPERVISION.  INSPECTION  S  OVERHEAD  <  6.07,)  . 

TC’A.  RECJE  ST . 

EOJIPMENT  PROVIDED  FROM  CTHER  APPROPRIATIONS 


I 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Twc  single-story  concrete  «nc  masonry  buildings,  concrete  floors, 
masonry  walls,  and  insulated  roof  deck  with  built-uc  roof;  single-Story 
pre-eng i neered  pumonouse :  covered  van  parking,  covered  storage  and  work 
a-ea  grounding,  reiseo  compute'  flooring,  secure  work  areas  and  vau'ts. 
'ire  protection  system,  CCD  f i-e  protection  system:  twelve  concrete  tie 
oowr  paos,  60-foot  anxenna  ccl  5  manor  tower;  60 .  OOO-ga '  1  or.  storage  tanr 
extend  distributicn  system  2.5  miles:  upgrade  anc  construct  34.5-KW 
suostetions;  utilities;  access  roads,  parking,  security  fencing. 


REQUIREMENT : 
PROJECT : 


S* 


ADEQUATE  : 


720  SF  SUBSTANDARD: 


Constructs  facilities  at  tne  Electronic  Warfare  Threat  Environment 
Simulation  (EWTES)  range  to  house  five  sea-Dasec  threat  raoar  simulators 
w'tr  supoort  eauipment  ano  six  tie  dow r  paos  for  emitte'  simulator  (ES) 
vans  at  Sea  Site  2.  olus  engineering  support  facilities  to  maintain  tne 
50  yriaue  range  radars  and  simulators.  (New  mission.) 

REQUIREMENT : 

Tms  center's  EWTES  range  provides  a  unioue  capability  to  evaluate 
electronic  countermeasures  eauipment,  defense  suppression  techniques  and 
ae'iai  tactics  against  threat  snip  search  and  fire  control  radars.  The 
Integ-ateo  Nava’  ti-  Defense  Simulation  ( INADS  l  program  is  expanding  the 
EWTES  range  capability  to  simulate  multiple-single  ship  and  task  force 
naval  elements.  Tne  INADS  program  Is  buying  $125.6  million  worth  cf  new 
threat  radars  ano  simulators  to  provide  the  new  capability.  Facilities 
are  neeoed  for  five  additional  threat  radars  and  five  Emitte'  Simulator 
' E 3  >  systems  with  control  van  at  Sea  Site  3  ano  enginee'ing  supDort 
‘ac.'.-t-es  tc  maintair  the  50  threat.  ES.  pur  contro’  .  acou  i  s  i  t  ion .  anc 
re‘erence  radars  values  at  over  S5Q0M  that  will  como'ise  the  EWTES  range 
O  -922 

CUPPEN*  SITUATION 

Sea  S-te  3  r.as  net  oee-  oeve  one:,  noweve-  twc  c*  tne  tn-eat  'soars  (K-I 
£  I  -  15  i  .  tr.at  kiU  oe  locates  at  Sea  S’te  3.  arrive:  lr  1S6E  Tne 

(CON’INJED  ON  DC  1321D  I 
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PAGE  NO 


50  1 


1.  COMPONENT 


FY  1992 


NAVY  ! 

3.  INSTALLATION  AND  LOCATION 


MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVAL  WEAPONS  CENTER,  CHINA  LAKE.  CALIFORNIA 


4.  PROJECT  TITLE  ! 5-  PROJECT  NUMBER 

I 

INTEGRATED  NAVAL  AIR  DEFENSE  SYSTEM  FACILITY  |  P-454 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

remaining  radar  ana  ES  systems  are  to  be  delivered  in  1991  through  1994. 

Tnese  systems  must  have  facilities  to  house.  Dower,  reconfigure,  maintain 
and  update  the  threat  test  resources,  insuring  that  the  EWTES  range 
provides  a  realistic  operational  environment  well  into  the  21st  century. 

IMPACT  IF  NOT  PROVIDED: 

The  $125.6  million  worth  of  threat  radars  and  simulators  being  purchased 
under  Phase  2  of  the  INADS  program  will  be  unusable.  The  Phase  1 
equipment  deployed  (valued  at  $153  million)  will  be  seriously  impacted  by 
workarounds  to  accommodate  the  lack  of  Sea  Site  3  facilities.  The  U.S. 
capability  to  simulate  threat  engagements  against  task  force  size 
elements  will  be  delayed,  placing  our  aircraft  and  pilots  at  greater  risk 
in  the  event  of  war. 


|12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*') 


(1)  STATUS: 

(Ai  DATE  DESIGN  STARTED .  05-90 

(El  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  60 

(Cl  DATE  DESIGN  35V.  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ N0_X 

<e)  -WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

v  -  - - -  — 


(3)  TOTAL  COST  (C)  »  (A)  *  (B)  OR  (D)  +  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  800) 

(B)  ALu  OTHER  DESIGN  COSTS .  (  194) 

(C)  TOTAL .  994 

(D)  CONTRACT .  (  974 ) 

(El  IN-HOUSE .  ( _ 20) 


(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 


EQUIPMENT 

NOMENCLATURE 

PROCURING 

APPROPRIATION 

FISCAL  YEAR 
APPROPRIATED 

OR  REOUESTED 

COST 

($000) 

CROSSBOW  GENERIC  RADAR 
PE-64255 

RDTE 

1988 

37 , 600 

WEAPONS  system  RADAR 
PE-64255 

ROTE 

1988 

B.300 

WEAPONS  SYSTEM  RADAR 
PE-64255 

RDTE 

1988  -  1992 

58 . 580 

EARLY  WARNING  RADAR 
PE-64255 

RDTE 

1989  -  1992 

24.800 

EMITTER  SIMULATOR 

PE-64255 

RDTE 

1989  -  1991 

5,400 

EMITTER  SIMULATOR 

PE*6425E 

ROTE 

1992 

1 . 500 

EMITTER  SIMULATOR 

PE-64255 

RDTE 

1992 

2.000 

emj-ter  SIMULATOR 

OE-64255 

RDTE 

1992 

800 

EMITTER  EIMu-ATOR 

ROTE 

1992 

(CONTINUED 

TOO 
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50 


1.  COMPONENT 

j  2 .  DATE 

FY  1992 

MILITARY  CONSTRUCTION  PROGRAM 

! 

NAVY 

j 

2.  installation  and  location 

NAVAL  WEAPONS  CENTER,  CHINA 

LAKE,  CALIFORNIA 

4.  PROJECT  TITLE 

15.  PROJECT  NUMBER 

1 

INTEGRATED  NAVAL  AIR  DEFENSE  SYSTEM  FACILITY 

P-454 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

FISCAL  YEAR 

EQUIPMENT 

PROCURING 

APPROPRIATED 

COST 

NOMENCLATURE 

APPROPRIATION 

OR  REOUESTED 

(SOOO) 

CONTROL  VAN 

PEW64255 

EOUIPMENT  INSTALLATION 
AND  SOFTWARE 

RDTE 

1990  -  1992 

2.000 

PE<*64255 

GLOBAL  POSITIONING 

OSD 

1989  -  1992 

16.400 

SYSTEM 

WEAPONS  SYSTEM 

RDTE 

1988  -  1989 

1.270 

PE*64255 

WEAPONS  SYSTEMS  RADAR 

RDTE 

1990 

6.200 

PE/.64255 

TOTAL 

165. 55C 

00  FORM  1391C 
10EC76 


RAGE  NO 


cage  no. 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY  I 

3.  INSTALLATION  AND  LOCATION  4.  PROJECT  TITLE 

NAVAL  WEAPONS  STATION.  MISSILE  TEST  CELL 

CONCORD,  CALIFORNIA 

5.  PROGRAM  ELEMENT  |6.  CATEGORY  CODE  7.  PROJECT  NUMBER  je.  PROJECT  COST  (JOOO 

070209SN  i  212,10  P-289  1.250 

j  DBOF  Request 


9.  COST  ESTIMATES 


ITEM 

U/M 

ouantity  1 

UNIT  COST 

COST  ($000) 

MISSILE  TEST  CELL . 

SF 

1,760 

540  00 

95  3 

SUPPORTING  FACILITIES . 

- 

- 

17D 

UTILITIES.  PAVING.  SITE  IMPROVEMENT  &  DEMO  . 

LS 

- 

- 

(  I'O) 

SUBTOTAL  . 

- 

- 

1  '.20 

CONTINGENCY  (5.0%) . 

- 

j 

- 

60 

TOTAL  CONTRACT  COST . 

- 

j 

- 

i  .  180 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

- 

- 

70 

TOTAL  REQUEST . 

- 

- 

1,250 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON- ADD) 

i 

i 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Reinforced  concrete  test  cell,  concrete  foundation,  floor  and  walls, 
built-up  roof  over  concrete  roof  deck,  fire  protection  system, 
temperature  and  humidity  cont-ol  systems,  utilities;  connecting  corridor 

to  control  building,  rocket  mutor  exhaust  and  debris  barricade; 
demolition  of  two  test  cells. 

11.  REQUIREMENT:  1 .760  SF  ADEQUATE. _ 0  SF  SUBSTANDARD:  _ 0  SF 

PROJECT : 

Provides  a  test  cell  for  missiles.  (New  mission.) 

REQUIREMENT : 

Adequate  facilities  In  whicn  missiles  can  be  tested  for  operational 
readiness  and  circuitry  continuity.  The  increasing  workload  requires  an 
additional  test  cell  be  sited  adjacent  to  the  station's  missile 
intermediate  maintenance  facility.  Tne  combined  workload  will  require 
three  test  cells.  Two  new  test  cells  were  recently  constructed.  Two  old 
test  cells  present  a  hazard  to  personnel  in  the  maintenance  facility  in 
case  of  an  accidental  explosion.  These  existing  substandard  test  cells 
will  be  demolished. 

CURRENT  SITUATION: 

Tne  two  existing  test  cells  must  operate  under  a  waiver  because  they  do 
not  meet  overpressure  criteria  for  personnel  working  in  adjacent 
structures.  The  approved  design  for  the  new  test  cells  requires  thicker 
walls  and  roofs,  additional  space  for  the  newer  configurations  of 
missiles,  and  associated  test  equipment  and  safety  features. 

IMPACT  IF  NOT  PROVIDED: 

Full  fleet  readiness  with  the  new  missiles  will  be  adversely  affected. 

Existing  test  cells  must  continue  to  be  operated  under  an  explosive 
safety  waiver,  leaving  personnel  in  the  adjacent  facility  subjected  to 
potential  injury  in  the  event  of  an  accidental  explosion. 

1  (CONTINUED  ON  DD  13910 


DD  FORM  1391 
1DEC76 


PAGE  NO. 


SC 


1.  COMPONENT 

NAVY 

FY  i992  MILITARY  CONSTRUCTION  PROGRAM 

2.  OATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION.  CONCORD,  CALIFORNIA 

4.  PROJECT  TITLE 

MISSILE  TEST  CELL 

5.  PROJECT  NUMBER 

P-289 

12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  'FACILITY  PLANNING  AND  DESIGN  GUIDE.') 


( 1 )  STATUS : 

(A)  DATE  DESIGN  STARTED .  06-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  OATE  DESIGN  COMPLETE  . .  10-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  «  (A)  ♦  (8)  OR  (D)  +  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 65) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 50) 

(C)  TOTAL .  1 15 

(D)  CONTRACT .  ( _ 95) 

(E)  IN-HOUSE .  ( _ 20) 


(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


SC  6 


OD  FORM  139 1C 
10EC76 


PAGE  NO. 


1.  COMPONENT  I  j  2.  DATE 

!  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION  ANNEX. 
FALLBROOK.  CALIFORNIA 

■A.  PROJECT  TITLE 

|  MISSILE  PRODUCTION  FACILITY 

5.  PROGRAM  ELEMENT  |6.  CATEGORY 

CODE  |  7 . 

PROUECT  NUMBER 

8.  PROJECT  COST  (SOOO) 

070203  IN  ]  212.30 

| 

P-151 

9,700 

; 

DBOF  Request 

9.  COST  ESTIMATES 

ITEM 

j  U/M  | 

QUANTITY  | UNIT  COST,  COST 

(SOOO) 

MISSILE  PRODUCTION  FACILITY.  .  .  . 

i  ■ 

,  SF  1 

51,980  i 

i 

7.830 

PRODUCTION  AREA . 

>  SF  : 

42.020  1 

146.00  ( 

6. 130) 

TEST  CELLS  . 

i  SF  ■ 

5.790 

254.00  i  ( 

1 .470) 

LOADING  DOCK  . 

!  I 

4.170  i 

55.00  !  t 

230) 

SUPPORTING  FACILITIES . 

i  - 

; 

- 

880 

UTILITIES . 

■  LS  ! 

( 

5301 

PAVING  AND  SITE  IMPROVEMENT  .  . 

LS 

i 

( 

350  1 

SUETOTAL  . 

'  * 

i 

- 

6. tic 

CONTINGENCY  (  5 . 0V-  > . 

• 

_ 

440 

TOTAL  contract  cost . 

.  ' 

- 

£ .  15C 

SUPERVISION.  INSPECTION  &  OVERHEAD 

(  6  .  C‘I )  . 

.  ' 

- 

550 

TCT Al  REQUEST . 

,  - 

- 

£  .  7  DC 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 

- 

( NON- ADD  M 

0  l 

_ ! _ 

1C.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  rectangu 1  a-  steel-frame  structure,  witn  four  type-II  explosive 
test  cells,  loaomo  dock,  overneaa  grounding  cables,  overhead  brioge 
cranes.  25'  minimum  door  size,  climate  control,  compressed  air  service, 
lighting,  anc  fencing 

REQUIREMENT  :  SF  ADEQUATE  .  56 . 600  Sc  SUBSTANDARD  C  Sr 

PROJECT : 

Constructs  a  missile  assemoly  and  test  facility  including  four  missile 
test  cells.  (New  mission.) 

REQUIREMENT : 

Aoeouate  facilities  tr  whicr  to  perform  intermediate  level  maintenance, 
assemoly  anc  cnecr-out  o*  live  air-to-air  and  a i r - tc-grcund  missiles 
including  HARM.  HE  LLr I  RE ,  INFRARED  and  LASER  MAVERICK.  SIDEARM  and 
SKIPPER  missiles.  Tnese  weapons  must  be  msbected.  repaired,  tested  for 
ooerationa’  readiness  ana  packaged  for  storage  in  reaoy-f or- i ssue 
condition  m  safe  and  aaeauately  sized  facilities.  Facilities  must  nave 
oust,  numidity  ano  teuoersture  control  and  special  explosive  safety 
features.  Nine  test  cells  of  an  approved  design  are  required  for 
ali-uo-round  operational  readiness  tests  by  Fiscal  Year  1993. 

CURREN"  SITUATION , 

Cu-rent  ano  ©rejectee  missile  systems  assemoly  ano  inspection  functions 
requiring  intermediate  level  maintenance  suooort  will  exceed  tne  capacity 
of  tne  existing  faculties.  Existing  facilities  consist  of  one  building 
witr  a  large  work  bay  ana  four  test  cells  and  a  small  building  tnat  was 
upgraded  and  provioed  with  one  approved  test  cell  for  WALLEYE  Py  Fiscal 
Year  198B  MI. CON  oroject  P-135.  Ongoing  intermediate  level  maintenance 
sudoc-1  ~f  SIDEWINDER.  PHOENIX.  SHRIKE  ano  WAwLEYE  ir.  tnese  facilities 
B-e: i uaes  tne  accomc l i snment  of  maintenance  worwloac  on  tne  newer  missile 
systems  Devonc  Cisca'  Yea-  1991 
=  I_r  \'D~  PRC, 'ICED 

Me-.  ’ -tenance  arc  cnecr-out  sucoo-t  fc-  HARM.  HE_LrIRE.  MAVERICK.  SIDEARM 
ano  SKIPPER  w  • '  net  De  Doss-ole  Deyond  rises'  tea-  1&9C.  Doe-ationa' 

(CON'INUED  CN  DC  "3S1CI 


s  o  y 
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PAGE  NO 


t.  COMPONENT  j  2  .  DATE 

FY  igg2  MILITARY  CONSTRUCTION  PROGRAM  j 

NAVY  J 

3.  INSTALLATION  and  location 


4. 


NAVAL  WEAPONS  STATION  ANNEX. 
PROJECT  TITLE 

MISSILE  PRODUCTION  FACILITY 


FALLBROOK.  CALIFORNIA 

S.  PROJECT  NUMBER 
P-151 


11.  REQUIREMENT :  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

readiness  and  serviceability  of  tne  air-launched  missile  systems  will  De 
degraded  resulting  in  serious  deficiencies  in  these  programs  that  are 
vital  to  the  Nation's  defense. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  05-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  3S!/t  COMPLETE .  10-90 

(D)  DATE  DESIGN  COMPLETE .  07-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  NO  > 


( B 1  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


(3)  TOTAL  COST  (C)  *  (Ai  »  iB)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECI F ICAT1 ONS 

(B1  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

<D)  CONTRACT  . 

(E)  IN-HOUSE  . 


( $000 l 
(  375  ) 

I  250) 

625 

(  600) 

( _ 25) 


(4)  CONSTRUCTION  START 


•  •  03-92 

(MONTH  AND  YEAR) 


B  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 


DO  FORM  139 1C 
1 DEC 76 


PAGE  NO. 


see 


1. 

COMPONENT  j 

<2.  DATE 

|  FY  1992 

MILITARY 

CONSTRUCTION 

PROGRAM 

NAVV 

! 

2 

.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

NAVAL  SUPPLY  CENTER. 

SAN  DIEGO.  CALIFORNIA 

FIRE  PROTECTION  SYSTEM 

5 

.  PROGRAM  ELEMENT  ! 6 .  CATEGORY 

CODE 

1 7 .  PROJECT  NUMBER  ,  E  .  PROJECT  COST  (SOOO) 

0702896N  j  441 

.  10 

|  P-041 

i  1.750 

! 

DBOF  Request 

9.  COST  ESTIMATES 

10.  DESCRIPTION  of  proposed  construction 

wet  pipe  automatic  sprinkler  system,  upgrade  fire  alarm  system,  'ire 
booster  pump 

11.  REQUIREMENT  3:3.200  S-  ADEOUATE  :  C  SF  SUBSTANDARD 

PRCJED'  : 

Provides  a  fire  protection  system  for  a  maior  warenouse .  (Current 
mi ss 1  or .  ) 

REQUIREMENT 

A  looerr  and  efficient  fire  protection  system  that  conforms  with 
National  cme  Protection  Association  standards  for  indoor  general  ans 
racr  storage  o *  materials  in  a  warenouse.  This  system  is  neeoeo  to 
protect  the  healtr.  o*  personnel  and  mill’  '.is  of  dollars  worth  of  materiel 
and  eouioment,  Including  high-value  comp  -nts .  This  facility  also 
houses  local  delivery  operations,  a  se'vn^ct ,  acimimstrat  1  ve  functions 
ano  c"-ticai  oata  processing  functions  which  must  De  kect  in  operation  at 
ail  t imes  . 

CURRENT  SITUATION : 

A  fire  protection  engineering  survey  of  the  warehouse,  which  was  Duilt  in 
the  mio-1940's,  concludeo  that  automatic  fine  sprinkler  systems,  improved 
fire  alarm  systems,  fire  retardant  doors,  adeauate  emergency  lights,  and 
lllurunatec  exit  signs  are  neeoeo  to  pring  the  Puilding  witnin  current 
fire  safety  stanoaros 
IMPAC"  I c  NOT  PROVIDED: 

Failure  to  provide  the  necessary  fine  protection  will  risk  loss  of 
lives  ano  destruction  of  the  building  ano  the  eouipment  and  material 
sto~ec  tnerein.  In  the  event  o*  a  fire,  this  destruction  woulo  seriously 
nampe'  ODS’ations  of  this  center,  shore  activities,  ano  tne  fleet. 


( CONTINUED  ON  DD  ‘39  1C  I 


00  FORM  1391 
1DEC76 


PAGE  NO. 


1.  COMPONENT  | 

1 

FY  19g2  MILITARY  CONSTRUCTION  PROGRAM 

j 2.  DATE 

NAVY  1 

1 

1 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUPPLY  CENTER,  SAN  DIEGO.  CALIFORNIA 


4.  PROJECT  TITLE 

FIRE  PROTECTION  SYSTEM 


12.  SUPPLEMENTAL  DATA: 


15.  PROJECT  NUMBER 

i 

'  P-041 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  DF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(  1 )  STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 40 

11-90 

06-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  *  (A)  +  (B)  OR  (D)  +  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(El  IN-HOUSE  . 


YES  NO  X 


($000) 
170) 
220) 
390 
334  ) 
_ 56) 


(41  CONSTRUCTION  START. 


•  ■  ■  • * -g 1 

(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


OD  FORM  139 1C 
10EC76 


PAGE  NO  ^  }  I 


1.  COMPONENT 


I  2.  DATE 


FY  igg2  MILITARY  CONSTRUCTION  PROGRAM 


10.  ‘'DESCRIPTION  OF  PROPOSE0  CONSTRUCTION 

One  ana  twc-story  building  with  hign-Day  maintenance  areas,  pile  ana 
graae  beam  foundation,  rigid  steel  frame  with  pre-f ae>- i cated  wall  panels 
at  shop  areas,  concrete  masonry  walls  at  two-story  arees .  built-up  roof 
ove-  insulated  metal  decking,  fire  protection  system,  utilities, 
oemoiition  cf  four  buildings 


0  SF  SUESTANDAR 


1.  REQUIREMENT:  E£ . BBC  SF  ADEOUATE : 

PROJECT : 

Constructs  automotive  and  neavy  equipment  maintenance  shops  and  vehicle 
holding  Duilding.  (Current  mission.) 

REOUIREMEN* : 

Aoeouate  and  proper l y-con* igurec  work  spaces  located  tc  o-oviae  vehicle 
and  equipment  maintenance  services  efficiently  and  economically  and  to 
amectiy  suppo-t  the  Fleet  and  wate-side  activities  The  transDortetion 
oeDa-tment  of  this  center  develops  and  administers  a  comprehensive 
management  program  including  tne  determination  of  vehicle  requirements, 
assignments  and  maintenance  ano  operations  procedures .  It  is  necessary 
to  consolidate  the  present  maintenance  and  storage  functions  from  si* 
scatfe-ec  buildings  into  one  to  provide  efficient,  responsive  service  to 
the  customers. 

CURREN"  S:tuA~IDN 

This  center  employs  180  personnel  in  the  transportat ion  snops  in 
facilities  never  Designed  for  this  purpose  and  which  are  extremely 
inadequate.  Tnese  facilities  do  not  comply  with  seismic  or  fire 
protection  standards  and  cannot  be  upgraded .  The  heavy  equipment  shops 
lack  aoeouate  heignt  clearances,  presenting  hazardous  conditions  for  tne 
wori<e~E  Tne  dispersed  locations  o'  the  old  woooer  structures  create 
operational  proolems  fo-  the  oepa-tment.  Costs  of  transportation 
se-vices  tc  custome-s  a-e  nigne-  than  necessary  Decause  o'  the  extra  time 
spe-i  t-ave1 mo  between  tne  va-’ovs  shops  ano  custome-  areas 


( CCNTINJEC  ON  QC  13?1C> 


DO  FORM  1391 
1DEC76 


PAGE  NO  ^  1  1 


1. 

COMPONENT  I 

1  FY  1992 

NAVY  | 

MILITARY 

CONSTRUCTION  PROGRAM 

j  2 .  DATE 

3 

INSTALLATION  AND  LOCATION 

NAVY  PUBLIC  WORKS  CENTER. 

SAN  DIEGO. 

CALIFORNIA 

4 

PROJECT  TITLE 

|  S.  PROJECT  NUMBER 

| 

AUTOMOTIVE  VEHICLE  MAINTENANCE  SHOP 

1 

j  P-079 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

Fragmented  transportation  operations  will  continue  to  be  housed  in 
extremely  inadequate  facilities  with  resulting  adverse  impact  on  the 
timeliness  and  quality  of  support  to  tne  Fleet  and  associated  waterfront 
activities.  Personnel  will  continue  to  be  exposed  to  safety  and  fire 
hazards . 


12.  SUPPLEMENTAL  DATA : 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 

handbook  1190.  “facility  planning  and  design  guide.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  C5-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  35%  COMPLETE .  10-90 

(Dl  DATE  DESIGN  COMPLETE .  08-91 


(2)  BASIS: 

(A i  STANDARD  OR  DEFINITIVE  DESIGN  YES _ NO  X 

(El  WHERE  DESIGN  WAS  MOST  RECENTL'  USED:  N£A _ 


(3)  TOTAL  COST  (C)  *  (A)  *  (B)  OR  (01  -  (El:  ( SOOO I 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  394) 

(B)  ALL  OTHER  DESIGN  COSTS .  I  256) 

(C)  TOTAL .  650 

(Dl  CONTRACT .  (  5B0) 

(El  IN-HOUSE .  ( _ 70) 


(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 


st 


DD  FORM  139 1C 
10EC76 


PAGE  NO. 


1.  COMPONENT  j 

,2.  DATE 

i  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

| 

NAVY 

3.  INSTALLATION  AND  LOCATION 

'4.  PROJECT  TITLE 

NAVY  PUBLIC  WORKS  CENTER, 

1 

5  ELECTRICAL  DISTRIBUTION 

SAN  DIESO.  CALIFORNIA 

SYSTEM  UPGRADE 

5.  PROGRAM  ELEMENT  |6.  CATEGORY  CODE  |7.  PROJECT  NUMBER  8.  PROJECT  COST  ($000) 

0702096N  I  812.30  P-116  7. 

500 

_ ; _ ; _ 

DBOF  Request 

9.  COST  ESTIMATES 

ITEM 

U/M  QUANTITY  lUNIT  COST 

COST  ($000) 

electrical  distribution  system  upgrade  .... 

1 

1 

V) 

_» 

6.  180 

SUPPORTING  FACILITIES . 

-1  ... 

560 

PAVING  AND  SITE  IMPROVEMENT . 

LS  i  -  !  - 

(  560) 

SUBTOTAL  . 

-  |  ’ 

6.740 

CONTINGENCY  (5.010 . 

•  1  -  - 

340 

total  contract  cost . . 

7.080 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6 .  Oe/i )  .  . 

-  1  -  1  - 

420 

TOTAL  REOUEST . 

7 , 500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

( NON-ADC ) <  Cl 

j  i 

i 

i 

i  ;  I 

'< 

1  :  i 

10-  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Switching  station  electrical  and  telephone  duct 

system  with  manholes. 

suostations  and  15*V  cades:  upgrade  existing  switching  station:  remove 

existing  2 . 4KV  distribution  system,  and  replace 

with  new  12KV  system; 

secu-'t,  area  lighting 

'ii  requirement.  a;  required 

PROJECT ■ 

uop'-oaes  the  primary  electrical  distribution  system  for  Naval  activities 
on  Point  Loma.  provides  loop  feeders,  and  replaces  obsolete  transformers 
and  switching  stations  (Current  mission.) 
requirement  ; 

Increase  tne  elect- ica1  system1 s  reliability,  reduce  potential 
environmental  nazards  from  PCE  transf ormers ,  and  provide  power  for 
cu-rent  and  future  construction.  The  existing  dual-voltage  radial  feeder 
system  must  oe  converted  tc  a  single  12.00C  volt,  loop-feed  system  to 
increase  system  reliability  and  minimize  maintenance  reaui-ements  and 
outage  time. 

CURRENT  SITUATION: 

Tne  wioely-separated  Naval  act i vi t les.  and  facilities  are  served  by  radial 
feeders  from  a  central  trunk  line,  making  them  vulnerable  to  accident  or 
sabotage  and,  subseauent 1 y ,  extensive  downtime.  The  oioe-  oo-tions  c* 
tne  pa-t -overhead  and  part-unoerground  distribution  system  were  built  in 
1922  and  are  subject  to  freouent  failure.  Long  power  outages,  frequently 
reauireo  to  make  repairs,  affect  all  facilities  connected  to  tne  radial 
feeder  involved  Tne  existing  low-voltage  part  of  the  system,  runs 
across  rugged  terrain  with  no  maintained  access  roads.  Severe'  of  tne 
transformers  are  over  25  yea-s  old  and  contain  PCE  oil 
i t  nct  provided 

I nte-'uc t i on  of  eiect-icei  se-v’ce  tc  vital  Point  Lome  Nava'  Complex 
flee:  suoDort  ope-ations  w. become  mo-e  freouent  as  cables  ans 
eouiome-t  continue  tc  *a-'  aje  tc  age  ano  oeter lorat ion  Incidents 
involving  rCE-fillec  trans*orme-s  ma>  renoe-  an  entire  a-ea  narercous  tc 

|  (CONTINUEC  ON  DC  139 1C  I 


DO  FORM  1391 
10EC76 


PAGE  NO  1^  J  < 


1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


NAVY  PUBLIC  WORKS  CENTER.  SAN  OIEQO.  CALIFORNIA 


PROJECT  TITLE 


I  5.  PROJECT  NUMBER 


ELECTRICAL  DISTRIBUTION  SYSTEM  UPGRADE  I  P- 


11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

nearby  personnel.  Electrical  service  for  construction  completion  will 
require  expensive  piecemeal  upgrading. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE .  ' 

(D)  DATE  DESIGN  COMPLETE  . 


06-89 

_ 50 

11-90 

06-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

( B I  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(31  TOTAL  COST  (C)  *  (A)  ♦  (B)  OR  ID)  +  (El: 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

<B)  ALL  OTHER  DESIGN  COSTS  . 

(Cl  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


( $000  I 
3501 
•60) 
510 
485  ) 
_ 25) 


(4)  CONSTRUCTION  START. 


.  .  .  .  01-92 

-  ' MDNTh  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


00  FORM  139 1C 
1DEC76 


PAGE  NO. 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY  I 

3.  INSTALLATION  ANO  LOCATION 

,4.  PROJECT  TITLE 

NAVAL  WEAPONS  STATION. 

1 

!  TOMAHAWK  MISSILE 

MAGAZINE 

SEAL  BEACH,  CALIFORNIA 

i 

5.  PROGRAM  ELEMENT  |6.  CATEGORY 

CODE  |7. 

PROJECT 

NUMBER 

16.  PROJECT  COST 

(SOOO) 

070203  IN  1  421.72 

i 

1 

P-134 

i  3. 

780 

* 

| 

DBOF  Request 

9  COST  ESTIMATES 

ITEM 

|  U/M 

:  QUANTITY 

i UNIT  COST 

COST 

($000) 

TOMAHAWK  MISSILE  MAGAZINE . 

i  SF 

13. 180 

, 

2.000 

MAGAZINE  . 

1  SF 

|  9.000 

!  202.00 

( 

1 .820) 

LOADING  DOCK  . 

!  SF 

|  4.18C 

!  43.00 

( 

180) 

SUPPORTING  FACILITIES . 

(  " 

1 

1.400 

SPECIAL  CONSTRUCTION  FEATURES  . 

LS 

( 

1 .040) 

utilities . 

1  LS 

1 

i 

( 

200) 

PAVING  ANO  SITS  IMPROVEMENT.  .  . 

'  LS 

- 

! 

( 

160) 

SUBTOTAL  . 

;  - 

- 

1 

3.400 

CONTINGENCY  (  5.055  1 . 

;  - 

- 

- 

170 

TOTA.  CONTRACT  COST . 

i  - 

- 

3.570 

SUPERVISION.  INSPECTION  &  OVERHEAD 

(  6.050  . 

i  • 

- 

- 

2  1C 

TC*A.  REQUEST . 

!  - 

- 

- 

3.78C 

EGUIPMEN*  PROVIDED  FROM  OTHER  APPROPRIATIONS 

■  - 

* 

(  NON- ADO  )'( 

C  ) 

I 

i 

| 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION  v 

One  reinforces  concrete,  eertn-Cdvered ,  missile  magazine.  asphalt  paving, 
railroad  spur  with  switch,  loading  dock,  aehumidifier  system,  lightning 
protection,  provisions  for  security  requirements,  fire  protection 
system,  and  soil  surcharge 


REGUI REMEN7 :  3 1  .  1 8C  SF  ADEQUATE:  IE . OOP  SF  SUBSTANDARD:  _ 0  Sc 

°RCJECT : 

Constructs  missile  magazine.  (New  mission.) 

REQUIREMENT : 

Aoeauate  storage  of  TOMAHAWK  missiles  in  shipping  and  storage  containers 
ano  vertical  launch  system  (VLSI  encanistereo  ready-f or - i ssue  ano 
aU-up-round  (A'JR)  configurations  reauires  magazines  Designed  for  missile 
storage . 

CURREN~  SITUATION, 

projected  missile  storage  requirements  will  result  in  a  shortage  of  one 
magazine  Py  1993.  New  or  reworked  assemPled  missiles  are  stored  prior  to 
loading  into  canisters  or  peing  placed  in  the  AUR  configuration. 
tomahawk  missiles  are  moved  to  the  canister  loading  facility,  placed  into 
canisters,  and  returned  to  storage  awaiting  Fleet  issue.  Fleet  returns 
are  also  stored  in  the  magazines  awaiting  missile  rework  o-  testing.  Two 
sto-age  magazines  nave  peen  provided  fo-  tomahawk  missiles  in  prior-year 
Military  Construction  programs .  Other  existing  missile  storage  consists 
of  40-year-old  conventional  ordnance  magazines.  These  magazines  do  not 
provide  efficient  storage  of  missiles  Decause  of  inadequate  interior 
clear  space  between  columns  ano  narrow  loading  docks  and  door  widths. 

Tnese  magazines  will  not  meet  the  projected  storage  requirement. 

IMPACT  NOT  PROVIDED • 

Sto-age  of  tomahawk  rr.iss'ies  tc  meet  VLS  requirements  will  not  De 
ocssic'e  using  olo  orqnance  magazines  to  meet  a  fraction  c'  the  total 
requirement  n  i  sueject  missiles  tc  ar.  increased  potentia’  for  carnage  or 
ar  exc;osive  misnac  ODeretional  readiness  vital  tc  tne  nations’  Defense 
w  l  '  oe  adverse1)  affectec. 

(CONTINUED  ON  DD  *3910  I 
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1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  WEAPONS  STATION.  SEAL  BEACH.  CALIFORNIA 


4.  PROJECT  TITLE 


I  5.  PROJECT  NUMBER 


TOMAHAWK  MISSILE  MAGAZINE 


12.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 . 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


05-90 

_ 40 

10-90 

05-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

( B )  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 

(3)  TOTAL  COST  (C)  »  (A)  *  (B)  OR  (D)  *  (E): 

(Al  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

( D )  CONTRACT  . 

(El  IN-HOUSE  . 


YES  X  NO 


NWS  SEAL  BEACH 


($000) 

_ 30) 

_ 75) 

105 

_ 50) 

55) 


(41  CONSTRUCTION  START. 


.  .  .  11-91 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FRDM  OTHER 
APPROPRIATIONS: 

NONE 


00  FORM  1391C 
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PAGE  NO-  S  1 


1.  COMPONENT 


12.  DATE 


FY  ,992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


3.  installation  and  location 

NAVAL  SUPPLY  CENTER. 
PENSACOLA,  FLORIDA 


PROJECT  TITLE 


COLD  STORAGE  WAREHOUSE 


5.  PROGRAM  ELEMENT 


0702S96N 


6.  CATEGORY  CODE 


.7.  PROJECT  NUMBER 


431 . 10 


,  6.  PROJECT  COST  (SOOO) 
5.700 

i  DBOF  Request 


9.  COST  ESTIMATES 


ITEM 

U/M 

OUANTITY 

i UNIT  COST 

COST 

($000) 

COLD  STORAGE  WAREHOUSE  .  1 

SF  I 

47,020 

\  j 

3.500 

COLD  STORAGE  AREA . 

SF  ! 

22.260 

95.00 

( 

2.110) 

CONTROLLED  HUMIDITY  AREA  . 

SF  I 

17,460 

56.00 

( 

980) 

GENERAL  WAREHOUSE . 

SF  ! 

7,300 

;  56.00  J 

( 

410) 

supporting  facilities . 

-  | 

- 

1  - 

1.620 

UTILITIES . 

LS 

1  < 

140) 

paving  and  site  improvement . 

1  LS 

- 

1  ( 

1,130) 

demolition  . 

LS 

- 

1  -  1 

( 

3501 

suetota.  . 

- 

- 

5,  120 

CONTINGENCY  ISO1/') . 

1 

- 

• 

260 

total  contract  cost . 

i 

- 

- 

5.380 

SUPERVISION,  INSPECTION  S  OVERHEAD  (  6 . 0« !  .  . 

!  - 

- 

- 

320 

TOTAL  REQUEST . 

i  - 

- 

- 

5.70C 

EQUIPMENT  PROVIDED  PROM  OTHER  APPROPR I  AT  I ONS  . 

j 

i 

(  NON-ADD  i; 

i 

i< 

: 

i 

0) 

DESCRIPTION  OF  PROPOSED  CONSTRUCTION 
One-story  steel  frame  cold  storage  building,  concrete  foundation  and 
floor,  insulated  precast  concrete  pane'  walls  and  insulated  metal  panel 
roof :  includes  freezer,  cniller,  ory  storage,  vestibule,  and  office 
areas:  23--‘oot  stacking  neignt:  one-story  pre-enpineerec  metei  warehouse 
building,  concrete  foundation  and  ‘loor .  metal  panel  wa'ls  anc  roof, 
fire  protection  system,  air  conditioning  in  administrative  area, 
utilities:  demolition  of  two  buildings  and  removal  of  cold  storage 
facilities  from  existing  building. 


C20  SF 


ADEQUATE : 


0  SF  SUESTANDAR 


GJIREMENT : 

PRO JE  C : 

Constructs  cold  storage  and  controlled  humidity  facilities.  (Current 
mission.  ) 

REQUIREMENT : 

Ar  aoeouate  anc  energy  efficient  cold  storage  warehouse  for  frozen  and 
cnilleo  food  product 5  issued  tc  fleet  units  and  snore  activities  in  the 
Pensacola  area.  This  center  provides  regional  supply  services  to  Naval 
activities  and  units  in  the  area,  supports  nine  galleys,  and  coordinates 
its  services  with  tne  Defense  Logistics  Agency  (Dla).  Through  this 
coordination,  this  center  provides  only  sem i -per i shaol e  subsistence 
deliver,  tC  snips  and  local  activities  with  direct  perisnaBle 
subsistence  delivery  supDort  provided  Py  DLA.  Tne  cold  storage 
warehouse  is  sized  to  store  only  snip  surge  and  local  activity 
requirements  Without  a  central  supply  center,  each  of  tne  nine 
supbo-tec  galleys  would  have  tc  nave  its  own  cold  storage  warehouse, 
resulting  in  mgr,  total  operating  costs.  DLA 1  s  closest  food  storage 
fan' iti  is  m  New  Orleans,  severe'  hundred  miles  away  Therefore,  even 
ir  tne  event  o*  consolidation,  this  facility  wi'1  oe  reauirec  tc  prope-ly 
succo-t  tne  Navy  activities  in  tne  vicinity  of  Pensacola 
cjrren~  s:tua~:6n 

Tpe  e> -sting  facility  is  SC  vea-s  o'c  anc  not  designee  for  mooe-r 
stanaa-os  c*  n.giene  anc  mate-iai  nandiing  e'ficienc.  It  is  remotely 

( CONTINUED  ON  DD  1391C  i 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

12.  DATE 

i 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUPPLY  CENTER,  PENSACOLA,  FLORIDA 

4.  PROJECT  TITLE 

S.  PROJECT  NUMBER 

COLD  STORAGE  WAREHOUSE 

P-271 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

located,  deteriorated  Beyond  economical  repair,  has  no  room  for 
expansion,  no  enclosed  loading  dock,  no  dedicated  Battery  recnarging 
room,  and  constricted  truck  maneuvering  area.  In  addition,  it  has  an 
inadequate  veterinary  inspection  area,  low  stacking  heights,  and 
inadequate  storage  capacity  to  ensure  stock  levels  for  45  days. 
Refrigerated  storage  units  have  oBsolete  ref r igerat ion  systems  suBject  to 
frequent  Breakdowns ,  for  which  repair  parts  are  difficult  to  OBtain. 

With  Pensacola's  high  temperatures  and  humidity,  inadequate  storage  of 
frozen  products  with  an  aBnormally  high  amount  of  material  handling 
causes  deter  1 orat ion . 

IMPACT  IF  NOT  PROVIDED: 

Pensacola  will  continue  to  experience  difficulty  in  supporting  fleet 
units.  Inadequate  cold  storage  will  continue  product  deter  1 orat 1  on . 
excessive  product  handling,  and  unsatisfactory  stock  levels. 

ADDITIONAL : 

Perishable  provisions  (frozen  and  chilled  foods)  are  supported  tnrougn 
Defense  Suostance  Offices  (DSO),  a  tri-service  organization.  DSO's 
consolidate  reau i rements .  purchase  the  required  provisions,  ano 
operate  a  numoer  o*  cold  storage  plants  as  depot  level  operations  to 
replenish  tne  retail  level  cold  storage  operations.  This  system  nas 
grown  over  time  ano  is  generally  ver\  well  consolidated  or  a  regions' 
oasis.  for  instance,  tne  cold  storage  plant  at  Oakland  is  a  DSO 
operation.  Tne  Navy  in  Oakland  receives  its  required  support  directly 
from  this  facility.  However,  in  other  regions  of  tne  country  the  Navy 
operates  cold  storage  facilities  to  support  its  operations.  This  is  in 
regions  where  the  DSO  is  not  located  sufficiently  close  to  the  end  user 
to  provide  tne  response  required  to  meet  quality  of  life  ano  operational 
requirements.  Discussions  on  Defense  Management  Review  (DMR)  902  did 
not  specifically  address  the  topic  of  cold  storage.  Significant 
consolidations  for  perishaBle  provisions  nave  already  taken  place  in  all 
regions  over  time.  Further,  tne  customer  base  is  well  defined  ano  tne 
suoport  facilities  are  located  properly  to  support  tne  existing 
customers . 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  Q4-9Q 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

( C  1  DATE  DESIGN  35%  COMPLETE .  n-9C 

(D)  DATE  DESIGN  COMPLETE .  05-91 


(2)  BASIS: 

(A)  STANDARO  OR  DEFINITIVE  DESIGN:  YES _ N0_X 

( e )  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ 


(3)  TOTAL  COST  (C)  *  (A)  *  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  212) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 36) 

(C)  TOTAL .  248 

(D)  CONTRACT .  ( _ 36) 

(E)  IN-HOUSE . (  212 ) 


(4)  CONSTRUCTION  START .  .  Q  •  -°2 


(MON’H  ANC  YEAR) 
( CONTINUED  ON  DO  1391C  i 


S  \  * 


00  FORM  139 1C 
1DEC76 


PAGE  NO. 


2.  SUPPLEMENTAL  DATA;  (CONTINUED) 


6.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  EE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 


DD  FORM  139 1C 
1DEC76 


PAGE  NO.  *-)  ]  9 


PAGE  NO. 


IV: 


1.  COMPONENT  -2.  DATE 

|  FY  ,992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  j 

3.  INSTALLATION  AND  LOCATION 

NAVY  PUBLIC  WORKS  CENTER, 

PEARL  HARBOR.  HAWAII 

6.  CATEGORY  CODE  17.  PROJECT  NUMBER  [bT  PROJECT  COST  ($000 

831.10  P-472  1.650 

_ _  DBOF  Request _ 

9.  COST  ESTIMATES 

.  r 

ITEM  i  U/M  |  OUANTITY  j  UNIT  COST  ',  COST  ($000) 

SEWAGE  SYSTEM  IMPROVEMENTS  . 

SUBTOTAL  . 

CONTINGENCY  (5.050 . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  . 

TOTAL  REOUEST . 

EQUIPMENT  PROVIDED  F ROM  OTHER  APPROPRIATIONS 


I 


5.  PROGRAM  ELEMENT 
0702096N 


'4.  PROJECT  TITLE 
i  SEWAGE  SYSTEM  IMPROVEMENTS 


1C.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Primary  feeders,  manholes,  transformers,  auto  transfer  switches,  motor 
control  centers,  switchgears:  technical  coeratino  manuals,  asbestos 
removal . 


REOJI REMEN ■ : 

PROJECT : 

Provides  electrical  distrioution  system  improvements  for  the  primary 
sewage  treatment  ana  pumping  facilities  in  the  Pearl  Harpor  military 
complex.  (Current  mission. i 
REQUIREMENT : 

Eiect-icai  se-vice  to  these  facilities  must  comply  with  the  standards  set 
D,  tne  Environmental  Protection  Agenc»  (SPA)  ir.  oroer  to  eliminate  tne 
major  potential  cause  for  untreated  sewage  overflows  and  National 
Pollution  Discharge  Elimination  System  (NPDES)  violations  Under  Hawaii 
law,  NPDES  violations  are  punisnabie  oy  severe  fines  and  imprisonment . 

Ir  recent  months,  tne  State  Department  of  Health  has  initiated 
enforcement  actions  against  the  City  of  Honolulu  for  sewage  treatment 
violations.  More  recently,  the  Sierra  Club  Legal  Defense  Fund  has  filed 
citizen  lawsuits  asking  a  Federal  Court  to  force  the  City  to  repair  ana 
upgrade  its  two  main  sewage  treatment  plants.  The  potential  exists  for 
simile-  scrutiny  o'  tne  Navy  facilities. 

CURRENT  SITUATION 

Tne  electrical  distribution  systems  serving  the  sewage  treatment 
facilities  do  not  meet  the  minimum  standards  set  by  the  EPA  in  the  areas 
o'  redundancy  of  feeders,  breaker  settings  anc  fuze  ratings.  In  the 
oast,  oowe-  outages  nave  caused  untrestec  sewage  to  overflow  into  Pearl 
narcor  in  vioiatior  o'  tne  N°DEE  and  State  o'  Hawaii  pollution  laws. 

IMPAC-  It  NC~  PROVIDED 

I-  tne  evert  c'  a  Dowe-  outage  or  eiect-ica"  d’St-ioution  system  'a' lure 
unt-estec  sewage  woulc  ove-f'ow  into  Pea-1  Ha-oc-  Tne  pctentia"  puc'ic 
nea’t-  r.apa-c  c'  unt-eatec  sewage  De '  ng  oiscne-gec  irtc  Pea-1  Ha-Do-  w-'l 
continue  Unautno-zec  cscna-ge  o'  untreated  sewage  will  result  in 

(CONTINUED  ON  DD  13S1C  i 
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l 
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521 

1DEC76 

1. 

COMPONENT  | 

| 2 .  DATE 

'  FY  1992 

MILITARY  CONSTRUCTION  PROGRAM 

j 

NAVY  j 

1 

1 

3 

installation  and  location 

NAVY  PUBLIC  WORKS  CENTER. 

PEARL  HARBOR.  HAWAII 

4 

PROJECT  TITLE 

|  5.  PROJECT  NUMBER 

SEWAGE  SYSTEM  IMPROVEMENTS 

1 

1  P-472 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

severe  penalties  ana  possibly  revocation  of  NPDES  permit.  Such  action 
would  have  a  disastrous  effect  on  the  Naval  Base. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  06-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  50 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  10-91 


(21  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NC_> 

(£)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(31  TOTAL  COST  (Cl  *  (A)  -  (E)  OR  (D)  +  (E):  ($0001 

(A)  PRODUCTION  0-  PLANS  AND  SPECIFICATIONS  ...  ....  ( _ 74) 

(E)  ALL  OTHER  DESIGN  COSTS . ( _ 90  I 

(C)  TOTAL .  164 

(D)  CONTRACT . . (  153  ) 

(E)  in-house .  ( _ n) 

(4)  CONSTRUCTION  START .  04-92 

(MONTH  AND  YEAR) 


E.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


DD  FORM  139 1C 
1DEC76 


PAGE  NO. 


1.  COMPONENT 


NAVY 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 

NAVY  PUBLIC  WORKS  CENTER, 
PEARL  HARBOR.  HAWAII 


I  4.  PROJECT  TITLE 


:  WASTEWATER  TREATMENT  PLANT 
1  MODIFICATIONS 


5 .  PROGRAM  ELEMENT 
0702096N 


16.  CATEGORY  CODE 
831 . 10 


7.  PROJECT  NUMBER 
P-478 


1 8.  PROJECT  COST  (S000)| 

I  1.250 

I  DBOF  Request 


9.  COST  ESTIMATES 


ITEM 


I U/M  QUANTITY  (UNIT  COST  COST  (SOOO) 


WASTEWATER  TREATMENT  PLANT  MODIFICATIONS  .  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

SUBTOTAL  . 

CONTINGENCY  (5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  . 

TOTAL  REQUEST.  ,  .  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


LS 


I  ls 


1.010 

100 

100) 


(NON- ADD  )( 


1.110 

_ _ 60 

1  .  170 

_ 80 

-  .250 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Odor  control  equipment .  containment  covers,  stainless  steel  ductwork, 
chemical  wet  scruBPer ,  chlorination  and  chemical  feed  systems,  exhaust 
fans,  electrical  cistriBution  systems,  utilities,  technical  operating 
manua 1 s . 


REQUIREMENT.  AS  REQUIRED 
PROJECT : 

Provides  collection  system  and  chemical  scruBDers  to  contain  and  treat 
the  malodorous  sewage  gases.  (Current  mission.) 

REQUIREMENT ; 

Adequate  facilities  to  contain  and  treat  sewage  gases. 

CURRENT  SITUATION : 

Tne  wastewater  treatment  plant  at  Fort  Kamenameha .  constructed  in  196S, 
occupies  approximately  seven  acres  within  Hickam  Air  Force  Base.  It  is 
owned,  operated  ano  maintained  Dy  the  Navy.  The  plant,  which  is 
operating  Beyond  rated  capacity,  releases  obnoxious  sewage  gases  into  the 
atmosphere  whicn  drift  across  adjacent  residential  ano  base  operating 
areas.  Samples  taken  of  the  air  and  wastewater  reveal  the  presence  of 
high  concentrations  of  hydrogen  sulfide  gas.  which  is  not  only  very 
nauseous,  but  car,  actually  be  harmful  to  humans  when  exposed  to  it  in 
large  quantities  Tnere  are  nc  effective  ooor  control  measures  being 
implemented  at  the  plant.  The  use  of  chemical  additives  and 
perfume  "masking"  have  proven  to  be  Ineffective.  Numerous  complaints 
indicate  that  the  odors  from  the  plant  will  continue  to  oe  a  serious 
nuisance  to  nearby  communities  until  the  proposed  odor  control  measures 
are  mstei  led. 

:mpa;~  If  NOT  provided ■ 

Tne  neignoo'mg  community  will  continue  tc  be  exposed  to  tne  extremely 
oono>  ’. ous  gases 


(  CONTINUED  01.  DC  135  1C  • 
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1.  COMPONENT  | 

!  FY  1992 

NAVY  j 

MILITARY  CONSTRUCTION  PROGRAM 

| 2 .  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVY  PU8LIC  WORKS  CENTER. 

PEARL  HARBOR.  HAWAII 

4.  PROJECT  TITLE 

!  5.  PROJECT  NUMBER 

i 

WASTEWATER  TREATMENT  PLANT 

MODIFICATIONS 

! 

|  P-478 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TC  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  08-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO_X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  »  (A)  +  (B)  OR  (D)  +  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  ( _ 60) 

(B)  ALL  OTHER  DESIGN  COSTS .  ...  ( _ 55) 

(C)  TOTAL .  115 

(D)  CONTRACT . (  100) 

(E)  IN-HOUSE . ( _ 15  1 


(4)  CONSTRUCTION  START .  .  .  O’-BC 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


DO  FORM  1391C 
10EC76 


PAGE  NO. 


1. 

COMPONENT  ] 

| 2 .  DATE 

FY  1992  MILITARY 

CONSTRUCTION 

PROGRAM 

NAVY 

3 

.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

1 

NAVAL  WEAPONS  STATION. 

!  TRESTLES  REPLACEMENT 

EARLE,  NEW  JERSEY 

!  (PHASE  II) 

5 

.  PROGRAM  ELEMENT  |€.  CATEGORY 

CODE 

! 7 .  PROJECT  NUMBER  1 8.  PROJECT  COST  (SOOO) 

i 

i 

1  DBOF  Request 

1 

! 

!  AUTH:  0 

0702096N  151.10 

|  P-949A 

1  APPR :  36.500 

9.  COST  ESTIMATES 

ITEM 

U/M 

OUANTITV  1 

UNIT  COST 

COST 

($000) 

TRESTLES  REPLACEMENT  . 

LS 

- 

- 

69.730 

STRUCTURES  . 

LS 

- 

( 

64, 160) 

RAILROAD  TRACKAGE . 

. 

LE 

18,200  ! 

306.00 

< 

5.570) 

SUPPORTING  FACILITIES . 

i 

7 . 000 

utilities . 

LS 

- 

( 

5 . 000 ) 

DEMOLITION  . 

LS 

1 

(. 

2 . OOO ) 

SUBTOTAL  . 

- 

- 

- 

76.730 

CONTINGENCY  (  5.0%) . 

* 

- 

- 

3.B40 

TCTAL  CONTRACT  COST . 

- 

- 

- 

80.570 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

“ 

- 

- 

4.630 

SUBTOTAL  . 

- 

- 

85.40C 

LESS  PHASE  I  FUNDING  <FY9l) . 

• 

- 

- 

- 

20. IOC 

LESS:  FUTURE  PHASE  III  FUNDING . 

- 

- 

- 

- 

26.800 

REQUES~  . 

- 

- 

- 

36 .500 

EQUIPMENT  PROVIDED  FROM  OTHER  ADDRDDR I  AT I ONS  . 

; 

1  NON- ADD  1 

( 

C  1 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Canstruct  a  reinforced  concrete  trestle 

adjacent  to 

exsist ing 

Trestles 

1 

ana  2;  9,100  feet  long,  46  feet  wide  on 
twe-lane  roadway,  utilities;  demolition 

steel  piles 
of  existing 

,  twc  railroad  tracks, 
trestles 

fctu 


NT  :  A  S  REOU I R 

pfojeo*  . 

Replaces  Trestles  i  ano  2  from,  tne  snore!  me  outwarc  Into  Sand,  Hook  Bay 
tc  tne  juncture  witn  Trestle  4.  a  distance  of  two  miles  (Cu-rent 
m  ss ion . ) 

R£OUIREMSNT : 

Tne  existing  trestle.  Du  lit  in  1944,  snows  signs  of  severe  structural 
O'  te'icatior-  ana  must  De  replaced  to  maintain  safe  access  to  tne 
oifshore  piers  for  carrying  out  missions  of  ordnance  loaomp  ano 
ncmeport mg  Ordnance  is  transported  Dy  truck  and  railcar  over  tnis 
trestle  enroute  tc  ana  from  storage  magazines  in  tne  inlano  area  of  tne 
weapons  station.  Homeport  plan  includes  berthing  of  tnree  ammunition 
snips  ( AE ' s )  ana  two  fast  compat  support  snips  ( AOE ' s  )  wnicn  resupply  tne 
A ",  i  a  n  1 1  c  Fleet  while  underway  with  ammunition,  fuel  and  otner  vital 
provisions.  Tnis  is  the  second  of  three  phases  to  totally  replace 
Trestles  i  ana  2  from  the  snore  tc  Trestle  4.  Funding  for  phase  I  was 
approveo  m  Fiscal  Veer  1991.  Funding  for  phase  III  will  De  requested  in 
Fiscal  Year  1993. 

CURRENT  SITUATION: 

St'uctural  testing  and  analysis  of  the  existing  trestles  show  significant 
areas  o*  deterioration  with  accelerating  oeter iorat ior,  of  the  concrete 
deer  causeo  by  freeze-thaw  cycles  The  remaining  life  of  the  concrete 
oecx .  as  assessec  in  tne  summer  of  1988.  ma>  De  limited  tc.  five  more 
freeze-thaw  cycles  or  aoout  five  years.  Weipnt  limitations  have  been 
olacec  o'  muons  ana  raiica-s  resulting  in  increased  loaomc  times  and 
costs 

(CONTINUED  ON  DC  1391C 


OD  FORM  1391 
1DEC76 


PAGE  NO 


1.  COMPONENT  j 

j  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  | 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION.  EARLE.  NEW  JERSEY 

4.  PROJECT  TITLE 

TRESTLES  REPLACEMENT  (PHASE  II) 

5.  PROJECT  NUMBER 

P-949A 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

The  Navy  will  not  have  safe  accass  from  the  shore  to  the  pier  complex  at 
the  end  of  Trestles  1  and  2  for  transporting  of  ammunition,  supplies  and 
personnel . 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE.*) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  06-89 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  100 

(C)  DATE  DESIGN  3S%  COMPLETE .  10-89 

(D)  DATE  DESIGN  COMPLETE .  07-90 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  *  (A)  *  (B)  OR  (0)  *  <E)  ISOOO) 

(A  I  PRODUCTION  Or  PLANS  AND  SPEC  I - I  CAT  I  DNS .  I  3.0001 

(E)  A^l  other  DESIGN  COSTS .  (  250) 

(C)  TOTAL .  3,250 

(D)  CONTRACT .  (  3,000) 

(E)  IN-HOUSE .  (  250) 


(4)  CONSTRUCTION  START .  12-91 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 


DO  FORM  139 1C 
10EC76 


PAGE  NO. 


1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


INSTALLATION  AND  LOCATION 

NAVAL  AVIATION  DEPOT, 

CHERRY  POINT.  NORTH  CAROLINA 


5.  PROGRAM  ELEMENT 


1 6 .  CATEGORY  CODE 


' 4 .  PROJECT  TITLE 

i 

'  AIRCRAFT  ACCESSORIES 
!  OVERHAUL  SHOP 


; 7 .  PROJECT  NUMBER 


I  8.  PROJECT  COST  (SOOO 


0702007N 


211.37 


7.700 

DBOF  Request 


9.  COST  ESTIMATES 


AIRCRAFT  ACCESSORIES  OVERHAUL  SHOP  . 

BUILDING  ADDITIONS  . 

BUILDING  ALTERATIONS  . 

ENGINE  ADAPTORS . 

BUILT-IN  EOUIPMENT  . 

SUPPORTING  FACILITIES . 

U~li_I71ES . 

PAVING  AND  SITE  IMPROVEMENT . 

DEMOLITION  . 

REMOVAL . 

SUETCTAL  . 

contingency  i  s.ov;> . 

tcta.  contract  COST .  ... 

SUPERVISION.  INSPECTION  £.  OVERHEAD  (  6.0 %)  . 

TCTA.  REOUESV  ...  .  .  .  . 

E0«.2»WsKT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


I U/M .  QUANTITY  IUNIT  COST1  COST  (SOOO) 


34,500 

28.100  I  99.00 
5.400  !  35.00 


4,920 
(  2.880) 

(  190) 

(  8901 

(  960) 

1.990 
(  580) 

(  400 ) 

(  230) 

(  780: 

6.910 
350 
7.260 

44Q 

7.7C-C 


( NON-ADD )  : 


DESCRIPTION  OF  PROPOSED  CONSTRUCTION  1 

One  single-story  and  one  two-story  steel-frame  building  additions, 
concrete  foundations  eno  floors,  masonry  wells  with  brick  facing, 
insulated  built-uo  roof;  building  a’terations;  acoustic  wall  treatment, 
moustrial  water  system  connection,  material  handling  system,  engine 
aaactors,  fire  protection  system,,  air  conoi t i oni ng ,  utilities;  relocation 
c*  eiectric  power  generator  system,  substation,  transformers,  air 
conO’tioning.  mecnanical  room,  trailer,  demountable  test  cells,  fuel 
lines,  shea,  fire  hyarants;  demolition  of  two  buildings  and  oartial 
oemolition  of  a  thiro  building:  contaminated  soil  removal,  soecial 
construction  measures  ana  founoation  system  moOi f icat ions  to  prevent 
contain  i  nat  i  or  of  unaffecteo  supstrate  soil. 


34 . 500  SF 


ADEQUATE : 


0  SF  SUBSTANDARD;  ( 


REQUIREMENT : 

PROJECT ; 

Constructs  aaoitions  tc  anc  e’te-s  tne  existing  aircraft  accessories 
rewo-k  Duiiomg  for  the  reworx  eno  testing  of  aircraft  pneumatics 
systems,  components  ana  accessories.  Tne  new  facility  will  include 
twelve  small  test  cells,  six  control  rooms,  overhaul  shops,  ana  computer 
room  I  Current  mission.) 

REQUIREMENT : 

Aao'tionai  shop  soace  to  accommooate  a  45  percent  inc-ease  in  pneumatics 
wo-r.loeo  associated  with  the  new  tri-service  H-60  helicopter  and  other 
aircraft  systems.  Pnuematics  systems  on  aircraft  consist  of  small  gas 
tu-oine  engines,  air  compressors,  and  numerous  small  components.  The 
systems  are  utilized  ir  a  wide  range  of  applications  in  n i gn-perf ormance 
anc  conventional  aircraft  Tne  components  ana  assemblies  provide 
auxiliary  powe-  for  operating  or-poard  systems.  power  for  aircraft 
sta-t-uc  and  in-flignt  refueling  contro’ .  Tne  systems  are  used  curing 
normal  *lignt  coe-a*.  ior.s  .  ir  -.ines  of  mair  engine  fa- lye  fo-  emergency 
-e-sta-t.  ana  fo-  g-ouno  maintenance  functions  Cner-y  Point  is  tne 
east  coast  overr.au'  oeoot  fo-  a’l  Nave"  ai-c-a'i  pneumatics  systems  anc 
auxilia-,  cower  units  Ina-oauctior  cf  rev.  aircraft  sucn  as  tne  AV-8E. 

(CONTINUED  CN  CD  13910 


DD  FORM  1391 
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PAGE  NO.  C,  ^  7 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


12.  DATE 


NAVAL  AVIATION  DEPOT.  CHERRY  POINT,  NORTH  CAROLINA 


4.  PROJECT  TITLE 


{S.  PROJECT  NUMBER 


AIRCRAFT  ACCESSORIES  OVERHAUL  SHOP  I  P-S 


11.  REQUIREMENT:  (CONTINUED) 

REQUIREMENT:  (CONTINUED) 

F/a-18.  and  SH-60B  (LAMPS  MK  III)  has  generated  increased  workload.  In 
addition.  Cherry  Point  Is  the  tri-service  depot  for  pneumatics  systems 
for  the  Army  and  Air  Force  versions  of  the  H-60  helicopter  and  the  Air 
Force  KC-135  tanker  aircraft.  Rework  of  pnuematic  systems  consists  of 
disassemoly,  inspection,  repair  or  replacement  of  defective  components, 
assembly  and  extensive  testing  In  small  test  cells.  Workload  will 
increase  from  830  units  In  1985  to  1.191  units  by  1992. 

CURRENT  SITUATION: 

The  shop  area  assigned  to  pnuematlcs  systems  overhaul  is  too  small  to 
adequately  accommodate  the  existing  workload.  Crowded  conditions  subject 
operators  to  possible  injury.  Numerous  hoses,  lines,  and  protrusions 
inside  the  test  cells  interfere  with  engine  set-up.  This  has  caused 
storage  problems  and  production  constraints  The  test  cells  are 
inadequate  in  size  and  number  and  will  be  replaced  with  properly-sized 
test  cells.  Alterations  made  to  some  pneumatics  shop  areas  have  improved 
working  conditions,  but  have  not  resulted  in  increased  production 
capacity  fo-  new  workload. 

IMPACT  I r  NO-  PROVIDED: 

Soace  will  net  oe  availaole  to  accommodate  additional  workload.  The 
capability  tc  support  tne  rework  program  of  this  activity  will  De 
oimimsneo.  'ms  will  in  turn  impact  or  cams  aval  iaoi  1  1 1>  ano  result  in 
increased  turn-around  time  for  Fleet  aircraft.  Continued  deter  1 orat i on 
of  the  test  cells  will  adversely  Impact  testing  schedules  and  results. 
ADDITIONAL: 

Tne  Services  have  been  directed  to  streamline  depot  level  maintenance 
operations  and  to  consolidate  inventory  control  point  functions.  Tne 
Navy  is  developing  plans  to  streamline  depot  level  maintenance  and 
implement  efficiency  Improvements.  Navy  depot  maintenance  activities 
relevant  to  the  study  Include  all  six  Naval  Aviation  Depots.  The  Navy 
proposes  retaining  all  six  Depots  for  mobilization  purposes.  The  Depots 
have  become  much  more  competitive  vis-a-vis  the  private  sector  for 
overhaul  of  aircraft,  engines  and  components  due  in  large  Degree  to  major 
investments  in  Military  Construction.  There  is  an  ongoing  study  to 
examine  the  options  of  restructur i ng  workload  and  capaDilities  among  the 
Depots.  This  project  provides  improved  rework  facilities  and  functions 
which  will  lead  to  the  Defense  Management  Review  (DMR)  plan  of 
streaml ined  maintenance  and  efficiency  improvements. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANOEOOK  119C.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(Cl  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


QA- 90 

_ 50 

1  1-90 
10-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  OESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


TOTAL  COST  (C)  ■  (A)  +  (B)  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 
(E)  ALL  OTHER  DESIGN  COSTS  .  .... 

(Cl  tCTAL . 

(0)  CONTRACT .  ... 


(SOOO) 
3501 
up  i 
J9C 
-140) 


( CONTINUEC  Of.  DD  13910 


00  FORM  139 1C 
1DEC76 


PAGE  NO. 


1.  COMPONENT  | 

FY  1932  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  I 

3.  INSTALLATION  AND  LOCATION 


2.  DATE 


NAVAL  AVIATION  DEPOT,  CHERRY  POINT,  NORTH  CAROLINA 


4.  PROJECT  TITLE  j  5.  PROJECT  NUMBER 

AIRCRAFT  ACCESSORIES  OVERHAUL  SHOP  P-507 

12.  SUPPLEMENTAL  DATA:  (CONTINUED) 

(E)  IN-HOUSE .  ( _ 50) 

(4)  CONSTRUCTION  START .  02-92 


(MONTH  AND  YEAR) 

B  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


00  FORM  139 1C 
10EC76 


PAGE  NO 


5  SC 


PAGE  NO. 


1.  COMPONENT 


(2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


I  A.  PROJECT  TITLE 


NAVAL  WEAPONS  STATION, 
CHARLESTON,  SOUTH  CAROLINA 


5.  PROGRAM  ELEMENT 


16.  CATEGORY  CODE 


HIGH  EXPLOSIVE  MAGAZINE 


17.  PROJECT  NUMBER 


8.  PROJECT  COST  (SOOO 


0702096N 


1  .  100 

DBOF  Request 


9.  COST  ESTIMATES 


HIGH  EXPLOSIVE  MAGAZINE . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES.  PAVING  AND  SITE  IMPROVEMENT  .  . 

SUBTOTAL  . 

CONTINGENCY  (  5.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0',;)  . 
TOTAL  REOUES* 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


I U/M ;  QUANTITY  |UNIT  COST!  COST  ($000) 


5.600  !  130.00 


( NON-ADD ) ( 


730 
260 
160) 
100) 
990 
50 
1 .040 

_ 60 

1  .  100 
O) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION  1 

One  standard  above  grdund  earth-covered  magazine  with  a  reinfdrced 
Cdncrete  floo-  slat)  or  a  pile  fdundation,  herdened  doors,  envi rdnmental 
system,  lightning  and  grounding  prdtection.  access  drives,  railway, 
security  ala-n  ano  fire  pretecticn  systems. 


ICO  SF 


50C  SF  SUBSTANDARD. 


RtOJI RE MEN ■ 

PROJECT : 

Constructs  magazine  for  storage  of  MK-5C  torpedoes.  (New  mission. I 
REQUIREMENT : 

Adequate  facility  fo-  the  storage  of  MK-50  torpedoes.  The  MK-50  is  the 
most  advanced  torpedo  eve-  developed  anc  car  pe  launched  from  fixed-wing 
e'rcra“.,  nei icopters  or  surface  ships.  Charleston  is  the  first  East 
Coast  facility  to  provide  MK-50  torpedo  support  to  the  Fleet.  Fiscal 
Yea-  1989  Military  Construction  project  P-746  provided  a  maintenance 
facility  ano  one  magazine  tc  support  Fleet  introduction  of  the  weapon. 

The  magazine  will  t>e  aple  to  accommodate  storage  requirements  into  late 
1993.  This  secono  magazine  is  required  to  provide  storage  for  the 
Puilo-up  in  support  of  full  Fleet  MK-50  deployment  starting  in  1993  ano 
Deyonc . 

CURREN*  SITUATION: 

Tne-t  are  r.c  magazines  capable  o*  providing  the  necessary  space, 
environmental  control  ano  security  required  oy  this  weapons  system. 

IMPACT  IF  NO*  PROVIDED: 

Temoora-y  sto-age  of  the  MK-50  torpedoes  in  truck  holding  areas  resulting 
in  reouceo  secu-ity  and  environmental  protection.  Inadequate  storage  for 
the  mk-50  weapons  could  affect  Fleet  readiness  ano  cause  increasec 
maintenance  requ i rements . 


(CONTINUED  ON  DD  1 3£>  i  C  1 


DD  FORM  1391 
10EC76 


PAGE  NO 


s*1 


1.  COMPONENT  |  |  2.  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  !  ! 


3.  INSTALLATION  AND  LOCATION 


NAVAL  WEAPONS  STATION.  CHARLESTON.  SOUTH  CAROLINA 


4.  PROJECT  TITLE 


HIGH  EXPLOSIVE  MAGAZINE 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  3f%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  X  NO 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N£A _ ' 


(3)  TOTAL  COST  (C)  *  (A)  *  (B)  OR  (D)  +  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  ( _ 62) 

(B)  ALL  OTHER  DESIGN  COSTS .  I _ 4) 

(C)  TOTAL .  . 66 

(D)  CONTRAC’ .  I _ £  I 

(E)  IN-HOUSE  ( _ 62  I 


(41  CONSTRUCTION  START . .  0<-92 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


02-90 

_ 35 

10-90 

07-91 


5.  PROJECT  NUMBER 
P-803 


00  FORM  139 1C 
1DEC76 


PAGE  NO 


S3 


i.  component 

FY  1992  MILITARY 

NAVY 

CONSTRUCTION 

PROGRAM 

j  2 .  DATE 

i 

3.  INSTALLATION  AND  LOCATION 

NAVAL  WEAPONS  STATION. 
CHARLESTON.  SOUTH  CAROLINA 

:  4 .  PROJECT  TITLE 

TOMAHAWK  MISSILE  MAGAZINES 

5.  PROGRAM  ELEMENI  16.  CATEGORY 

0702096N  421.72 

CODE 

7.  project  number  e. 

P-783 

.  PROJECT  COST  ($000) 

2  .  15C 

DBOF  Request 

9  COST  ESTIMATES 

U/M  QUANTITY  | UNIT  COST  COST  (SOOO) 


TOMAHAWK  missile  MAGAZINE . 

MISSILE  MAGAZINE  . 

UNCOVERED  LOADING  AREA  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

contingency  i  e  o;;i . 

tota^  contract  cost.  . 

SUPERVISION.  INSPECTION  E.  OVERHEAD  (  £.0=/)  . 

TOTAL  REOUES"  . 

EQUIPMENT  PROVIDED  -ROM  OTHER  APPROPRIATION'S 


15.600  | 

9,600  j  152.00 

6.000  !  20.00 


( NON-ADD  )  < 


1 .580 
(  1,4601 

(  120) 

350 

(  170) 

(  100) 

i _ eci 

1 .930 
100 
2 .030 
120 
2  .  15C 
C  ) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Stanaara  Box  magazine,  eartr  covered  reinforced  concrete,  reinforced 
concrete  floor  slat)  supported  By  reinforced  concrete  pilings,  five  Days 
w i tr  five  25-foot  lardened  steel  poors.  25-foot  wide  loading  area, 
secj-ity  lignt’ng.  lightning  protection,  aspnalt  parking  a-ea  w-tr  access 
drives,  fire  protection  ana  aianrr  system,  utilities 


27 . 600  SF  SUBSTANDARD 


REQUIREMENT  43 , 20C  Sc  ADEOUATE . 

PROJECT 

Constructs  missile  magazine.  (New  mission  ) 

REQUIREMENT 

Aaeauate  storage  *o-  tomahawk  cruise  miss' les  including  tne  proper  level 
c'  env  i  ronmerta  ‘  a  no  securit>  protection  Tms  station  is  tasked  wtr, 
processing  TOMAHAWK  missiles  starting  in  1989  to  include  contractor 
oel'very.  maintenance,  issue,  fleet  return  and  shipment  operations  Tne 
missiles  are  normally  stored  in  their  snipping  containers  in  an 
"all-up-round"  c.i'iguretior.  Requirement  for  one  magazine  is  Paseo  or. 
projectea  workload  and  procurement  schedules  Aoditional  magazines  ma . 
oe  reauested  in  the  future,  cased  on  tne  growing  TOMAHAWK  inventory 
neeaec  tc  support  tne  Fleet  at  Charleston. 

CURRENT  SITUATION 

Except  for  tnose  magazines  specifically  provided  for  TOMAHAWK  in  recent 
years.  nc  existing  magazines  are  availaDie  for  storage  Decause  of  tne 
reauireraent  to  support  homeported  ammunition  ships  ano  tne  increasing 
nymoers  of  off-loads  and  on-loads  for  comDatants  Tne  liquid  fueled 
tomahawk  cannot  oe  stored  with  other  weaoor  systems,  maxing  it  necessary 
tc  nave  a  seDi-ate  dedicated  magazine  Prior  tc  completion  of  this 
magazine,  temoo'ary  storage  o'  the  missiles  will  Be  in  truck  holding 
areas,  resulting  lr  reduced  security  ano  env i ronmenta 1  protect 'or 
IMSa;~  l-  NC~  PROVIDED 

' ns-' * i c i ent  sto-ape  f c  tomahawk  weapons  a"eots  readiness  anc  seour-t, 
c'  m-ss-'es  anc  resu'ts  ir  increases  ma-ntenanoe  reoui remerts 


(CON’INUED  ON  DC  139' I  . 
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1.  COMPONENT 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

[ 2 .  DATE 

1 

NAVY 

3.  INSTALLATION  ANO  LOCATION 


NAVAL  WEAPONS  STATION,  CHARLESTON,  SOUTH  CAROLINA 
4.  PROJECT  TITLE 

TOMAHAWK  MISSILE  MAGAZINES 
12.  SUPPLEMENTAL  DATA; 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.”) 

(1)  STATUS; 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  X  ND 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/_A _ [ 

(3)  TOTAL  COST  (C)  «  (A)  ♦  (B)  OR  (0)  +  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

( D  >  CONTRACT . 

(E)  IN-HOUSE  .  . 

(A  i  CONSTRUCTION  START .  Q'  -S2 

(MONTH  AND  YEAR) 

B  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


( $000 ) 

( _ 67> 

f _ 6  ) 

_ 7^ 

( _ 6  ) 

( _ 67  ) 


02-90 

_ 35 

10-90 

07-91 


5.  PROJECT  NUMBER 
P-7B3 


DD  FORM  139 1C 
1DEC76 


PAGE  NO.  ^  7,  <] 


1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4 .  PROJECT  TITLE 


NAVAL  SURFACE  WARFARE  CENTER. 
DAHLGREN.  VIRGINIA 


ELECTRONIC  SYSTEMS  LABORATOR 


S.  PROGRAM  ELEMENT 


I  6.  CATEGORY  CODE 


7.  PROJECT  NUMBER 


8.  PROJECT  COST  (SOOO) 


0605896N 


317.20 


e .  ioo 

DBOF  Request 


9.  COST  ESTIMATES 


ELECTRONIC  SYSTEMS  LABORATORY . 

BUILDING  . 

BUILT-IN  EOUIPMENT  . 

SUPPORTING  FACILITIES . 

ELECTRICAL  UTILITIES  . 

MECHANICAL  UTILITIES  . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  .  . 

CONTINGENCY  (  E  .  G:«  ) . 

TOTA.  CONTRACT  COST . 

SUPERVISION.  INSPECTION  6  OVERHEAD  (  6 . 0 a  I  . 

TCTA.  RE DUES* . 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


iU/M  QUANTITY  IUNIT  COST!  COST  ($000) 


42.350  I 
42.350  !  114.00 


(  NON-ADD  )j{ 


I  4.950 

I  (  4.830) 

j  (  120) 

1  2.330 

|  (  920) 

i  (  50) 

i  (  1.360) 

;  7,260 

i  .360 

7.64C 
460 
6  .  1 0C 

)il  66 . 600  I 


10-  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-sto-y  steel  frame  building,  raised  computer  flooring.  Sensitive 
Comoa’-tmented  Information  Facility  (SCIF)  construction,  fire  protection 
ano  * i re  alarm  systems,  environmental  system,  communications,  utilities, 
air  cono • t i on i ng 


ADtOuA i l : 


SUES  I ANDAkw  : 


REQUIREMENT  4« , jo.  : 

PRO  JEC~ 

Provides  a  Sensitive  Compar tmented  I nf orma t i on . Fac i 1 i ty  (SCIF)  protected 
laPO-ato"-y  for  long-term  research,  design,  Development  and  integration  of 
electronic  warfare  and  cryptologic  systems.  *(  Current  mission.) 

REQUIREMENT 

Space  is  reou'red  for  personnel  involved  in  tne  researcn.  development, 
testing,  ano  evaluation  of  tne  Navy's  electronic  warfare  and 
cryoto : od i ca i  programs  Tms  Center  is  responsible  for  total  technical 
Development  cf  tne  WSQ-5.  operational  Electronic  warfare  ( Ew )  comDat 
system,  anc  Technical  Direction  Agent  for  tne  Mobile  Surveillance  system 
(MSS)  Programs .  This  requires  administrative  and  technical  space,  a 
systems  integration  and  computer  laboratory,  electronic  1 aborator i es ,  and 
supoo't  soace  for  ninety  personnel  to  develop  and  deliver  operational 
eou’C  nt .' so' t ware  for  fleet  use.  Because  of  tne  classified  nature  of 
tne  wu't  .  tne  project  construction  must  meet  SCIF  requirements 
Eauioment  must  be  collocated  to  enable  the  development  of  total  system 
l  eve i  capac 1 1 i ty . 

CURREN"  SITUATION : 

Tne  laboratories  at  this  center  are  not  adequate  to  support  electronic 
warfare  tota"  integration  of  software  and  hardware  into  tota'  Ew  comoet 
systems  Cullv  integrated  Ev.  comoat  systems  provide  the  New  with  the 
oest  possible  wa>-  fighting  caoac1  tt,  w-tn  tne  advent  of  •'steaitr". 
s-ics  a-e  st-'vmg  tc  reduce  then-  active  signatures  Passive  Ew  systems 
sues  ,  i nf crma t i o-  reajireo  fo-  a  suit  anc  oattle  grOJC  commanoer  tc 
mare  tas-.ica'  oecisions  Cur-e-c  Ew  ano  mul  1 1 -ser.sor  'niepr8:'0r 
;  as  s- e  -.  cr  i  es  are  usee  tc  oeveioc  ne».  concepts,  tnrea*.  uop-aoes  . 

( CONTINUED  ON  DD  -.39 
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1.  COMPONENT 

NAVY 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SURFACE  WARFARE  CENTER,  DAHLGREN,  VIRGINIA 

4.  PROJECT  TITLE  | 5-  PROJECT  NUMBER 

ELECTRONIC  SYSTEMS  LABORATORY  j  P 

-225 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

integration  approaches,  and  tactical  requirements.  However,  these 
laboratories  are  inadequate  to  provide  the  quality  integrated  comoat 
systems  required. 

IMPACT  IF  NOT  PROVIDED: 

This  Center  will  not  be  able  to  provide  the  necessary  research  and 
development  aspects  of  the  surface  EW  system  for  use  by  the  fleet. 
Analysis  of  critical  trouble  reports  will  be  delayed  and  result  in 
further  delays  in  the  development  of  software  and  hardware  improvements 
scheduled  for  carrier  use  in  FY  1994.  Sidekick  Electronic 
Countermeasures  capability  scheduled  for  deployment  on  frigates  during  FY 
1993  cannot  be  supported.  The  requirement  to  integrate  electronic 
equipment  ano  surface  combat  systems,  such  as  the  AN/ULO-16  and  the 
an/SLQ-32 ( V ) ,  will  not  be  accomplished  on  schedule.  The  need  for 
positive  identification  is  paramount  when  dealing  with  Low  Intensity 
Conflict.  Tne  algorithms  that  will  provide  this  information  to  the 
compat  system  require  input  from  an  integrated  EW  suite  not  currently 
ava i 1 abi e . 


2  SUPPLEMENTAL  DATA 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  0=  MILITARY 
handbook  n90.  "facIlIti  planning  and  design  guide.-) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  06-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  45 

(C)  DATE  DESIGN  35%  COMPLETE .  1  1-90 

(D)  DATE  DESIGN  COMPLETE .  05-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ N0_X 

(E>  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  CC3T  (Cl  *  (A)  *  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  4QQ ) 

(B)  ALL  OTHER  DESIGN  COSTS .  I  324  ) 

(C)  TOTAL .  724 

(D)  CONTRACT .  (  7QQ) 

(E)  IN-HOUSE .  ( _ 24) 


(4)  CONSTRUCTION  START .  Ql-92 


(MONTH  AND  YEAR) 


B.  EOUIPMENT  ASSOCIATED  WITH 

THIS  PROJECT  WHICH 

WILL  BE  PROVIDED 

FROM  OTHER 

APPROPRIATIONS: 

FISCAL  YEAR 

EOUIPMENT 

PROCURING 

APPROPRIATED 

COST 

NOMENCLATURE 

APPROPRIATION 

OR  REOUESTED 

( $000 ) 

COMPUTERIZED  ELECTRONIC 

OPN 

1990 

66 . 600 

WARFARE  EOUIPMENT 

TOTAL 

68.600 

DD  FORM  139 1C 
1DEC7S 


PAGE  NO.  S  .5  6 


*>.  COMPONENT  • 

12.  DATE 

FY  1992  MILITARY  CONSTRUCTION 

PROGRAM 

NAVY 

1 

3.  installation  and  location 

!  4  .  PROJECT  TITLE 

NAVAL  SURFACE  WARFARE  CENTER, 

:  FLEET  REQUIREMENTS  SUPPORT 

DAHLGREN,  VIRGINIA 

BUILDING 

5.  PROGRAM  ELEMENT  !6.  CATEGORY  CODE  7. 

PROJECT  NUMBER  ;  8 .  PROJECT  COST  ($000) 

06058S6N  j  310.23  | 

P-262 

1  10.180 

;  i 

DBOF  Request 

9.  COST  ESTIMATES 

ITEM 

iu/M 

QUANTITY  1UNIT  COST i  COST 

( $000 ) 

FLEET  REQUIREMENTS  SUPPORT  BUILDING . 

•  1 

;  sf 

51 ,21C  I  -  | 

7  .  140 

BUILDING  . 

SF 

51.210  1  1 0B. 00  1  ( 

5.5301 

EUILT-IN  EQUIPMENT  . 

:  ls 

( 

1.610) 

SUPPORTING  FACILITIES . 

- 

2.00C 

ELECTRICAL  UTILITIES  . 

i  LS 

;  j  ( 

B5C ) 

MECHANICAL  UTILITIES  . 

!  ls  . 

1  -  ( 

630) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

1 

52C1 

SUEtOTA_  . 

- 

- 

9.140 

con'ingenc'  i  5.o;;> . 

- 

- 

46C 

TOTAL  contract  cost . 

'  - 

- 

S.60D 

SUPERVISION.  INSPECTION  £.  OVERHEAD  (  6  .  OvI )  - 

- 

- 

580 

TC~A_  REQJEST  . 

* 

- 

1C. 18C 

EQUIPMEN*  PROVIDED  FROM  OTHER  APPROPRIATIONS 

» 

I 

INDN-ADDK 

i  ; 

3C .ODD  ' 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two-story,  reinforced  concrete  building  constructed 

to  Sensitive 

Compartmentea  Information  Facility  (SCIF) 

standards , 

TEMPEST  shieiaing. 

raisea  computer  flooring,  fire  protection 

ana  alarm 

systems . 

env i  »*cnment£ 1  and  eouipment  heating  and  cooling  system,  security  vaults. 

communications,  electrical  substation,  water  storage 

,  water  distribution. 

centra'  sewage  pumping  station,  electrical 

power  sjDStation  upgrade. 

8 1 ' -cono 1 1 i on  1 ng .  anc  utilities. 

II"  REQUIREMENT;  51 ,21C  SF  ADEQUATE:  _ 0  SF  SUBSTANDARD:  _ C  Sr 


Corsiru;:*  a  consol iaatea,  secure  facility  for  tne  resea-cn.  oesign,  ana 
oevfriooment  o'  ouicl  reaction  projects  of  a  specie’  access,  nig1' 
secu'it, .  ana  compartmentea  nature.  (New  mission.) 

REQUIREMENT : 

A r  aoeauate  facility  to  proviae  maximum  physical  ana  compute--  security 
for  the  support  of  naval  warfare  efforts  incluOino  concep'ual  warfare 
initiatives  ana  the  aef mitior  of  associatea  platform  anc  weapon 
reau 1 rements .  orcnestrat i on  of  naval  assets,  warfare  simulation,  ana 
wa-gam i ng 
CURREN~  SItUA*IDN 

Nc  cine-  facilities  exist  at  this  center  whicr  car.  support  this  mission. 

Facilities  are  not  aoeauate  to  fully  suppo-t  the  aevelooment.  quick 
reaction,  security  or  management  requirements  of  this  reoiOiy  expanaing 
special  access  program  effort.  Rapia  personnel  growth  cannot  Pe  houseo 
m  aaeouate  security  controlleC  Duilaings.  Temporary  housing  in  trailers 
causes  proDiems  in  operations  as  well  as  security.  This  innicits  the 
sna-int  o'  r.igrly  special  lzeC  equipment  ana  spaces,  the  t'aminj  of 
oe'sonnel .  ana  tne  effective  use  o'  support  groups .  Fac-1-ties  tc  hanaie 
SCI  arc  specia1  access  eau'Dins'i  ana  ir'ormation  are  severs’v  iim-tec 
pecause  c'  secur-t>  rea-iremerts  Conversion  pf  existing  fsc ' -ties  is 
CPSti..  ve-.  a-f'icu’t  anc  o'ter  impossible 

I 

i CONTINUED  ON  CD  1 39 1 C  ’  1 
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10EC76 


1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 

NAVAL  SURFACE  WARFARE  CENTER.  OAHLGREN.  VIRGINIA 


4.  PROJECT  TITLE 


I  5.  PROJECT  NUMBER 


FLEET  REQUIREMENTS  SUPPORT  BUILDING  P-J 


11.  REQUIREMENT;  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

Tne  center  will  be  unable  to  meet  mission  respons ibi 1 i t ies  flue  to  tne 
space  ana  security  limitations  of  the  existing  facilities.  Department 
strength  will  be  essentially  twice  what  the  present  facility  was  aesignea 
to  aecommoaate .  An  additional  S30M  in  computer  systems,  which  were 
unforeseen  during  the  design  of  the  present  facility,  cannot  be 
accommodated. 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


STATUS : 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


07-90 

100 

06-90 

C9-90 


BASIS: 

(A)  STANDARC  OR  DEFINITIVE  DESIGN: 

(El  WHERE  DESIGN  WAS  MOST  RECENTLi  USED: 


YEE  »  NO 

c  *86  P-245  PAH. OPEN 


(3)  TOTAL  COST  (C)  *  (A)  +  (B)  OR  (01  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


I  1 000 ) 


(4)  CONSTRUCTION  START. 


.  .  .  02-92 

(MONTH  AND  YEAR) 


E.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 


EQUIPMENT 
NOMENCLATURE 
COMPUTER  EQUIPMENT 


PROCURING 

APPROPRIATION 

OPN 


FISCAL  YEAR 
APPROPRIATED 
OR  REQUESTED 
1992 


COST 
1 SOOO ) 
30.000 


30 . OCC 


OD  FORM  139 1C 
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PAGE  NO. 


1.  COMPONENT  | 


2.  DATE 


FY  19S2  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


'4.  PROJECT  TITLE 


NAVAL  SUPPLY  CENTER. 
NORFOLK,  VIRGINIA 


5.  PROGRAM  ELEMENT 


16.  CATEGORY  CODE 


ADMINISTRATIVE  OFFICE 


;7.  PROJECT  NUMBER 


16.  PROJECT  COST  ($000 


0702896N 


DBOF  Request 


9.  COST  ESTIMATES 


ADMINISTRATIVE  OFFICE . 

SUPPORTING  FACILITIES . 

UTILITIES . 

PAVING.  SITE  IMPROVEMENT  AND  DEMOLITION.  . 

SUBTOTAL  . 

CONTINGENCY  (  5.0'/,) . 

TOTAL  contract  cost . 

SUPERVISION.  INSPECTION  S  OVERHEAD  (  6.0Vi)  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M;  QUANTITY  |UNIT  COST  I  COST  (SOOO) 


8,900  !  93.00 


( NON- ADD )!( 


B30 

290 

80) 

210) 

1.120 

_ 60 

1  .  18C 

_ 70 

1 .250 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION  1 

One-story  steel  frame  building,  spread  footing,  concrete  floors,  masonry 
walls,  memcrane  roof,  fire  protection  system,  air  conditioning, 
utilities,  storm  o-ainage  system,  and  demolition. 


E.90G  SF 


ADEQUATE  : 


SUBSTANDARD : 


REQUIREMENT : 

PROJECT  ; 

Constructs  a  control  and  aom i m strat i ve  Ouildmg  for  the  consolidated 
personal  property  snipping  office.  (Current  mission.  ) 

REQUIREMENT : 

Adequate  facility  in  whicr  to  plan  and  administer  tne  snipment  of 
nousenolo  goods,  oaggage  ana  pr i vatel y-owned  venicles  worldwide  for  all 
military  oersonne  i r.  tne  mid-Atlantic  area  This  office  is  the  largest 
in  tne  east  and  processes  over  50,000  moves  each  year.  Tms  facility 
will  oe  located  in  tne  pe-sonnel  support  facilities  area  of  the  station 
for  convenience  to  the  customers. 

CURREN*  SITUATION: 

The  present  office  is  in  a  45-year  old  wood-frame  oarracks  Ouildmg 
located  in  an  area  of  the  case  that  makes  access  difficult  for  most 
customers.  The  building  is  too  small  and  its  condition  has  a  negative 
imoact  on  employee  morale  and  imposes  a  hardship  on  military  personnel 
ano  dependents  using  it 
IMPACT  if  N0t  PROVIDED 

Pe-sonel  property  office  functions  will  continue  in  the  deteriorated  and 
poor  1 y- 1 ocated  facility  to  the  detriment  of  employee  morale  and  will 
continue  to  be  a  hardship  on  military  personnel  and  their  dependents. 


(CONTINUED  ON  DD  1391CI 
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PAGE  NO 


1.  COMPONENT  |  2  .  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM  j 

NAVY  I 

3.  INSTALLATION  AND  LOCATION 

NAVAL  SUPPLY  CENTER.  NORFOLK.  VIRGINIA 

4.  PROJECT  TITLE  j5-  PROJECT  NUMBER 

i 

ADMINISTRATIVE  OFFICE  !  P-64B 

_ i _ 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  “FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  09-B7 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  90 

(C)  DATE  DESIGN  35%  COMPLETE .  11-87 

(D)  DATE  DESIGN  COMPLETE .  10-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  -  (A)  ♦  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  1  15) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 70) 

(C)  TOTAL .  185 

<D)  CONTRACT . (  155) 

(E)  IN-HOUSE .  ( _ 30) 

14)  CONSTRUCTION  START .  Ql  -9C 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


DO  FORM  139 1C 
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PAGE  NO.  54 


1.  COMPONENT 


i  2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  installation  and  location 

NAVY  PUBLIC  WORKS  CENTER. 
NORFOLK.  VIRGINIA 


'4.  PROJECT  TITLE 


ELECTRICAL  DISTRIBUTION  LINE! 


S.  PROGRAM  ELEMENT 


0702096N 


6.  CATEGORY  CODE 


612.30 


,7.  PROJECT  NUMBER 


ie.  PROJECT  COST  ($000 


DBOF  Request 


9  COS'!  ESTIMATES 


ELECTRICAL  DISTRIBUTION  LINES . 

SUPPORTING  FACILITIES . 

SITE  IMPROVEMENT  AND  REMOVAL  . 

SUBTOTAL  . 

contingency  t  5.o;n . 

total  contract  COST . 

SUPERVISION.  INSPECTION  6  OVERHEAD  (  6.05;)  . 

TOTAl  REOUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


|  U/M  |  QUANTITY  I  UNIT  COST;  COST  (SOOO) 


51,440  !  49.00 


( NON- ADD )( 


2.520 
310 
310) 
2.630 
140 
2.970 
180 
3  .  *  5C 
01 


1C.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Alternate  power  feed  circuits  to  existing  unoer-pier  shore  powe- 
transfo-mer  vaults,  step  down  transf ormers .  wiring,  underground 
ductbanKS.  conduits  suspended  beneatn  piers;  replacement  of  transformers 
ano  associated  auxiiia-y  Dower  panels  in  pie-  vaults:  automatic  transfer 
switcnes  w.  tr,  manual  ove-rioe;  asbestos  ano  contain  inatec  soil 
remove  1 . 


11.  REQUIREMENT:  51 . 44C  LF  ADEQUATE:  _ C  LF  SUBSTANDARD: 

PROJECT ; 

Constructs  alternate  electric  power  circuits  for  the  auxiliary  eouipment 
installed  inside  the  pier  snore  power  vaults.  (Current  mission  ) 
REQUIREMENT  : 

An  alternate  source  of  electrical  power  for  auxiliary  equipment  installed 
in  tne  vaults  including  lights,  exhaust  fans,  powe-  tool  receptacles  and 
sump  pumps  The  oniy  powe-  source  for  the  equipment  inside  the  59  pier 
vaults  is  the  Shore  powe-  transformers.  When  the  transformers  fail  or 
are  intentionally  snut-oown  curing  storms  for  safety  reasons,  there  is  no 
electrical  power  to  ooe-ate  tne  sump  pumps  and  exhaust  fans,  which  should 
be  in  service  at  all  times.  Without  the  sump  pumps,  the  vaults  quickly 
flood,  even  curing  no-mal  high  tide.  Flooding  results  in  severe  damage 
to  the  sno-e  power  circuit  breakers  ano  othe-  vault  equipment. 

CURREN~  SITUATION : 

flooding  of  the  vaults  is  a  frequent  occurrence,  averaging  four  times  a 
year.  Each  incident  causes  carnage  to  the  vault  equipment.  This  project 
is  expected  to  reduce  the  incidence  of  flooding  ano  save  $356,260  per 
yea-.  Making  tne  vaults  lear-p-oof  is  not  practical  because  of  the  many 
conouit  ano  vent  openings  ano  tne  roof-to-wall  joints  that  cannot  be 
sea i eo 

t  T  m;-  PROVIDED 

wtnout  tni«  o-oject.  tne  pier  sno-e  power  substations,  which  nave  a 
tcta'  replacement  value  of  ove-  44.00D.0CC.  wit.  continue  to  -eceive 
damage  ‘ron  '’oooing  F-eauent.  extenoec  losses  o'  sno-e  powe-  neve  t 


(CONTINUED  ON  DD  1391CI 
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PAGE  NO  S  4  1 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION 

NAVY  PUBLIC  WORKS  CENTER,  NORFOLK.  VIRGINIA 

4.  PROJECT  TITLE 

j  5.  PROJECT  NUMBER 

ELECTRICAL  DISTRIBUTION  LINES 

!  P-826 

11.  REQUIREMENT :  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

saver*  impact  on  the  Fleet  ships  Berthed  at  the  piers.  Lack  of  ah 
operational  pier  would  severely  affect  this  center's  adility  to  support 
the  fleet  during  periods  of  high  loading. 

ADDITIONAL: 

An  economic  analysis  has  been  prepared  that  indicates  a  payback  period  of 
1 . 25  years . 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  02-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  . 4C 

(C)  DATE  DESIGN  35Vc  COMPLETE .  i  1-90 

(0)  DATE  DESIGN  COMPLETE .  1  1-91 

(2)  BASIS: 

(Al  STANDARD  OR  DEFINITIVE  DESIGN:  *ES _ NO  / 

( £  I  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  *  (Al  +  (B)  OR  (D)  +  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 0) 

(B)  ALL  OTHER  DESIGN  COSTS .  (  225) 

(C)  TOTAL .  225 

(D)  CONTRACT .  ( _ 10) 

(E)  IN-HOUSE .  (  215) 

(4)  CONSTRUCTION  START .  Q4-92 

(MONTH  AND  YEAR) 


E  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 
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00  FORM  1391C 
10EC76 


PAGE  NO. 


V  COMPONENT  ! 


:  2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


■  A .  PROJECT  TITLE 


NAVY  PUBLIC  WORKS  CENTER, 
NORFOLK.  VIRGINIA 


5.  PROGRAM  ELEMENT 


! 6 .  CATEGORY  CODE 


!  STEAM  DISTRIBUTION  SYSTEM 


IMPROVEMENTS 


7.  PROJECT  NUMBER 


j  8 .  PROJECT  COST  (*0O0 


07C2096N 


822.22 


9.  COST  ESTIMATES 


STEAM  DISTRIBUTION  SYSTEM  IMPROVEMENTS  .  .  . 

INSULATION  . 

ASBESTOS  INSULATION  REMOVAL . 

SUBTOTAL  . 

CONTINGENCY  (  5 . 0‘/<  I . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6  .  Oil )  . 

TOTAL  REOUSST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


4, 150 

DBOF  Request 


IU/M  QUANTITY  |UNIT  COST  I  COST  (SOOO) 


101 .940 

89,410  '  34.00 

12.530  |  55.00 


( NON-ADD  M 


3.730 
(  3.040) 

I  690) 
3.730 
190 
3.92C 
230 
4.150 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Additional  fiberglass  insolation  of  varying  thicknesses  and  aluminum 
jacket  tc  cover  existing  above-ground  steam  distribution  piping  and 
expansion  joints:  replace  damaged  asbestos  insulation  on  piping  ano 
valves  with  non-asoestos  insulation:  valves  with  removable  insulation 
covers . 


•1  REQUIREMENT:  IQ' ,94C  ._F  ADEOUATE :  _ C  Lc  SUBSTANDARD  _ 

PROJECT : 

Provides  additional  insulation  on  existing  above-ground  steam 
distribution  lines  locateo  throughout  the  Sewells  Point  Naval  Complex. 

( Current  mission. ) 

REQUIREMENT  : 

Improvements  to  existing  steam  distribution  system,  to  comply  with  an 
executive  oroe-  tc  reduce  energy  consumption  and  tc  conserve  fuel 
o  ',  coal,  and  make-uc  water  used  to  produce  steam,. 

CURRENT  SITUATION 

Existing  insulation  was  installed  when  energy  costs  were  relatively  low 
ana  is  of  varying  thicknesses  ana  age.  Previously,  thermal  losses 
through  insufficient  pipe  insulation  were  relatively  insignificant 
compared  to  the  cost  of  installing  adeauate  insulation.  Conseauent 1 y . 
the  insulation  or  some  lines  is  only  one  ana  a  naif  tc  two  incnes  thick 
ano  is  very  ineffective  when  considering  energy  costs  today. 

IMPACT  IF  NOT  PROVIDED 

A  significant  amount  o'  energy,  155,000  MBTU  per  year,  will  continue  to 
be  wasted  and  the  comprehensive  long-range  goal  to  reduce  energy  costs 
and  consumption  will  not  oe  achieved. 

ADDITIONAL : 

Ar  economic  analysis  has  peer  prepared  tnat  indicates  a  payback  perioo  of 
tn-ee  year® 


(COfTINJEC  ON  DO  13913 > 


DD  FORM  1391 
1DEC76 


PAGE  NO. 


1.  component 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  j 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVY  PUBLIC  WORKS  CENTER.  NORFOLK.  VIRGINIA 

4.  PROJECT  TITLE 

STEAM  DISTRIBUTION  SYSTEM  IMPROVEMENTS 

5.  PROJECT  NUMBER 

P-822 

12.  SUPPLEMENTAL  DATA: 


A  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.”) 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  05-90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  50 

(C)  DATE  DESIGN  35%  COMPLETE .  11-90 

(D)  DATE  DESIGN  COMPLETE .  10-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  *  (A)  *  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (  122  ) 

(B)  ALL  OTHER  DESIGN  COSTS .  (  IBS ) 

(Cl  TOTAL .  310 

(D)  CONTRACT . (  27Q I 

(El  IN-HOUSE . ( _ 40) 


I  4  )  CONSTRUCTION  START .  Qi  -92 


( MONTH  AND  YEAR ) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


DD  FORM  139 1C 
1DEC76 


PAGE  NO. 


2.  DATE 


1.  COMPONENT  | 


|  FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY 


3.  INSTALLATION  AND  LOCATION 

4.  PROJECT  TITLE 

NAVAL  WEAPONS  STATION, 

TOMAHAWK  MISSILE  MAGAZINES 

YORKTOWN,  VIRGINIA 

- .  PROGRAM  ELEMENT  ,6.  CATEGORY  CODE  !?.  PROJECT  NUMBER  <B.  PROJECT  COST  (5000) 

1 

0702096N  !  421.72  >  P-415 

!  4.650 

_ : _ 

DBOF  Request 

9  COST  ESTIMATES 

ITEM 

U/M1  QUANTITY  |uNIT  COST;  COST  ($000) 

TOMAHAWK  missile  MAGAZINES  . 

SF  : 

16 , 590  1  127 .00  j  2 . 360 

SUPPORTING  FACILITIES . 

|  -  1.820 

UTILITIES . 

LS  1 

|  (  70) 

PAVING  AND  SITE  IMPROVEMENT . 

LS  1 

.  (  1 . 000 ) 

RAILROAD  . 

LS  1 

!  1  (  750) 

SUBTOTAL  ...  . 

- 

4  .  180 

CONTINGENCY  (  5  .  Oii ) . 

210 

TOTAL  CONTRACT  CDS'"  . 

-  1 

4 , 39C 

SUPERVISION.  INSPECTION  6,  OVERHEAD  (  6 . 0'A )  ■  ■ 

! 

260 

TC’A_  request  . 

-  ! 

4. 650 

ECU I PMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

i 

”  i 

i 

! 

1 

l 

! 

1 

( NON- ADD ) (  0) 

i 

i 

i 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Two  reinforced  concrete,  eartn-covereo .  standard  box  magazines.  16 1  feet 

long  d>  57  feet  wide.  30-foot  wide  loading  platform,  access  ramp,  five 

16-foot  wide  aoo~s.  paved  apron,  roads,  railroad  spur. 

electrical 

0 i str iput i or .  security  lignts.  recessed  grounding  terminals,  utilities. 

11.  REQUIREMENT;  6;.  040  SF  ADEQUATE  .  4  •  .  4  50  SF  SUBSTANDARD.  _ C  SF 


PROJECT : 

Constructs  two  storage  magazines  in  suDDort  of  TOMAHAWK  vertical  launcn 

svstem  ivlS)  missiles.  (New  mission.) 

reouiremen- 

Aoequate  magazine  space  is  needed  for  tne  secure,  safe,  and  efficient 
storage  o'  tomahawk  missiles.  This  station  is  designated  as  an  East  Coast 
Intermediate  Level  Maintenance  (ILM)  and  Storage  Activity.  Increased 
magazine  requirements  are  Dased  on  the  workload  established  by  the  Joint 
Cruise  Missile  Program  for  tnis  station,  an  increaseo  production  of 
tomahawk  miss' les.  and  storage  required  for  service  to  the  Fleet. 

CURRENT  SITUATION; 

No  magazines  are  available  to  satisfy  this  new  requirement.  Existing 
magazines  are  inadequate  to  meet  storage  requ i rements .  This  project  will 
satisfy  the  increased  storage  requirement  for  the  tomahawk  missiles,  but 
will  not  reojce  tne  existing  magazine  deficiency  for  the  station  overall. 

I Mp AC*  Ic  NOT  PROVIDED: 

Tnere  will  oe  no  magazines  for  storage  o*  TOMAHAWK  missiles. 

Consequently,  the  station  will  not  be  able  to  meet  Fleet  commitments 
which  could  a*fect  readiness  and  security  of  the  missiles. 

(CONTINUED  ON  DD  13910 
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1.  COMPONENT 


2.  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM  ! 

NAVY  i  I 


3.  INSTALLATION  AND  LOCATION 


NAVAL  WEAPONS  STATION.  YORKTOWN,  VIRGINIA 


4.  PROJECT  TITLE 


TOMAHAWK  MISSILE  MAGAZINES 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  “FACILITY  PLANNING  AND  DESIGN  GUIDE.”) 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES  X  NO 

(E)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  N/A _ _ _ ' 


(3)  TOTAL  COST  (C)  *  (A)  +  (B)  OR  (D)  ♦  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS  .  ( _ 0) 

(6)  ALL  OTHER  DESIGN  COSTS .  (  130) 

(C)  TOTAL .  1 3C 

(0  1  CONTRACT . ( _ 0) 

(El  IN-HOUSE .  1  135) 


(4)  CONSTRUCTION  START  . .  .  C1  -92 


(MONTH  AND  YEAR) 

B  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


02-90 

_ 50 

09-90 
OB -91 


I  5.  PROJECT  NUMBER 

i 

|  P-415 


5 


00  FORM  139 1C 
1DEC76 


PAGE  NO. 


1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


4 .  PROJECT  TITLE 


PUGET  SOUND  NAVAL  SUPPLY  CENTER, 
BREMERTON.  WASHINGTON 


5.  PROGRAM  ELEMENT 


1 6.  CATEGORY  CODE 


HAZARDOUS  AND  FLAMMABLE 
STOREHOUSE 


7.  PROJECT  NUMBER 


16.  PROJECT  COST  (JOOO: 


0702896N 


441.30 


12.550 

DBOF  Request 


9  COST  ESTIMATES 


HAZARDOUS  AND  FLAMMABLE  STOREHOUSE  . 

BUILDING  . 

BUILT-IN  EQUIPMENT  . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  l  5 . 0‘4 1 . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  6  OVERHEAD  (  6.05;)  . 

TCTA.  RECUEST  . 

EQUIPMEN*  PROVIDED  FROM  OTHER  APPROPRIATIONS 


I U/M  QUANTITY  I  UNIT  COST  COST  (SOOO) 


74 . 400 

74.400  S  100.00 


8.410 
(  7.440) 

(  970) 

2.870 
(  1.160) 
(  1.130) 

(  350) 

(  230) 

1 1 . 260 
560 
1 1 . 64C 
7  1 C 
12.550 


( NON- ADD  )  ( 


10-  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

One-story  steel-frame  building,  pile  foundation,  concrete  floo-,  insulated 
metal  panel  walls  and  roof,  loading  platform,  25-foct  stacking  heignt, 
floo-  trencnes,  pallet  racks  and  wire-guided  storage  and  retrieval  system; 
bu1 Icing  modifications:  fire  protection  system  and  alarm,  mechanical 
ventilation,  utilities,  relocation  of  functions;  security  fencing  an; 
parxing;  oemolition  of  tnree  buildings  ano  a  substation. 


74.400  SF 


ADEQUATE ; 


0  SF  SUBSTANDARD. 


1  1  .  REQUIREMEN i  : 

PROJECT . 

Provides  a  facility  for  safe  handling  and  storage  of  hazardous  and 
flammable  materials.  (Current  mission.) 

R£OL'IREMEN't  : 

Aoeauate  anc  proper l y-conf i gureo  hazardous  and  flammable  warehouse 
faci’ities  meeting  Occupations1  Safety  and  Health  Act  ( OSHA  l  design 
crite-ie  ano  reaumements  tc  accommodate  Doth  tne  shipyaro  ano  the  Naval 
SupDiy  Center  with  safe  storage  of  flammable  and  combustible  liauids. 
acids,  co-rosives.  and  poisons.  The  shipyaro  requires  the  use  of 
paints,  solvents,  cleaning  agents,  acids,  alcohol,  and  similar  hazardous 
mate-ials  to  support  all  naval  activities  and  fleet  units  in  the  Pacific 
No-thwest . 

CURRENT  S I TUA~ I  ON : 

Tne  hazaraous  and  flammable  storehouse  currently  being  used  is  inaOeauate 
in  size  ana  does  not  meet  OSHA  stanaards  The  facility  is  locateo  in 
proximity  of  a  drydock  and  poses  a  high  risk  to  ships,  surrounding 
facilities,  ano  personnel.  Hazardous  materials  are  stored  in  a  facility 
without  Fire  protection,  neat,  o-  containment  provisions. 

IV=a:~  N’D~  PROVIDED  ■ 

Tne  S11C.2-C  will  continue  tc  coe-ate  ir,  violation  of  OSHA  fire 
c-otectio-  ano  sa'et,  rea;i'ements  w-tn  a  potential  1 >  mpr  risk  tr-eat  to 
tne  safet.  o‘  oersonnel  ano  surrouncrg  facilities 


I  CONTINUED  ON  DC  139  ID  i 


DO  FORM  1391 
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PAGE  NO.  54  7 


1.  COMPONENT  |  j  j .  DATE 

|  FY  1992  MILITARY  CONSTRUCTION  PROGRAM  I 

NAVY  |  ' 

_ i - - - - - 

3.  INSTALLATION  AND  LOCATION 

PUGET  SOUNO  NAVAL  SUPPLY  CENTER,  BREMERTON,  WASHINGTON 

4.  PROJECT  TITLE  ,  a.  PROJECT  NUMBER 

HAZARDOUS  AND  FLAMMABLE  STOREHOUSE  P-233 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*') 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  05-88 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  . 40 

(C)  DATE  DESIGN  35%  COMPLETE .  10-88 

(D)  DATE  DESIGN  COMPLETE .  09-91 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  TOTAL  COST  (C)  «  (A)  ♦  (B)  OR  (D)  +  <E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  600) 

(B)  ALL  OTHER  DESIGN  COSTS .  I  550) 

(C)  TOTAL .  *  .  150 

(D)  CONTRACT .  (  1  .  120 

(E)  IN-HOUSE .  I _ 30) 

(4)  CONSTRUCTION  START .  .  1C-91 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


DO  FORM  139 1C 
1DEC76 


PAGE  NO.  5^6 


1.  COMPONENT 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


' 4 .  PROJECT  TITLE 


PUGET  SOUND  NAVAL  SHIPYARD. 
BREMERTON,  WASHINGTON 


5.  PROGRAM  ELEMENT 


1 6.  CATEGORY  CODE 


INACTIVE  SUBMARINE  MOORING 


;  facility 


7 .  PROJECT  NUMBER 


1 8.  PROJECT  COST  ($000 


0702228N 


163.20 


3.300 

DBOF  Request 


9.  COST  ESTIMATES 


INACTIVE  SUBMARINE  MOORING  FACILITY . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

SUBTOTAL  . 

CONTINGENCY  (  S.0%) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6 . 07. 1  . 

TOTAL  REOUESt  . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY  IUNIT  COST  COST  ($000) 


1.820 
!  1,140 

(  80) 
(  1 ■ 060 ) 
I  2.960 

!  ISO 

3,110 
190 
3 . 300 

I  NON- ADD ) (  0) 


10.  DESCRIPTION  Oc  PROPOSED  CONSTRUCTION 

Tnree  concrete  mooring  dolphins  with  concrete  cep  and  mooring  hardware; 
pile  cluster  mooring  point:  fender  system;  compressed  air  line  and 
manifolds;  air  and  waterline  relocation;  catnodic  protection;  and 
elect-ica'  se-vice  upgrade 


11.  REQUIREMENT.  AS  REQUIRED 
PROJECT : 

Provides  mooring  facilities  necessary  to  Perth  22  inactive  nuclear 
submarines  ( Current  mission.) 

REQUIREMENT 

Puget  Sound  is  the  primary  west  Coast  activity  for  the  long-term  custody 
ano  maintenance  of  inactive  nuclear  ships  and  is  the  only  shipyard 
capable  o f  removing  reactor  compartments.  Present  inactivation  plans 
require  this  snpya-0  to  have  the  capacity  to  service  33  inactivateo 
submarines  D>  tne  end  of  Fiscal  Year  1992  ano  ultimately  47  inactivated 
submarines  by  the  end  of  Fiscal  Year  1994.  For  security  reasons,  these 
inactivated  nuclear  submarines  must  be  stored  within  the  Control lec 
Industrial  Area  of  the  shipyard.  There  is  no  submarine  disposal  program 
that  will  significantly  reduce  this  requirement. 

CURRENT  SITUATION: 

No  otne-  bertnmj  facilities  within  the  Controlled  Industrial  Area  are 
available  for  mooring  these  submarines.  Presently,  15  inactivateo 
submarines  can  be  berthed  at  the  mooring  facility.  An  approved  fiscal 
Year  1990  unspecified  minor  military  construction  project  will  provide 
mooring  for  an  additional  10  submarines.  During  Fiscal  Years  1991  and 
1992,  eight  more  submarines  will  be  inactivated  bringing  the  tota! 
reoumec  number  o*  berths  to  33.  Between  fiscal  Years  1993  ano  1994,  an 
additional  14  nuclear  submarines  will  oe  inactivated. 

IM=-a;~  If  NQ~  PROVIDED 

T re  Shipyard  v.  - 1  i  De  unable  tc  safel  y  ano  securely  berth  tne  remaining  22 
nuclea"  suoma'ines  as  tney  are  i nact i va tec  Congestion  anc  i ne' * i c i ent 

operations  n"  be  created  at  ctner  oe'tning  facilities  in  tne  Controlled 


(CONTINUED  ON  DC  13910 


00  FORM  1391 
10EC76 


PAGE  NO.  C)  /|  ^ 


1.  COMPONENT 

NAVY 

FY  1992 

MILITARY  CONSTRUCTION  PROGRAM 

| 2 .  DATE 

i 

1 

3.  INSTALLATION  AND  LOCATION 

PUGET  SOUND  NAVAL  SHIPYARD 

.  BREMERTON.  WASHINGTON 

4.  PROJECT  TITLE 

|  5.  PROJECT  NUMBER 

1 

INACTIVE  SUBMARINE  MOORING 

FACILITY 

I 

i  P-270 

11.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED: 

(CONTINUED) 

Industrial  Area. 

112.  SUPPLEMENTAL  DATA: 


A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  OS -90 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  4g 

(C)  DATE  DESIGN  35%  COMPLETE .  10-90 

(D)  DATE  DESIGN  COMPLETE .  07-91 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  *  (A)  +  (B)  OR  (0)  *  (E):  UOOO ) 

<A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  1 1 2  ) 

(B)  ALL  OTHER  DESIGN  COSTS .  I  ^-5  1 

(Cl  TOTAL .  2E7 

(0)  CONTRACT . (  225 ) 

(E)  IN-HOUSE . ( _ 32) 


(4)  CONSTRUCTION  START .  10-91 


(MONTH  AND  YEAR) 

B.  EOUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

NONE 


00  FORM  139 1C 
10EC76 


PAGE  NO. 


1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


|  4 .  PROJECT  TITLE 


PUGET  SOUND  NAVAL  SHIPYARD, 
BREMERTON,  WASHINGTON 


5.  PROGRAM  ELEMENT 


6.  CATEGORY  CODE 


I  INDUSTRIAL  SUPPORT  COMPLEX 
j  (INCREMENT  II ) 


(7.  PROJECT  NUMBER 


6.  PROJECT  COST  ($000 


0702228N 


213.65 


23,500 
DBOF  Request 


9.  COST  ESTIMATES 


INDUSTRIAL  SUPPORT  COMPLEX  . 

BUILDING  . 

BUILT-IN  EOUIPMENT  . 

TECHNICAL  OPERATING  MANUALS . 

SUPPORTING  FACILITIES . 

SPECIAL  CONSTRUCTION  FEATURES . 

UTILITIES . 

PAVING  AND  SITE  IMPROVEMENT . 

DEMOLITION  . 

SUBTOTAL  . 

CONTINGENCY  (  5 . 0>=  > . 

TOTAl  CONTRAC"  COST . 

SUPERVISION.  INSPECTION  6  OVERHEAD  (  6.01:  >  . 

TOTAl  RECmES* . 

EO'JI  PMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  QUANTITY  IUNIT  COST  COST  ($000) 


53.600 

53.600  274.00 


( NON- ADD  )  ( 


16.740 
(  14,690) 
(  1.870) 

(  180) 
4.37C 
(  2.620) 
(  860) 
(  110) 
(  780) 

21.110 
1 , 06  C 
22.170 
1 . 330 
23.5DC 
0) 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Multi-level  structural  steel  or  concrete  DullOing.  high  and  low  Days  witn 
concrete  shielding  walls;  concrete  floors,  fire  protection  system, 
ventiiatior  system,  briage  cranes,  filter  systems,  utilities,  equipment 
storage  area  wtr  Driage  crane,  p-oauciion  waterfront  suppo-t  area:  pile 
f ounoat i or ;  looping  of  fire  water  line;  Demolition  of  three  Puiloinps. 


194 . 350  SF 


ADEQUATE : 


14C. 750  SF  SUBSTANDARD. 


REOUIREMEN • . 

PROJECT 

P-ovioes  the  second  of  two  increments  of  an  industrial  support  complex. 
(Current  mission.) 

REOUIREMEN~ : 

Aoeouate  ana  properly  configured  facilities  to  support  the  increas’  .g 
numoer  of  nuclear  vessels  scneouleo  for  overhauls  ana  tne  new  work 
assignee  tc  tne  snipyaro.  Tnis  new  work  includes  support  of  tne  TRIDENT 
suDma-me.  nuclea'  carrier  ano  cruiser  overhauls  and  refuelings  oeginmng 
in  1990.  Tne  first  increment  constructs  a  waterfront  support  facility 
fo-  support  of  pier  side  proouction  work,  chillefl  water,  hion-pressure 
air,  tool  issue  snop  ana  office  spaces.  This  secono  increment  will 
construct  a  suoDort  office  ano  a  dockside  nuclear  repair  facility  for 
repair  of  components  and  processing  of  liquid  end  solid  wastes 
CURREN-  SITUATION 

Tne  present  controlled  industrial  repair  facility  is  not  large  enough  to 
handle  tne  increasing  nuclear  workload.  Processes  cannot  Pe  expanded  to 
handle  tne  larger  workloads  oecause  of  space  restrictions.  This  often 
results  in  a  backlog  of  repair  ano  cleaning  work.  Limited  space  prevents 
ootimum  a-rangement  ana  material  flow.  Also,  valuable  profluctior  time  is 
lost  traveling  tc  anc  from  the  Duildmg  Decause  of  its  location  or.  tne 
very  enc  o*  Pier  6  at  tne  east  eno  of  tne  yaro.  An  alternative 
co-sioe-ec  tc  -emeoi  this  Drocler  was  to  rui lo  an  aaoitior  onto  tne 
Du’iemp  ncv.eve-.  tne  aaB’tior  wcuic  reouce  tne  amount  of  available 
woryscace  or  t>-e*  e  la  neavii..  usee  ner  fo-  work  or  ce"r>e-£.  c-wsers 
arc  suDWine' 1  w-icr  is  e'ceas.  overprowoea.  It  also  ooes  net  eliminate 


(CONTINUED  ON  DD  13912) 
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1.  COMPONENT 


I  2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  and  location 

PUGET  SOUND  NAVAL  SHIPYARD.  BREMERTON.  WASHINGTON 

4.  PROJECT  TITLE 


IS.  PROJECT  NUMBER 


INDUSTRIAL  SUPPORT  COMPLEX  (INCREMENT  II)  ,  P- 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

the  losses  In  proOuctlon  time  or  help  to  support  the  new  work  categories 
scheduled  to  oe  performed  at  the  west  end  of  the  yard,  one  to  two  miles 
from  the  existing  facility. 

IMPACT  IF  NOT  PROVIDED: 

The  shipyard  will  not  be  able  to  effectively  perform  in  a  timely  manner 
the  nuclear  work  which  it  is  assigned.  This  will  lead  to  schedule 
slippages,  higher  costs  and  adverse  impacts  on  overhaul  completion  dates 
and  ultimately  to  Fleet  readiness. 

12.  SUPPLEMENTAL  DATA:  “ 

A  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARV  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 40 

1  "-95 
C~-91 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  NC  X 


TOTAL  COST  (C)  -  (A)  +  (B)  OR  (D)  +  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  TOTAL . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(SOOO) 

( _ 1.200) 

(  650) 

2.050 
(  1.900) 

(  150) 


(4)  CONSTRUCTION  START. 


(MONTH  AND  YEAR) 


E  EOU I PMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 


S52 


OD  FORM  139 1C 
10EC76 


PAGE  NO. 


1.  COMPONENT 


NAVY 


12.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  INSTALLATION  AND  LOCATION 

PUGET  SOUND  NAVAL  SHIPYARD. 
BREMERTON.  WASHINGTON 


4.  PROJECT  TITLE 
MOORING  PLATFORM 


5.  PROGRAM  ELEMENT 
0702096N 


16.  CATEGORY  CODE 


163.20 


! 7 .  PROJECT  NUMBER 


P-293 


1 8.  PROJECT  COST  ($000)| 

1.200 

DBOF  Request _ 


9  COST  ESTIMATES 


ITEM 


MOORING  PLATFORM  . 

platform  . 

FENDER  SYSTEM . 

SUBTOTAL  . 

CONTINGENCY  (  5.0"«) . 

TOTAL  CONTRACT  COST . 

SUPERVISION.  INSPECTION  8  OVERHEAD  (  6 . 0% > 

TOTAL  RE0UEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


U/M  |  QUANTITY  I  UNIT  COST  I  COST  (6000) 


LS 

LS 

LS 


1 


1  .080 
970) 
1  10) 


l  NON- ADD  V< 


1.080 

_ 50 

1  .  13C 

_ 70 

1 .200 

Oi 


10.  DESCRIPTION  Or  PROPOSED  CONSTRUCTION 

One  moonng  platform  witn  steel  or  concrete  piling,  cast  iron  or  steel 
mooring  narawa-e.  concrete  cap,  ano  metal  fabricated  gangway;  3  fender 
systems  consisting  of  angle  iron  pilings  ano  butyl  rubber  fenders; 
catnodic  protection. 


REQUIREMENT 
PROJECT : 


AS  REQUIRED 


Constructs  a  mooring  platform  and  provides  fenoerlng  to  berth  inactive 
surface  snips  (New  mission.) 

REQUIREMENT  : 

Puget  Souno  is  the  primary  west  coast  activity  for  long-term  custody  and 
maintenance  of  inactive  surface  snips  through  its  tenant  commanc,  tne 
Navel  Inactive  Ship  Maintenance  facility  (NISMF).  Aoeauate  pier  or 
mooring  soace  is  required  tc  berth  inactive  aircraft  carriers,  cruisers, 
destroyers,  landing  ships  (LSD's).  frigates,  dry  dock  sections  ano 
numerous  small  to  medium  sized  ships  Since  it  is  planned  tc  homeport 
two  majo-  new  auxiliary  snips  at  Pier  D  in  the  shipyard,  pending  tne 
outcome  of  an  environmental  study,  the  inactive  ships  on  Pier  D  must  be 
relocated  to  other  moorings.  An  alternate  berthing  location  will  be 
provioec  by  constructing  an  intermediate  mooring  platform  between  two 
existing  ones.  The  platform  must  be  designed  to  support  a  nest  of  three 
LSD's,  wnicn  is  the  maximum  expected  loading.  However,  because  of 
ongoing  ship  deactivation  and  disposal  plans,  this  mooring  car  be 
expected  to  berth  otner  smaller  inactive  ships  following  final  disposal 
of  the  LSD ' s 
CURRENT  SITUATION- 

All  piers  ana  moorings  at  the  shipyard  are  fully  occupied  with  either 
shipyard  moustriai  activities,  active  nomepo-ted  ships  or  inactive 
ships  Tne  N!SMr  currently  utilizes  fou-  berthing  facilities;  cie'  C 
tnree  moo- mg  structures  with  seve-al  mooring  platforms  connectec  by 
catwalv.s  Tne  mooring  platfo-ms  we-e  oesigneo  for  inactive  car-ie- 
oe-t-.mg  anc  are  soaced  toe  ‘a r  aoa-t  fo-  smalle-  snips  such  as  tne 

( CONTINUED  ON  DD  13910 


and 


OD  FORM  1391 
1DEC76 


PAGE  NO. 


1.  COMPONENT 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 

! 

3.  INSTALLATION  AND  LOCATION 

PUGET  SOUND  NAVAL  SHIPYARD.  BREMERTON.  WASHINGTON 

4.  PROJECT  TITLE 

15.  PROJECT  NUMBER 

MOORING 

PLATFORM 

P-293 

11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

LSD's.  The  three  LSD's,  two  small  auxiliaries,  ana  one  carrier  will  De 
moved  off  Pier  D  in  order  to  upgrade  the  pier  for  nomeporting  the  new 
large  auxiliary  class  ships  starting  in  Fiscal  Year  1994. 

IMPACT  IF  NOT  PROVIDED: 

A  delay  in  upgrading  of  Pier  D,  and  sudsequent 1 y .  the  homeport  Berthing 
for  the  new  large  class  auxiliary  ships  will  not  de  ready  upon  their 
arrival  at  Puget  Sound.  No  adequate  oerthing  will  Pe  aval  ladle  for  the 
inactive  LSD's  and  other  smaller  ships. 


12.  SUPPLEMENTAL  DATA: 

A  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  “FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED .  08-90 

(E)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 .  40 

(C)  DATE  DESIGN  35V,  COMPLETE  ...  1C-9C 

(D)  DATE  DESIGN  COMPLETE .  C~-9i 


(2)  BASIS: 

I  A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NC_Y 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  «  (A)  *  (B)  OR  (D)  ♦  (E):  ( SOOO ) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  < _ 40 ) 

(B)  ALL  OTHER  DESIGN  COSTS .  ( _ 65) 

(C)  TOTAL .  105 

(D)  CONTRACT .  ( _ 96) 

(E)  IN-HOUSE .  ( _ 9) 


(4)  CONSTRUCTION  START .  IQ-91 


(MONTH  AND  YEAR) 

E  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 


5F4 


00  FORM  139 1C 
10EC76 


PAGE  NO 


1.  COMPONENT 


2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


NAVY 


3.  INSTALLATION  AND  LOCATION 

PUGET  SOUND  NAVAL  SHIPYARD, 
BREMERTON.  WASHINGTON 


14.  PROJECT  TITLE 


PIER  UPGRADE 


5.  PROGRAM  ELEMENT 


0702096N 


!  6 .  CATEGORY  CODE 


151 .50 


'.  PROJECT  NUMBER 


iE.  PROJECT  COST  (JOOO) 

11.700 
DBOF  Request 


9.  COST  ESTIMATES 


ITEM 

U/M 

OUANTITy 

UNIT  COSTj 

COST  1*000) 

PIER  UPGRADE  . 

LS 

- 

1 

! 

1C.52C 

DREDGING  . 

CY 

156.000 

29.00 

(  4.520) 

ELECTRICAL  service  upgrade  . 

LS 

(  2.900) 

STEAM/SEWER  SERVICE  UPGRADE . 

LS 

- 

(  1 . 500 ) 

FENDER  PILING  REPLACEMENT . 

LS 

(  1 . 600 ) 

SUETOTAL  . 

- 

10.520 

CONTINGENCY  (  5.0'/) . 

- 

530 

total  contract  COST . 

- 

- 

1 1.050 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

650 

TOTAL  REOUEST . 

* 

- 

1 1 .700 

EOUIPMENT  PROVIDED  FROM  OTHER  APPROPRI ATIONS  . 

(NON- ADD )( 

01 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

upgrades  Pie-  Delta;  increase  water  depth  from  33-feet  mean  lower  low 
water  (mllw)  tc  44  feet  mllw  on  both  sides  of  pier;  upgrade  electrical 
and  mechanical  utilities;  install  steam,  line;  extend  sewer  line;  replace 
fence-  piling;  extend  shoreline  utilities  tc  Pier  D. 

1.  REQUIREMENT.  AS  REQUIRED 
PROJECT 

Upgrades  structurally  sound  pier  for  continued,  long-term  use  for 
oe-thing  twc  new  homeported  ships.  ( Cu-rent  mission.) 

REQUIREMENT 

Aoeouate  oe-tnmg  to  support  present  and  future  homeoort  berthing 
reau i rements .  including  two  additional  AC i  class  ships.  Pier  C. 
currently  used  to  Perth  inactive  Naval  ships,  needs  to  be  upgraded  to  a 
general  purpose  homeport  pier  capable  of  supporting  additional  classes 
of  Nava’  surface  snips.  All  piers  at  tne  snipyaro  are  occupied  w’tn 
either  industrial  repair  ano  overhaul  activities,  active  homeporteo  ships 
or  inact i ve  ships . 

CURRENT  SITUATION: 

This  shipyard  is  the  permanent  homeport  of  the  USS  SACRAMENTO  (AOE  l). 
the  USS  CAMDEN  (AOE  2).  the  USS  TRUXTON  ( CGN  35)  and  is  interim  homeport 
fo-  tne  Air-re*t  Carrier  USS  NIMITZ  ( CVN  66).  There  is  nc  existing 
bertning  space  fo-  two  additional  AOE  class  ships  Peing  planned  for  this 
shipyard.  However.  Pier  D  can  be  made  available  for  oe-thing  the  first 
new  AOE  class  ship  scheduled  to  arrive  in  1994. 

IMPAC*  I F  N3'r  PROVIDED  : 

Two  nev  AOE ■ s  planned  for  homeoorting  at  this  shipyard  will  not  have 
be-tning  facilities  Tne  smos  will  pe  reouired  to  ooe-ate  on-eoars 
machine-!  ano  to  download  to  minimum  d-aft  wnile  in  port,  defeating  the 
ou-oose  of  m-oe-l  time  wr.icn  's  to  ime-ove  readiness,  macniner. 
conoitior.  ano  orepa-e  for  deployment. 

(CONTINUED  ON  DC  13S’C 


00  FORM  1391 
10EC76 


PAGE  NO 


1.  COMPONENT  j  j  .  DATE 

FY  1992  MILITARY  CONSTRUCTION  PROGRAM 

NAVY  ' 


3.  installation  and  location 

PUGET  SOUND  NAVAL  SHIPYARD,  BREMERTON,  WASHINGTON 


4.  PROJECT  TITLE 
PIER  UPGRADE 


12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991 

(C)  DATE  DESIGN  35%  COMPLETE  . 

(D)  DATE  OESIGN  COMPLETE  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ NO  X 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 


(3)  TOTAL  COST  (C)  *  (A)  *  (B)  OR  (D)  *  (E):  ($000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS .  (  600) 

(B)  ALL  OTHER  DESIGN  COSTS .  I  175) 

(Cl  TOTAL . .  775 

( D  I  CONTRACT . (  738 ) 

(E)  IN-HOUSE . I _ 37  l 


(4)  CONSTRUCTION  START . .  1C-51 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 


07-90 

_ 40 

10-90 

07-91 


15.  PROJECT  NUMBER 
j  P-275 


OD  FORM  139 1C 
1DEC76 


PAGE  NO. 


1.  COMPONENT 

I 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


2.  DATE 


NAVY 


3.  INSTALLATION  AND  LOCATION  ,4.  PROJECT  TITLE 

1 

NAVAL  AIR  STATION,  1  FUEL  FACILITIES 

KEFLAVIK.  ICELAND  i  (INCREMENT  VII) 

5.  PROGRAM  ELEMENT  |6.  CATEGORY  CODE  !7.  PROJECT  NUMBER 

:  1 

0204696N  411.20  j  P-464 

je.  PROJECT  COST  ($000) 

9.300 

DBOF  Request 

9.  COST  ESTIMATES 

ITEM  | U/M :  OUANTITY 

UNIT  COST!  COST  ($000) 

FUEL  FACILITIES .  1  LS  ,  -  1 

SUBTOTAL .  i  -  1 

CONTINGENCY  (5.0%) .  |  -  j  -  , 

TOTAL  CONTRACT  COST .  j  -  i 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.5%)  .  .  1  -  i 

subtotal .  i  -  | 

LESS  NATO  SHARE .  !  -  1 

TOTAL  REOUEST .  1  -  - 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPR I AT I ONS  .  .  -  - 

1 

i 

i 

i  ; 

j  i 

!  ;  1 

|  3C.81C 

30.810 

1  1.540 

I  32.350 

!  2. IOC 

i  34.45C 

-  25. 150 

S .  3  CD 

(  NON- ADD  )!<  0) 

i 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Twc  semi-Duried  330.000-gal lcn  and  cne  100, OOO-bar rel  fuel  storage  tanks, 
pumps,  controls,  instrumentation,  cathodic  protection,  fencing,  roads. 

Drainage:  splinter-proof  reinforced  concrete  manifold  pu’lding.  filter 
separators,  manifolds,  instrumentat ion,  emergency  generator,  controls, 
seven-day  fuel  storage  tank;  approximately  four  miles  of  12-inch  diamete' 
piping,  catnpdic  protectior.,  three  hydrants  for  ref uei / oef uei  ope-ations. 
double  truck  fill  stand:  pre-engi neereo  maintenance  Duilding;  support 
facilities;  utilities;  apron  spill  protection  system;  demolition  of  truck 
fuel  stand  and  ten« . 

in.  REQUIREMENT;  AS  REQUIRED 
PROJECT 

Provides  aeoot  tank,  maintenance  building  and  the  southwest  portion  of 
tne  main  base  pioel me  system;  ready  fuel  tanks:  refueling  hydrants, 
manifold  building  and  distribution  piping  to  refuel  Maritime  Patrol 
Aircraft  (MPA)  stationec  at  the  southwest  area  of  tne  Naval  Air  Station. 

(  Cu-rent  mission. ) 

REQUIREMENT ; 

Adequate  facilities  to  support  U.S.  national  and  NATO  plans  for 
operations  from  the  Keflavik  airfield.  A  45-day  supply  of  fuel  for 
contingency  aviation  anc  ground  operations  plus  peacetime  operating 
stocks,  must  be  prepos 1 t ioneo  in  hardened  semi -bur leo  tanks.  Total 
requirement  of  1.170.00C  barrels  of  fuel  will  be  programmed  in  seven 
increments.  Overall  funding  responsibility  splits  approximately  50/50 
U.S  national  ano  NATO.  Tms  is  the  seventh  increment  and  provides 
pipeline  to  tne  mpa  area  ano  distribution  and  dispensing  facilities 
Incrementing  is  necessary  because  of  tne  scoDe  o*  tne  overall  project 
and  tne  need  to  assign  wort  to  tne  Iceland  Prime  Contracto"  commensurate 
v-tr  n ■  s  ability  tc  Dut  wor>  m  Diace.  A  oeec  water  receotior,  o'er  anc 
t-ans*e-  system  we-e  apD'Ovec  in  an  earl ie-  request  anc  are  reouireo  near" 
tne  fuel  *arrr  to  oerm:t  racid  resupply  0*  tne  tanks  ou-mo  a  contingency 
ooer at  i  or, , 
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1.  COMPONENT 


I  2 .  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  INSTALLATION  AND  LOCATION 


NAVAL  AIR  STATION,  KEFLAVIK.  ICELAND 


4.  PROJECT  TITLE 


5.  PROJECT  NUMBER 


FUEL  FACILITIES  (INCREMENT  VII)  P-4 


11.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION: 

ADout  na!f  of  the  total  program  of  eleven  tanks,  fue'  pier,  piping  ana 
reaay  issue  tanks  has  Peen  approveo  and  construction  is  underway. 
Additional  tanks  were  included  in  FY  1990  and  1991  programs .  Existing 
fuel  storage  facilities  meet  neither  U.S.  national  nor  NATO  requirements 
for  45-day,  propositioned  storage.  Existing  on-base  storage  is  capaDle  of 
holding  only  two  thirds  of  the  45-day  supply,  with  less  than  half  of  the 
tanks  in  secure,  Duried  positions.  Existing  above-ground  tanks  are  O' 

25  years  old  and  the  severe  weather  has  deteriorated  them.  Extensive 
repairs  were  made  in  1980  to  prolong  their  usefulness  until  new  tanks  are 
built.  Tanks  provided  in  the  first  increment  of  this  project  are  complete 
and  in  use.  Remaining  available  fuel  storage  is  located  SO  miles  away  at 
Hava  1 f j ordur  in  leased,  above  ground  tanks.  To  reach  tne  station,  fuel 
from  leased  tanks  must  be  transported  by  small  Icelandic  coastal  barges . 
This  method  of  resupply  would  not  keep  pace  with  demand  in  a  contingency 
s i tuat i on . 

IMPACT  IF  NOT  PROVIDED: 

Fue1  storage  facilities  m  Iceland  will  be  insufficient  to  meet  U.S. 
operating  needs.  Without  this  increment  tne  ability  to  dispense  fuel  to 
tne  aircraft  at  the  airfield  will  oe  severely  hampered. 


12  SJPPiEMEN  A-  DATA; 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  0?  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.”) 


STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY  1991. 

(C)  DATE  OESIGN  35"/.  COMPLETE . 

(D)  DATE  DESIGN  COMPLETE  . 


06-90 

_ 50 

10-90 

06-91 


(2)  BASIS: 

(A  i  STANDARD  OR  DEFINITIVE  DESIGN: 

(El  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES  X  NO 

FY91  fue.  FAC  KErLAVIk~ 


TOTAL  COST  (C)  «  (A)  ♦  (Et  OR  (D)  *  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(Bl  ALL  OTHER  DESIGN  COSTS  . 

1C)  TOTAL . 

( D  >  CONTRACT . 

( E  I  IN-HOUSE . 


( JOOO  ) 
450) 
200) 
650 


(41  CONSTRUCTION  START. 


l.-oi 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS : 

NONE 
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1.  COMPONENT 


NAVY 


i 2.  DATE 


FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS. 
VARIOUS  LOCATIONS 


4.  PROJECT  TITLE 

POLLUTION  ABATEMENT 
FACILITIES 


5.  program  element 
VARIES 


.6.  CATEGORY  CODE 
1  VARIES 


|  7.  PROJECT  NUMBER 


VARIOUS 


i  8.  PROJECT  COST  (SOOO)) 
21,110 

DBOF  Request 


9.  COST  ESTIMATES 


ITEM 


|  U/M  !  QUANTITY  |UNIT  COST j  COST  (SOOO) 


T 


POLLUTION  ABATEMENT  FACILITIES 
TOTAL  REQUEST . 


LS 


21,110 

21,110 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

These  pollution  abatement  facilities  will  Bring  Naval  and  Marine  Corps 
installations  into  compliance  with  federal,  state,  and  local 
environments'  laws.  Facilities  include  upgrading  existing  structures. 
Du-loino  new  structures,  solid  waste  disposal,  and  separation  of  water 
ana  sewer  pipelines.  Environmental  engmee-mg  evaluations  we-e  performed 
to  aeternine  tne  most  advantageous  metnocs  for  achieving  compliance  with 
environmental  laws  and  regulations.  (See  individual  project  descriptions 
of  worx ,  ) 


REQUIREMENT:  VARIES. 

Facilities  at  Naval  and  Marine  Co-ps  installations  were  often  constructed 
with  inaoeauate  controls  to  meet  present  day  envi -onmer.tal  quality 
standards.  Industrial  wastewaters  and  sewage  are  discharged  untreated  or 
inadequately  treated  into  adjacent  waterways.  These  projects  will 
continue  tne  Navy  s  program  for  correcting,  controlling,  and  preventing 
pollution  at  Naval  ano  Marine  Corps  installations,  and  to  comply  with 
feoeral .  state,  ano  local  air  and  water  quality  standards.  Tne  pollution 
abatement  program  includes  projects  from  some  of  tne  following 
categories : 

Samta'i  Wastewate”  System  -  Some  installations  have  sewerage  systems 
which  oo  not  meet  present  day  minimum  water  quality  standards.  Tne  Clean 
Water  Act  of  1372.  Pl  92-500,  requires  every  "point  source"  discharger  tc 
obtain  a  permit  wrier,  specifies  the  allowable  amount  and  constituents 
that  can  be  discharged  to  surface  waters.  Tne  permit  may  contain  a 
schedule  specifying  the  dates  by  which  the  discharger  will  achieve 
compliance.  Projects  in  this  category  provide  improvements  to  sen-tary 
sewage  ca'iect'or  end  treatment  systems  to  satisfy  tne  wate-  qua' it, 
c'lte-'a  ana  oe-m  -.  requirements. 
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NAVAL  ANO  MARINE  CORPS  INSTALLATIONS,  VARIOUS  LOCATIONS 


4.  PROJECT  TITLE 

POLLUTION  ABATEMENT  FACILITIES 


11.  REQUIREMENT:  (CONTINUED) 

Industrial  Wastewater  Treatment  Facilities  -  Industrial  operations  create 
many  unique  waste  disposal  problems.  Tnese  wastes  are  more  difficult  to 
treat  than  typical  sanitary  wastewater.  Industrial  wastewater  effluents 
contain  heavy  metals  and  toxic  and  corrosive  chemicals  that  are  potential 
stream  pollutants,  and  also  have  a  deleterious  effect  on  municipal  sewage 
treatment  systems.  Therefore,  the  Navy  must  provide  pretreatment  plants 
so  wastes  are  treated  before  being  sent  to  municipal  systems  for  further 
treatment.  Industrial  facilities  may  also  discharge  wastes,  untreated  or 
inadequately  treated,  into  adjacent  drainage  courses  that  empty  into 
harbor  or  navigable  waters  in  violation  of  discharge  permits.  Projects 
in  this  category  provide  treatment  facilities,  and  other  modifications  as 
required,  to  meet  the  discharge  permit. 

Solid  Waste  Management  Facilities  -  The  Navy  is  fast  approaching  a  cris's 
because  of  the  lack  of  solid  waste  management  facilities.  These 
facilities  are  necessary  to  minimize  the  amount  of  trash,  garpage,  solid 
waste,  and  hazardous  waste  which  must  be  handled:  and  to  provide  for  tne 
segregation  ana  management  of  recyclable  materials  and  their  ultimate 
treatment  and  disposal  m  oroer  to  protect  public  nea’tn  and  tne 
env i ronmer t . 

Water  and  Sewer  Pipelines  Separation  -  Projects  in  this  category  insure 
comol lance  with  environmental  protection  agency  (EPA)  and  state 
regulations  for  the  elimination  of  potable  water  contamination  because  of 
possible  cross-connections  of  pipelines. 

Potaole  water  Treatment  or  Distribution  Systems  -  Some  installations 
wnicn  provide  potaDle  (drinking)  water  may  not  meet  standards  set  by  EPa 
or  the  states  under  the  Safe  Drinking  Water  Act  ( SDWA )  of  1974.  PL 
93-523.  Treatment  systems  must  be  modified  or  replaced  to  produce 
drinking  water  wn i ch  meets  the  maximum  contaminant  levels  (MCLSs) 
soec’fied  by  EPA  for  specific  contaminants,  including  metals  and 
organics.  In  some  cases,  distribution  systems  do  not  meet  the 
reauirements  of  tne  SDWA  ano  must  be  modified  or  replaced. 

Oil  Soill  Prevention  -  Ex’sting  oil  ana  fuel  storage  and  transfer  areas 
do  not  have  tne  necessary  oil  soill  control  structures  required  to 
prevent  accidental  oil  discnarges  from  reaching  navigable  waters  To 
prevent  tne  possible  discharge  of  oil.  in  any  form,  into  navigable  waters 
or  into  tne  t-ibutaries  o'  such  waters.  Federal  regulations  require 
facilities  storing  or  transferring  oil  to  prepare  an  Oil  Spill  Prevention 
Control  ana  Countermeasures  Plan  (SPCC  Plan)  ana  to  fully  implement  tms 
o'an  as  soon  as  possible.  Steel  and  concrete  fuel  storage  tanks  at  tne 
Navy's  bulk  fuel  distribution  facilities  are  now  ecologically 
unsat i sf actory  because  of  navigable  waters  contamination.  This  was 
caused  when  Navy  converted  snips  to  the  1 lghter  middle  distillate  diesel 
fuel  which  seeps  tnrough  numerous  faults  in  tne  walls  of  tanks.  In 
addition  to  tanks  leaking,  the  fuel  piping  systems  have  deterionated 
oeyono  environmentally  safe  limits  and  must  be  replaced. 

Hazardous  waste  Storage  Facilities  -  Owners  and  operators  of  haza-dous 
waste  transfer  and  storage  facilities  are  required  by  the  1984  amendments 
to  tne  Resource  Conservation  and  Recovery  Act  ( RCRA )  to  provide 
facilities  meeting  stringent  standards.  This  reauires  that  all  hazardous 
waste  De  prooerly  conta i ner i zed .  packaged,  labelled  and.  if  necessary, 
sto-eo  -n  approved  facilities  before  *inai  disposal.  Tnese  facilities 
rra ,  not  lawfu’ly  Deg i n  o'  continue  transfer  anc  storage  activities  until 
a-  elective  RCRA  permit  is  received.  These  oroiects  provide  facilities 
wr'cn  comply  K’tr  extensive  tecnmcai  and  design  standards  as  manoatec 
C,  RCRA. 
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3.  INSTALLATION  AND  LOCATION 

NAVAL  AND  MARINE  CORPS  INSTALLATIONS,  VARIOUS  LOCATIONS 

4.  PROJECT  TITLE 

5.  PROJECT  NUMBER 

POLLUTION  ABATEMENT  FACILITIES 

VARIOUS 

11.  REQUIREMENT:  (CONTINUED) 

Air  Emissions  Control  -  Tne  Clean  Air  Act  Amenaments  of  1977,  PL  95-95, 
reiterated  tne  Congressional  mandate  to  eliminate  or  reduce  air 
pollution.  State  implementation  plans  nave  been  formulated,  ana  specific 
strategy  to  acnieve  tne  stanoaros  has  been  promulgated.  Projects  in  this 
category  will  eliminate  or  reouce  emission  from  steam  ano  beating  plant 
boilers,  f i re-f ignt i ng  training  schools,  open  sand-blasting  and  paint 
spraying  operations,  gasoline  dispensing  facilities,  and  industrial 
operations.  The  common  pollutants  include  particulates,  sulfur  oxides, 
nitrogen  oxides,  hydrocarbons .  photochemical  oxidants  (chiefly  ozone)  and 
carbon  monoxide.  All  projects  will  be  designed  to  the  most  stringent 
existing  standard.  In  some  instances,  a  notice  of  violation  from  the 
Local  Air  Pollution  Board  has  been  received  by  the  activity.  This  can  be 
expected  to  increase  as  air  permits  are  processed  with  the  states  in 
accordance  with  the  Clean  Air  Act  Amendments  of  1977. 

12.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  STATUS:  PROJECT  DESIGNS  CONFORM  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE”. 


INDIVIDUAL  PROJECT  DESCRIPTIONS  FDLLOW: 


CATEGDR'. 

CODE 


PROJECT 

NUMBER 


PROJECT  TITLE /INSTALL AT  ION/LOCATION 


COS' 

I $000 l 


GUAM 


411 ,3C 


Ex  i  s 

cor.t 

c  1  ea 

even 

due 

ctne 

v  i  c  l 

Aaen 

cone 

f  J6  ' 

come 


P-212 


OIL  SPILL  PREVENTION 
GUAM  PWC 


€70 


ting  storage  tanks  are  not  eouipoed  with  leak-proof  bermed  areas  to 
air  acc i aenta 1  soil  is  within  the  immediate  vicin:t>  of  the  tanks  for 
n-uo.  Any  sDilled  oil  car  leach  out  into  ditches  or  streams  which 
tuallv  discharge  into  the  ocean  or  seep  .nto  underground  waters 
tc  tne  porosity  c‘  the  berm  linings  and  holes  creates  by  craos  and 
creatures.  Tne  lack  of  adeauate  oil  soil!  containment  features 
ates  ootn  Federal  ana  Government  of  Guam  Envi ronmenta 1  Protect ior 
->  °’‘  Pollution  control  regulations  Tms  project  will  provioe 
-ete  Perms  and  1'nings  for  tne  oil  spill  containment  areas  at  eight 
sto -age  tan.  locations  tc  meet  Guam  Environmental  Protection  Aaenc, 
•lance  requ ■ rements.  (Current  mission. I 
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PROJECT  TITLE 

|5.  PROJECT  NUMBER 

POLLUTION  ABATEMENT  FACILITIES 

VARIOUS 

CATEGORY 

CODE 

PROJECT 

NUMEER 

PROJECT  TITLE /INSTALLATION/LOCATION 

COST 
( $000 1 

FLORIDA 

831.15 

P-615 

INDUSTRIAL  WASTE  TREATMENT 
JACKSONVILLE  FL  NADEP 

FACILITY 

3.300 

Tne  elimination  of  hazardous  wastes  being  discharged  is  mandated  by 
compliance  schedules  incorporated  in  the  National  Pollutant  Discharge 
Elimination  System  (NODES)  permit.  The  pe-f ermance  of  aluminum  and 
chromate  conversion  coating  and  paint  operations  in  a  paint  hangar  at 
tnis  activity  results  in  the  eventual  discharge  of  hazardous  waste  to  the 
domestic  sewage  treatment  facility.  Prevention  of  this  hazardous  waste 
discharge  into  the  St.  Johns  River,  as  part  of  tne  domestic  wastewater 
effluent,  has  beer,  targeted  by  the  Environmental  Protection  Agency.  Tnis 
project  will  ensure  Navy's  compliance  with  Federal  ano  State  water 
ouality  standards.  (Current  mission.) 

HAWAII 

631.10  P-462  WASTEWATER  TREATMENT  PLANT  EXPANSION  10.540 

PEARL  HARBOR  HI  PWC 

Tne  Neva's  wastewater  treatment  plant  at  Fort  Kamehamena  is  operating 
approximate  A  1£  percent  above  its  rated  treatment  caoac’ty.  The  duality 
of  tne  wastewate'  ef'luent  per  i  cd  1  ca  ’■  1  v  exceeds  National  Poilutior 
D’scna-ge  E’lnnat'O'  System  (NPDES)  permit  ‘•imitations  as  a  resu’  t  of 
overloading  c'  tne  processing  units.  Unoe*  Haws--  law.  NPDES  violations 
are  pu"isnaele  by  severe  fines  ana  even  imprisonment.  Expansion  o'  tne 
existing  treatment  facilities  is  regu i red  to  bring  the  plant  into 
compl iance  with  the  permit  limitations  This  project  will  construct  new 
wastewater  treatment  processing  tanks  and  appurtenant  facilities  to 
increase  capacity  to  meet  current  flow  requirements  generated  by  the 
Pearl  Hartio'  Naval  Complex  and  Hickam  Air  Force  Base.  Without  this 
project,  the  aua'ity  of  discharged  effluent  will  result  in  adverse 
environmental  impact  to  the  coastal  waters  near  the  outfall.  Permit 
violations  will  result  in  substantial  fines  and  penalties  levied  by  tne 
State  of  Hawaii  (Current  mission.) 

MARYLAND 

832. 3C  P-106  INDUSTRIAL  WASTEWATER  TREATMENT  FACILITY  (INCR  II)  6 . 60D 

INDIAN  HEAD  M2  NOS 

Tnis  static-  discharges  virtually  untreateo  wastes  from  explosive  and 
propel  lent  operations  in  S3  Ou'ldmgs  intc  Mattawoman  Creek  anc  the 
Potomac  River  oecause  these  ouildings  are  net  tied  mtc  tne  central 
wectewater  epi'.ecfon  and  treatment  system.  Recently  issues  Nations' 

Pollution  Discharge  Elimination  System  (NPDES)  and  State  of  Maryland 
permits  require  the  treatment  of  these  waste  streams  using  the  best 
available  technology.  As  a  condition  of  the  permit,  the  State  of 
Maryland  requires  construction  of  this  project  by  1  January  1993.  This 
project  will  provide  service  connections  for  the  buildings  that  will 
channel  wastewater  flow  into  tne  new  industrial  waste  pretreatment  plant 
which  will  meet  zero  discharge  technology.  Failure  to  construct  the 
service  connections  by  tne  agreed  upon  date  will  put  tne  station  in 
violation  of  tne  NPDES  permit  and  Federal  ano  State  water  pollution  laws. 

(Current  mission.) 
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!  4 .  PROJECT  TITLE 


NAVAL  AND  MARINE  CORPS  INSTALLATIONS, 
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|  PROJECTS  SI  MILLION 
i  AND  UNDER 


S.  PROGRAM  ELEMENT 


VARIES 


:6.  CATEGORY  CODE  ,7.  PROJECT  NUMBER  jB.  PROJECT  COST  ($000! 


VARIOUS 


!  VARIOUS 


1,550 

DBOF  Request 


9.  COST  ESTIMATES 


U/M  QUANTITY  I  UNIT  COST i  COST  (SOOO) 


PROJECTS  $1  MILLION  AND  UNDER. 
TOTAL  REQUEST . 


10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Specified  construction  projects  (exceot  family  housing)  having  a  funoeo 
cost  of  $1,000,000  or  less  (see  individual  project  descriptions.) 


.  1  REQUIREMENT : 

Projects  are  specifically  identified  on  supseojent  sheets. 

12  SUPPLEMENTAL  DATA: 

A  ESTIMATED  DESIGN  STATUS:  PROJECT  DESIGNS  CONFORM  TO  PART  II  OF  MILITARY 
HANDEOOK  1 19C .  "FACILITY  PLANNING  AND  DESIGN  GUIDE". 


INDIVICJA.  PROJECT  DESCRIPTIONS  FOLLOW: 
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FY  1992  MILITARY  CONSTRUCTION  PROGRAM 


3.  installation  and  location 


NAVAL  AND  MARINE  CORPS  INSTALLATIONS.  VARIOUS  LOCATIONS 


4.  PROJECT  TITLE 


IS.  PROJECT  NUMBER 


PROJECTS  $1  MILLION  AND  UNDER 


VARIOUS 


CATEGORY  PROJECT 

CODE  NUMBER  PROJECT  TITLE /INSTALLATION/ LOCATION 


COST 

112222 


HAWAII 


213  65 


FIRE  PROTECTION  SYSTEM 
PEARL  HARBOR  HI  NSY 


Trie  materials,  equipment  ana 
office  are  critically  essent 
event  of  a  'ire.  tne  lac*  of 
systems  woulc  interrupt  anc 
Tnerefcs.  tne  nuclea-  -epai 
systems  tr  minimize  tne  risk 
will  proviae  alarms,  sorinkl 
f rest  w3te-  shop's  systems  f 
will  protect  agamst  tne  los 

(Current  mission.) 


operations  in  tne  nuclear  repair  snoo  ana 
iai  to  tne  mission  of  tne  snipyaro  In  tne 
'ire  protection  sorinkier  ana  wet  pipe 
aelay  tne  snipyaro  overhaul  scneauies. 
r  snoos  must  nave  aaeouate  fire  pretest icn 
c'  less  or  aamage  Py  f re  This  project 
e'  ana  wet  pipe  systems  ana  connections  to 
or  an  aaeouate  fi-e  fighting  system  w"icr 
s  o'  valuaoie  materials  ana  numar.  ,’ves 


INDIANA 


219.10 


PEST  CONTROL  FACILITY 
CRANE  IN  NAVWPNSUPPCEN 


Adequate  facilities  are  requirea  to  eliminate  existing  Occupational 
Safety  ana  Health  aeficiencies  at  this  center's  pest  control  facility 
Pesticiae  ana  nerpiciae  storage,  mixing  ana  filling  ana  emptying  of 
sprayers  ana  equipment  tanks  requires  safe,  proper  1 y-aes ignec  facilities 
Tne  station's  Dest  control  operation  occupies  an  inaoeouate.  wooaen 
Oui icing  constructea  In  1941.  During  periods  of  ni gn-numiq i ty . 
pesticiaes  su.n  as  aiazmon  ana  chloraane  tnat  nave  Peen  aDsorpeo  Py  tne 
wooaen  ouiiO'rg  are  reieaseo  oack  into  tne  air.  Recent  tests  nave  snown 
tnat  tne  a  i  rco"ne  concentration  o'  Oiazmon  exceeos  tne  tnresnolo  limit 
value  Dy  as  much  as  tnirteen  times.  Inciaents  nave  oecurea  at  tne 
existing  facility  which  nave  restrictea  workers  from  performing  tneir 
joos  Pecause  of  health  problems  from  excessive  exposure  to  the 
chemicals.  This  project  will  construct  a  proDerly-aesigneo  pest  control 
facility  witr  aaeouate  segregation  of  chemicals  ana  operations  ana 
prescrioea  ventilation  ana  safety  features.  (Current  mission.) 
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